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SUMMARY 


OPERATION  AND  MAINTENANCE  OF  THE 

FOX  RIVER,  WISCONSIN  NAVIGATION  PROJECT 

(  )  DRAFT  (X)  FINAL  ENVIRONMENTAL  STATEMENT 

RESPONSIBLE  OFFICE:  U.  S.  Army,  Chicago  Engineer  District, 

219  South  Dearborn, 

Chicago,  Illinois  60604;  phone  (312)  353-5717 

1.  NAME  OF  ACTION;  (X)  ADMINISTRATIVE  (  )  LEGISLATIVE 

2.  DESCRIPTION  OF  ACTION:  The  proposed  Federal  action  is  continued 
operation  and  maintenance  of  the  Fox  River,  Wisconsin  Navigation  Project. 

The  activities  involved  in  this  project  include: 

(1)  The  operation  and  maintenance  of  17  locks  and  2  guard  locks  on 
the  Lower  Fox  River  between  De  Pere,  Wisconsin  and  Lake  Winnebago. 

(2)  Channel  dredging,  channel  clearing  and  snagging,  and  dredge 
material  disposal  for:  a  six-foot  navigation  channel  through  the  Lower 
Fox  River  and  the  Upper  Fox  River  from  Lake  Winnebago  at  Oshkosh  to  its 
junction  with  the  Wolf  River  in  Lake  Butte  des  Morts;  four  harbors  of 
refuge  on  Lake  Winnebago;  and  a  four-foot  channel  through  the  lower  Wolf 
River  and  Lakes  Poygan  and  Wlnneconne. 

(3)  Operation  and  maintenance  of  nine  U.  S.  dams  on  the  Lower  Fox 
River,  Including  one  dam  which  controls  the  water  level  of  Lakes  Winne¬ 
bago,  Butte  des  Morts,  Wlnneconne,  and  Poygan. 

(4)  Control  of  the  operation  of  four  additional  private  dams  on 
the  Lower  Fox  River,  including  one  dam  which  assists  in  the  control  of 
the  water  level  of  Lakes  Winnebago,  Butte  des  Morts,  Wlnneconne,  and 
Poygan. 


Channel  dredging  is  conducted  as  needed  to  satisfy  current  navigation 
requirements.  Dredging  Is  based  on  the  reasonable  needs  of  existing 
navigation  and  Is  therefore  subject  to  periodic  review  and  adjustment. 
Most  of  the  dredge  cuts  are  In  areas  such  as  alluvial  fans  at  tributary 
confluences,  deposition  banks  around  bends  In  the  river,  and  In  the 
navigation  channels  above  and  below  the  locks.  Historically,  dredging 
In  the  amount  of  about  40,000  cubic  yards  has  been  required  on  an 
average  annual  basis.  Periodic  dredging  and  snagging  will  be 
In  future  years  to  keep  the  channels  free  of  debris. 
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Sites  proposed  as  disposal  areas  are  located  throughout  the  project 
area.  The  sites  to  be  used  Include  previously  used  disposal  sites  along 
canal  banks,  the  headrace  of  an  abandoned  hydropovered  industrial  site, 
and  unusable  farm  field  swales  or  low  spots  In  public  park  land. 

3.  A.  ENVIRONMENTAL  IMPACTS  -  The  major  environmental  Impacts  associ¬ 
ated  with  the  overall  operation  and  maintenance  of  the  existing  Federal 
project  are: 

(1)  Continuation  of  the  navigation  project  assures  a  water  trans¬ 
portation  route  from  Green  Bay,  Wisconsin,  through  the  Lower  Fox  River, 
to  Lake  Winnebago,  and  Lake  Butte  des  Morts  for  craft  having  a  six-foot 
or  lesser  draft.  Water  transportation  from  Lake  Butte  des  Morts  to  New 
London  via  the  Wolt  River  is  also  assured  for  craft  having  a  four-foot  or 
lessor  draft . 

(2)  Channel  dredging  results  in  temporary  increases  in  turbidity 
and  suspended  solids,  removal  of  bottom  organisms  and  substrate,  and 
slltatlon.  Dredged  material  removal  promotes  chemical  exchange  with 
previously  buried  bottom  deposits.  Dredging  may  also  remove  spawning 
shoals 

(3)  Dredge  material  disposal  can  remove  polluted  materials  from 
the  waterways  and  contribute  to  or  enhance  land  usefulness. 

(A)  Dredge  material  disposal  destroys  existing  natural  habitat  and 
may  result  in  leaching  and  runoff  from  the  disposal  sites  and  disturbance 
to  existing  or  proposed  land  use. 

(5)  Operation  of  the  locks  and  maintenance  of  the  Lower  Fox  River 
for  the  purpose  of  recreational  rather  than  commercial  navigation  requires 
the  continued  expenditure  of  public  funds.  Whether  the  recreational 
navigation  benefits  derived  are  sufficient  to  justify  tiiese  continuing 
Federal  expenditures  is  subject  to  more  detailed  examination. 

(6)  Under  regulations  that  have  been  in  effect  since  1886,  the 
United  States  has  exercised  its  jurisdiction  over  the  dams  and  other 
river  controls  on  the  Fox-Wolf  River  system  for  navigation.  System 
operation  for  navigation  and  related  purposes  provides  important  local 
and  regional  water  power,  flood  control,  water  supply,  water  quality, 
recreation,  fish  and  wildlife,  and  land  enhancement  benefits.  A  number 
of  conflicts  have  however  arisen  over  the  operation  of  these  lake  and 
river  controls.  Principally  these  relate  to  the  effects  of  storage  and 
release  on  upstream  fish  and  wildlife  and  downstream  water  quality. 

(7)  For  many  years  the  primary  control  dams  of  the  project  system 
at  Neenah  and  Menasha  are  believed  to  have  produced  significant  adverse 
impacts  on  the  natural  habitat  of  the  lakes  and  river  upstream  of  the 
dams  by  contributing  to  high  pool  stages  and  fluctuating  water  levels. 
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(8)  Under  the  basic  plan  for  operation  and  use  of  water  stored  in 
Lake  Winnebago,  the  rights  of  non-navlgational  interests  are  subservient 
to  the  prior  rights  of  navigation.  Under  these  circumstances,  only  a 
portion  of  the  allowable  range  of  lake  level,  and  the  allowable  release 
of  waters  which  might  assist  downstream  water  quality  in  the  Lower  Fox 
River  has  ever  occurred. 

B.  ADVERSE  ENVIRONMENTAL  EFFECTS  -  The  adverse  environmental 
effects  attributable  to  the  ongoing  project  which  cannot  be  totally 
avoided  are: 

(1)  The  effects  of  channel  dredging  on  water  quality  and  aquatic 
biota. 

(2)  The  effects  of  dredge  material  dlsposaV.  on  water  quality, 
aquatic  biota,  semi-aquatic  biota,  terrestrial  biota,  land  use  and 
natural  habitat. 

(3)  The  effects  of  navigation  on  shoreline  erosion,  water  quality, 
aquatic  biota,  and  semi-aquatic  biota. 

(4)  The  resource  management  conflicts  over  the  operation  of  project 
lake  and  river  controls. 

4.  ALTERNATIVES  TO  THE  PROPOSED  ACTION 


A.  Abandonment  of  the  Lower  Fox  River  Navigation  System. 

B.  Discontinuation  of  Project  Maintenance  Dredging. 

C.  Abandonment  of  Lower  Fox  River  Dams. 

D.  Transfer  of  the  Federal  Navigation  Project  to  the  State  or 
Commercial  Interests. 

E.  Partial  Maintenance  of  Project  Channels. 

F.  Use  of  Alternate  Dredge  Equipment. 

G.  Treatment  of  Polluted  Dredged  Material  Prior  to  Disposal. 

H.  Discontinuation  of  Dredging  Until  All  Disposal  Sites  Are  Secured. 

I.  Selection  of  Other  Disposal  Sites. 

J.  Revision  of  Existing  Project  Flow  Regulation  Management  Practices. 

K.  Improvement  of  Project  Features  for  Recreation  and  Related 
Purposes . 
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b.  COMMENTS  RECEIVED:  Comments  on  the  draft  environmental  impact 
statement  were  received  from  the  following; 

The  State  Historical  Society  of  Wisconsin 
City  of  Neenah  Wisconsin 

Wisconsin  Department  of  Lt  cal  A.ffairs  and  Development 

Calumet  County  Planning  Department 

United  States  Department  of  Commerce 

Town  of  Menasha  Wisconsin 

United  States  Department  of  Agriculture 

United  States  Department  of  Interior 

The  Institute  of  Paper  Chemistry 

United  States  Department  of  Transportation 

Brother town  Wisconsin  Town  Chairman 

Advisory  Council  On  Historic  Preservation 

City  of  Menasha  Wisconsin 

United  States  Environmental  Protection  Agency 
East  Central  Wisconsin  Regional  Planning  Commission 
City  of  Oshkosh  Wisconsin 
Wisconsin  Department  of  Natural  Resources 

6.  Draft  Statement  to  CEQ  6  January  1976  . 

Final  Statement  to  CEQ  _ _ • 


V 


RECIPIENTS  OF  THE  DRAFT  STATEMENT 


Advisory  Council  on  Historic 
Preservation 
1522  K  Street,  N.  W. 

Washington,  D.  C.  20005 

Department  of  Agriculture 
Office  of  the  Secretary 
ATTN:  Coordinator  Environmental 
Activities 

Department  of  Agriculture 
Washington,  D.  C.  20250 

Deputy  Assistant  Secretary  for 
Environmental  Affairs 
IJ .  S.  Department  of  Commerce 
Washington,  D.  C.  20230 

Regional  Director 
U.  S.  Department  of  Housing 
and  Urban  Development 
744  North  4th  Street 
Milwaukee,  Wisconsin  53203 

Assistant  Secretary 
Program  Policy 
Department  of  Interior 
Washington,  D.  C.  20240 

Commander 

Ninth  Coast  Guard  District 

U.  S.  Department  of  Transportation 

Federal  Building 

1240  East  Ninth  Street 

Cleveland,  Ohio  44199 

Chief,  federal  Activities 
Coordination  Branch 
Environmental  Protection  Agency 
230  South  Dearborn  Street 
Chicago,  Illinois  60604 

Administrator 
Federal  Energy  Office 
Washington,  D.  C.  20461 

Federal  Power  Commission 
1051  U.  S.  Custom  House 
610  South  Canal  Street 
Chicago,  Illinois  60607 


Interstate  Commerce  Commission 
12th  and  Constitution  Avenue,  N.  W, 
Washington,  D.  C.  20423 

Great  Lakes  Basin  Commission 
City  Center  Building 
220  East  Huron  Street 
Ann  Arbor,  Michigan  48108 

U.  S.  Department  of  Health, 
Education  and  Welfare 
330  Independence  Avenue,  S.  W. 
Washington,  D.  C.  20201 

Water  Resources  Council 
2120  L  Street,  N.  W. 

Washington,  D.  C.  20037 

Office  of  the  G<>vernor 
Capital  Office  Building 
State  of  Wisconsin 
Madison,  Wisconsin  53702 

Wisconsin  Department  of  Natural 
Resources 
Box  450 

Madison,  Wisconsin  53702 
Di rector 

State  Historical  Society 
of  Wisconsin 
816  State  Street 
Madison,  Wisconsin  53706 

State  A-95  Clearinghouse 
Bureau  of  Planning  and  Budget 
Departm.ent  of  Administration 
State  Office,  Room  B-130 
1  West  Wilson  Street 
Madison,  Wisconsin  53702 

Secretary 

Wisconsin  Department  of  Local 
Affairs  and  Development 
123  West  Washington  Avenue 
Madison,  Wisconsin  53702 


vl 


Natural  Areas  Preservation,  Inc. 
Gordon  A,  Bubolz 
r.  0.  Box  740 

Appleton,  Wisconsin  54911 

Wolf  River  Preservation  Association 
Route  3 

New  London,  Wisconsin  54961 

Dennis  P.  Madigan 
Executive  Director 
Wisconsin  Wildlife  Federation 
P.  0.  Box  231 

Reedsburg,  Wisconsin  53959 
Ed  Casper 

Save  Winnebago,  Inc. 

R  #2 ,  Box  2 36 

Chilton,  Wisconsin  53014 

Brown  County  Conservation  Alliance 

c/o  Dr.  Robert  Cook 

College  of  Envir.  Science 

U.W.  -  Green  Bay 

ES-307 

Green  Bay,  Wisconsin  54301 

Johnathon  P.  Ela 
Sierra  Club,  Midwest  Office 
444  West  Main,  Rm  10 
Madison,  Wisconsin  53703 

Tyrus  Baumann,  President 
Northeastern  Wisconsin  Audubon 
Society 

1660  E.  Shore  Drive 
Green  Bay,  Wisconsin  54302 

Neenah-Menasha  LWV 
Mrs.  Edward  Buchman 
1085  Reed  Street 
Neenah,  Wisconsin  54956 

G.  L.  McCormick 

Wisconsin  Resource  Conservation 
Council 

Mellon,  Wisconsin  54546 

Izaak  Walton  League  of  America 
Wisconsin  State  Division 
P.  0.  Box  488 

Green  Bay,  Wisconsin  54305 


George  C.  Becker 

Citizens  Natural  Resources  Associi 
tiou  of  Wisconsin,  Inc. 

2617  Prals  Street 

Stevens  Point,  Wisconsin  54481 

Dr.  George  Becker 
Department  of  Biology 

University  of  Wlscon.sin-Stevens  Priii-i 
Stevens  Point,  Wisconsin  54481 

Executive  Director 

Wisconsin  Federation  of  Conservaf io-i 
Clubs 

411  East  Lincoln  Avanue 
Stevens  Point,  Wisconsin  54481 

College  of  Environmental  Sciences 
University  of  Wisconsin-Green  Bay 
Green  Bay,  Wisconsin  54302 

Aiuminae  Research  Foundation 
University  of  Wisconsin-Madison 
Madison,  Wisconsin  53706 

Department  of  Biology 
University  of  Wisconsin-Oshkosh 
Oshkosh,  Wisconsin  54901 

Water  Resource  Management  Program 
University  of  Wisconsin-Madison 
Madison,  Wisconsin  53706 

Geological  and  Natural  History  Survey 
University  Extension 
University  of  Wisconsin 
1815  University  Avenue 
Madison,  Wisconsin  53706 

Milwaukee  Journal 
33  Viest  State  Street 
Milwaukee,  Wisconsin  53201 

Milwaukee  Sentinel 
918  North  4th  Street 
Milwaukee,  Wisconsin  53201 


vll 


Bay  Lake  Regional  Planning 
Commission 

Suite  450  -  SE  Building  -  WTB 
University  of  Wisconsin 
Green  Bay,  Wisconsin  54302 

East  Central  Wisconsin  Regional 
Planning  Commission 
1919  American  Court 
Neenah,  Wisconsin  54956 

Chairman,  Brovm  County  Board 
of  Supervisors 
Courthouse 

Green  Bay,  Wisconsin  54301 

County  Executive,  Brown  County 
Board  of  Supervisors 
Courthouse 

Green  Bay.  Wisconsin  54301 

Chairman,  Calumet  County 
Board  of  Supervisors 
Courthouse 

Chilton,  Wisconsin  53014 

Chairman,  Fond  du  Lac  County 
Board  of  Supervisors 
Courthouse 

Fond  du  Lac,  Wisconsin  54935 

Chairman,  Outagamie  County 
Board  of  Supervisors 
Courthouse 

Appleton,  Wisconsin  54911 

County  Executive 
Outagamie  County 
Courthouse 

Appleton,  Wisconsin  54911 

Chairman,  Waupaca  County 
Board  of  Supervisors 
Courthouse 

Waupaca,  Wisconsin  54981 

Chairman,  Winnebago  County 
Board  of  Supervisors 
Courthouse 

Oshkosh,  Wisconsin  54901 


County  Executive,  Winnebago  County 
Courthouse 

Oshkosh,  Wisconsin  54901 

Mayor  City  of  De  Pere 
City  Hall 

De  Pere,  Wisconsin  54115 

Mayor,  City  of  Kaukauna 
City  Hall 

Kaukauna,  Wisconsin  54130 

Mayor,  City  of  Little  Chute 
City  Hall 

Little  Chute,  Wisconsin  54140 

Mayor,  City  of  Combined  Locks 
City  Hall 

Combined  Locks,  Wisconsin  54113 

Mayor,  City  of  Kimberly 
City  Hall 

Kimberly,  Wisconsin  54136 

Mayor,  City  of  Appleton 
City  Hall 

Appleton,  Wisconsin  54911 

Mayor,  City  of  Neenah 
City  Hall 

Neenah,  Wisconsin  54956 

Mayor,  City  of  Menasha 
City  Hall 

Menasha,  Wisconsin  54952 

Mayor,  City  of  Fond  du  Lac 
City  Hall 

Fond  du  Lac,  Wisconsin  54935 

Mayor,  City  of  Oshkosh 
City  Hall 

Oshkosh,  Wisconsin  54901 

Mayor,  City  of  Butte  des  Morts 
City  Hall 

Butte  des  Morts,  Wisconsin  54927 

Mayor,  City  of  Wlnneconne 
City  Hall 

Wlnneconne,  Wisconsin  54986 


vlii 


Mayor,  City  of  Fremont 
City  Hall 

Fremont ,  Wisconsin  54940 

Mayor,  City  of  Wrlghtstown 
City  Hall 

Wrightstown ,  Wisconsin  54180 

Mayor,  City  >'f  Stockbridge 
City  Hall 

Stock-bridge,  Wisconsin  53088 

Mayor,  City  of  lirothertown 
City  Hail 

Brothertown,  Wisconsin  53014 

David  L.  Rades 
Divison  of  Industrial 
and  Environmental  System.s 
Institute  of  Paper  Chemistry 
Appleton,  Wisconsin  54911 

Kaukauna  Electric  and 
Water  Department 
P.  0.  Box  30 

Kaukauna,  Wisconsin  54130 

David  F.  Overstreet,  Director 
Great  Lakes  Archeological 
Kesearch  Center,  Inc, 
University  of  Wisconsin  Center 
1500  University  Drive 
Waukesha,  Wisconsin  53186 

Ralph  Sitzbe^rger 

4626  North  Sandy  Beach  Lane 

Oshkosh,  Wisconsin  54901 

Dieter  Kutscha 

Beard  of  Harbor  Coimiiissioners 
510  East  Dotv  Street 
Ki  enah,  Wisconsin  54956 

Honorable  William  Proxmlre 
United  State.s  Senate 
Washington,  D.  C.  20510 

Honorable  William  Proxmire 
United  States  Senate 
30  W.  Mifflin,  Rm  612 
Madison,  Wisconsin  51703 


Honorable  Gaylord  Nelson 
United  States  Senate 
tJashington,  D.  C.  20510 

Honorable  Gaylord  Nelson 
United  States  Senator 
Suite  570  Federal  Court  Bldg. 
517  E.  Wisconsin  Avenue 
Milwaukee,  Wisconsin  53202 

Honorable  William  Albert  Steig 
Hou.se  of  Representatives 
Washington,  D.  C.  20515 

Honorable  William  Albert  Steig 
Representative  in  Congress 
205  Old  Post  Office  Bldg. 

Fond  du  Lac,  Wisconsin  54935 

Honorable  Robert  J.  Cornell 
House  of  Representatives 
Washington,  D.  C.  20515 

Honorable  Robert  J.  Cornell 
Representatives  in  Congress 
Federal  Building,  Rm  207 
Green  Bay,  Wisconsin  54305 

Honorable  Thomas  E.  Petri 

Wisconsin  State  Senator 

43  S.  Main  Street 

Fond  du  Lac,  Wisconsin  54935 

lloxiorable  William  Rogers 
Wisconsin  State  Assembly 
1800  Peters  Road 
Kaukauna,  Wisconsin  54130 

Honoraole  John  C.  Gower 
Wisconsin  State  Assembly 
312  Terraview  Drive 
Green  Bay,  Wisconsin  54301 

Honorable  Gervase  A.  Hephner 
Wisconsin  State  .Assembly 
Route  4,  Box  287 
Chilton,  Wisconsin  53014 

Honorable  Gerald  D.  Lorge 
Wisconsin  State  Senator 
Route  1,  P.  0.  Box  147 
Bear  Cteek,  Wisconsin  54922 


ix 


kalpii  SlLzberger 
ii'^iikosh  Glass  Company 
!  h  i 'i  i)regon  Street 

s'u  ,  Wisconsin  34901 

i,i:;  V’ailov  Water  Quality 
-i.ianiag  Agency 

1  American  Court 

1.  enaii,  Wisconsin  54956 

I'.'l  Wi>;kL:rt 

:  nnebagoJ  and  Waterways,  Inc. 

.  !  9  >Jer  raska 

.'•kKcsii,  Wisconsin  54901 

'.V  i;  reii  f.aschober,  Sr, 
lOKiti  S.  Kilpatrick 
G.ik  l.awn ,  Illinois  60453 

:iarry  Lopas 

Ccinmiss  ioner 

Menasha  Town  Board 

1297  Plank  Road 

M..  na-Taa,  Wisconsin  54952 

i ast  Crescent 

JOG  West  Washington  Street 
A:)p)et.un,  Wisconsin  54911 

Neenah-Menasha  Daily  Northwestern 
jl4  North  Commercial  Street 
Nf.'eiiah,  Wisconsin  54956 

l.iscoiisln  Michigan  Power  Company 
SM7  South  Oneida  Street 
Ann L. ton,  Wisconsin  54911 

Raymond  Zelhofer 
A1 coma  Town  Chairman 

2  7  2'j  umro  Road 

Oshi.'osh,  Wisconsin  54901 

Cl  urge  W.  Strohmeyer 
Men.isha  Town  Chairman 
1G8S  Winchester  Road 
N'enah,  Wisconsin  54956 

W 1 1 bert  Koch 

Omru  Toivii  Chairman 

54  30  East  Keiglimoor  Road 

'•'lui'a,  Wisconsin  54963 


G.  Philip  Grundy 
Oshkosh  Town  Chairman 
1556  Sunnyvlew  Road 
Oshkosh,  Wisconsin  54901 

Thomas  Herbst 
Poygen  Town  Chairman 
6206  Highway  F 

Winneconne,  Wisconsin  54986 
Marlyn  Hahn 

Wolf  River  Town  Chairman 
Route  2 

Fremont,  Wisconsin  54940 
Joe  T.  Olson 

Winchester  Town  Chairman 
6302  County  Trunk  MM 
Larsen,  Wisconsin  54986 

Kenneth  Krings 
Winneconne  Town  Chairman 
Route  1 

Winneconne,  Wisconsin  54986 

Wilber  Gehrke 
Rushford  Town  Chairman 
Route  1 

Omro,  Wisconsin  54963 

Harold  Mulrey 
Neenah  Town  Chairman 
119  Plummer  Court 
Neenah,  Wisconsin  54956 

Don  Apell 

Black  Wolf  Town  Chairman 
4193  Fond  du  Lac  Road 
Oshkosh,  Wisconsin  54901 

David  L.  Wendtland 
Acting  City  Manager 
City  Hall 
215  Church  Ave. 

P.  0.  Box  1130 

Oshkosh,  Wisconsin  54901 


Honorable  fcrvin  'w,  Conriidt 
Wisconsin  State  Assembly 
Route  2 

Shiucton.  Wisconsin  54170 

iionorable  Tobias  A.  Roth 
iv'isconsin  State  Asseitibly 
itl?  E.  Longv'iow  Drive 
Appleton,  Wisconsin  54911 


I'eter  Parker 

Institute  of  Paper  Chemistry 

P.  0.  Box  1039 

Appleton,  Wisconsin  54911 

K.  W.  O' Hare 

Oshkosh  Paper  Company 

P.  0.  Box  527 

Oshkosh,  Wisconsin  54901 


•ionorable  Walter  C.  Hollander 
Wisconsin  State  Senator 
Route  1 

I'.osondaln,  Wisconsin  54974 

Honorable  Earl  T.  McEssy 
Wisconsin  State  Assembly 
361  I'l.'i'ec.t  Avenuo 
!'ond  du  Lae,  Wisconsin  54935 


William  Steffen,  Jr. 

311  E.  11th  Street 

IO>nd  du  Lac,  Wisconsin  54933 

Louis  Michel In 

Oshkosh  Area  Chamber  of  Commcicc 
27A  Washington  Avenue 
Oshkosh,  Wisconsin  54901 


Honorable  Jack  D,  Sceinhilber 
'■.'isconsln  State  Senator 
302  N.  Main  Street 
Oshkosh,  Wisconsin  54901 

HonnraDle  Michael  G  Ellis 
Wisconsin  State  Assembly 
313-1/2  N.  Commercial 
Neenah,  Wisconsin  54956 

Honorable  Richard  A.  Flintrap 
W.'seonsin  State  Assembly 
629  W.  Irving 
Oshkosh,  Wisconsin  54901 

Honorable  Cordon  R,  Bradley 
Wisconsin  State  Assembly 
2644  KJo  Road 
OsiiLosh,  Wi.sconsiii  54901 

Rita  M.'lyneaux 

National  Parks  6  Conservation 
Assoc iat ion 

1701  Eighteenth  St.,  N.  W. 
Wijoh  ■■  iigton  ,  D.  C.  20009 

C  .  A .  Zi  1  l.-s 

Fort  Howard  Paper  Company 
I’.  0.  Bi'.-;  130 
Crecu  hoy,  Wisconsin 


Wisconsin  Dept,  of  Transpor tat L. a 

P.  0.  Box  1487 

Madison,  Wisconsin  53701 

William  C.  Fellows 
2460  Viking  Ct. 

Oshkosh,  Wisconsin  54901 

William  R.  Castle 

Castle  1  Pierce  Printing  Companv 

P,  0.  Box  2247 

Oshkosh,  Wisconsin  54901 

Edgar  W.  Salisbary 
Commodore 
Berdin  Boat  Club 
Berlin,  Wisconsin  54923 

Theo  hasse 
President 

Oshkosh  Tanning  Coiiipany 

P,  0.  Box  157 

Oshkosh,  Wisconsin  549G1 

William  R.  Castle,  Jr. 

Oshkosh  Power  Boat  Club 
P.  0.  Box  86 

Butte  des  Morts,  Wisconsin  54927 


54  305 


XI 


Tom  Peters 
c/o  CH2M 
200  S.W.  Market 
12th  Street 

Portland,  Oregon  97201 

Wisconsin  Department  of  Transportation 
Division  of  Highways  Research  Center 
819  North  6th  Street 
Milwaukee,  Wisconsin  53203 

Robert  Duchek 
899  Skokie  Blvd. 

Northbrook,  Illinois  60062 

Nick  Ounten 
BOAT/US 

5261  Port  Royal  Rd 
Springfield,  Virginia 


Dr.  G.  Fred  Lee 

Center  for  Environmental  Studies 
University  of  Texas  at  Dallas 
P.  0.  Box  688 
Richardson,  Texas  75080 

Carol  J.  Groeschel 
Executive  Vice  President 
New  London  Area  Chamber  of  Commerce 
301  E.  Beacon  Ave. 

New  London,  Wisconsin  54961 

Gene  Devine 
Boating  Editor 
Milwaukee  Sentinel 
Box  531 
Route  1 

Sheboygan,  Wisconsin  53081 


22151 


xll 


CONTENTS 

Page 

1.  PROJECT  DESCRIPTION 

Introduction  J-l 

Project  Authorization  1-1 

The  Federal  Project  .  Irl 

Early  History  1-1 

Authorized  Federal  Project  1-4 

Status  of  the  Authorized  Plan  1-7 

Improvements  Desired  1-7 

Condition  of  the  Project  1-7 

Local  Cooperation  on  Existing  and  Prior  Projects  1-7 

Improvements  By  Local  Interests  1-8 

Project  Operations  and  Maintenance  Description  1-9 

General  1-9 

Navigation  1-9 

Lock  and  Dam  Operation  1-10 

Channel  Maintenance  1-10 

Dredged  Material  Disposal  1-14 

Canal  Banks  1-16 

Harbors  of  Refuge  1-33 

Lands  1-33 

Flow  Regulation  on  Fox  River  System  1-33 

Annual  Operations  and  Maintenance  Costa  1-35 

2 .  ENVIRONMENTAL  SETTING 

Natural  Environmental  Elements  2-1 

Physiographic  Features  2-1 

Surface  Water  Features  2-9 

Wolf  River  Region  2-10 

Central  or  Lake  Region  2-10 

Lower  Fox  River  Region  2-10 

Surface  Water  Quality  2-10 

Wolf  River  Region  2-12 

Central  or  Lake  Region  2-1'i 

Lower  Fox  River  Region  2-14 

Suitability  for  Specific  Uses  2-23 

Domestic-Municipal  2-2' 

Industrial  2-2 s 

Recreation  2-2 < 

Groundwater  2-25 

Geology  2-28 

Physiography  and  Topography  2-28 

Bedrock  Geology  and  Stratigraphy  2-31 

Surflclal  Geology  2-32 

Seismicity  2-32 


xill 


CONTENTS 


Page 


Soils  2-32 

The  Human  Element  2-35 

Population  Features  2-35 

Land  Use  2-35 

Wolf  River  Region  of  the  Project  Study  Area  2-35 

The  Central  or  Lake  Region  of  the  Project 

Study  Area  2-39 

The  Fox  River  Region  of  the  Project  Study  Area  2-40 

Water  Use  2-41 

Navigation  2-41 

Recreation  2-41 

Hydroelectrlac  Power  2-42 

Domestic  and  Industrial  Water  Supplies  2-42 

Waste  Dilution  and  Removal  2-44 

Development  and  Economy  2-44 

Agriculture  2-44 

Manufacturing  2-44 

Retailing  2-45 

Mining  2-47 

Transportation  2-47 

Highway  2-47 

Railroads  2-47 

Air  2-48 

Water  2-48 

Recreation  Features  2-48 

Boating  2-48 

Boating,  Harbor  Facilities  2-48 

Boating,  Seasonal  Usage  Pattern  2-50 

Peak  Day  Boating  Use-Lake  Winnebago;  Launched 

Boats  2-50 

Permanently  Based  Boats  2-52 

Peak  Day  Boating  Use-Upper  Fox  and  Wolf  Rivers  2-52 

Peak  Day  Boating  Usage-Lower  Fox  River  2-52 

Canoeing  2-55 

Fishing  2-57 

Swimming  2-59 

Hunting  2-59 

Camping  and  Picnicking  2-60 

Sightseeing  2-61 

Winter  Sports  2-61 

Growing  Demand  for  Water-Based  Recreation  2-63 

Protection  of  Project  Water  Recreational  Resource  2-63 
Historical  and  Archeological  2-64 

Historical  Develooment  of  the  Region  2-64 


I 


xlv 


CONTENTS 

Page 

Indian  Tribes  and  Colonial  Trade  2-64 

Settlement  2-64 

Transportation  2-65 

Agricultural  Development  2-66 

Lumber  Era  2-66 

Industrial  Growth  2-67 

Historical  Places,  Archeological  Sites  and  Natural 

Landmarks  2-67 

Hydrologic  and  Hydraulic  Elements  2-70 

Fox  River  and  Lake  Winnebago  2-72 

Wolf  River  Region  2-78 

Flood  Damage  Reduction  Measures  2-80 

Botanical  Elements  2-82 

Forest  Features  2-82 

Marshes  2-65 

Zoological  Element  ?-92 

Terrestrial  Fauna  2-92 

Mammals  2-92 

Amphibians  and  Reptiles  2-93 

Birds  2-93 

Aquatic  Fauna  2-96 

Aquatic  Ulbltats  2-96 

Phytoplankton  2-99 

Zooplankton  2-99 

Benthos  2-100 

Fish  2-105 

3.  RELATIONSHIP  OF  THE  PROPOSED  ACTION  TO  LAND-USE  PLANS 

Introduction  3-1 

Types  of  Effects  3-1 

Existing  Relationships  3-2 

Coordination  with  Existing  Plans  3-3 

4.  PROBABLE  IMPACTS  OF  THE  PROPOSED  ACTION  ON  THE  DEVELOPMENT 

Introduction  4-1 

Dredging  and  Snagging  4-1 

Dredge  Operations  4-i 

Energy-Consumptions  4-3 

Noise  and  Air  Emlaslons  4-3 

Oil  and  Grease,  Heavy  Nstals-Aquatlc  Biota  4-3 

Navigational  Safety  4-3 

Suspended  Solids,  Substrate-Aquatic  Biota  4-3 

Material  Removal  4-4 

Substrate-Aquatic  Biota  4-4 

Suspended  Solids  4-5 

Material  Removal,  Water  Quality  4-6 


XV 


CONTENTS 

Page 

Water  Quality,  Aesthetic  Characteristics  4-6 

Water  Quality,  Water  Intake  Structures  4-7 

Chemical  Exchange  Between  Water  and  Sediments  4-7 

Nutrients  4-7 

Oils  and  Grease  4-8 

Toxic  Materials  4-8 

Oxygen  Concentration  4-8 

Aquatic  Biota-General  4-9 

Aquatic  Biota-Turbidity  4-10 

Aquatic  Biota-Resuspension  of  Pollutants  4-12 

Aquatic  Blota-Slltation  and  Loss  of  Habitat  4-13 

Channel  Dimensions  4-15 

Flow  4-15 

Oxygen  Concentration-Aquatic  Biota  4-15 

Sedimentation-Substrate-Aquatic  Biota  4-15 

Aesthetics  4-16 

Navigation  4-16 

Recreation  4-16 

Water  Surface  Elevations  4-16 

Shoreline  Configuration-Semi -Aquatic  Habitat  4-16 

Flooding  4-16 

Dredged  Material  Disposal  4-16 

Chemical  Aspects  of  Deposited  Sediments  4-17 

General  Plan  Aspects  4-18 

Site  Specific  Features  4-20 

Deposition  of  Material  4-22 

Shoreline  Configuration  4-22 

Aesthetics  4-22 

Vegetation-Wildlife  Habitat  4-24 

Shoreline  Vegetation,  Floodplain  4-24 

Land  Use  4-24 

Health  and  Safety  4-25 

Tax  Base  4-25 

Historical  and  Archeological  Sites  4-26 

Leaching  and  Runoff  4-27 

Aquatic  Biota  4-28 

Lock  Operation  and  Maintenance  Impacts  4-28 

Lock  Operation  Impact  4-28 

Flow-Suspended  Solids,  Sedimentation-Aquatic  Biota  4-28 
Energy  Consumption  4-28 

Water  Surface  Elevation  4-28 

Navigation  and  Recreation  4-30 

Economics  4-30 

Lock  Maintenance  Impacts  4-30 


xvl 


CONTENTS 


Page 


Navigation  and  Recreation 
Economics 

Navigation  Impacts 

Recreation 
Air  Emissions 
Noise 
Aesthetics 

Heavy  Metals,  Suspended  Solids,  Oil  and  Grease- 
Aquatic  Biota 
Shoreline  Erosion 

Semi -Aquatic  Habitat,  Shoreline  Vegetation- 
Wildlife  Habitat 
Economics 
Population 
Dam  Operation 
General 

Neenah-Menasha  Dam  Operation  Impacts 
Neenah-Menasha  Dam  Operation-High  Water  Stage 

Floodplain  Vegetation,  Shoreline  Vegetation- 
Wildlife  Habitat 
Flooding 
Navigation 
Industry 

Neenah-Menasha  Dam  Operation-Low  Water  Stage 
Lake  Property 

Floodplain  Vegetation,  Shoreline  Vegetation- 
Habitat 
Industry 
Recreation 

Neenah-Menasha  Dam  Operation-Fluctuating  Water  Levels 
Shoreline  Configuration-Seml -Aquatic  Habitat 
Fluctuating  Water  Levels -Aquatic  and  Semi- 
Aquatic  Habitat 
Stream  Sanitation 

Impacts  of  Lower  Fox  River  Dams  (Excluding  the  Neenah 
and  Menasha  Dams) 

Lower  Fox  River  Dams -High  Water  Stage 
Navigation 
Flooding 

Lower  Fox  River  Dams-Low  Water  Stage 
Flow 

General 

Power  Generation 
Oxygen  Concentration 
Aquatic  Biota 
Dam  Maintenance  Impacts 


4-31 
4-31 
4-32 
4-3  2 
4-34 
4-34 
■1-34 

4-34 

4-33 

4-3  3 
4-36 
4-36 
4-37 
4-37 
4-40 
4-40 


4-40 

4-40 

4-42 

4-43 

4-43 

4-43 

4-43 

4-44 

4-44 

4-45 

4-45 

4-46 

4-53 


4-54 
4-54 
4-54 
4-5i- 
4  - '  u 
4--:) 
4-5" 
4-55 
4-5"- 
4-56 


xvil 


CONTENTS 

Page 

Water  Power  Benefits  4-57 

Fish  Migration  ^  4-58 

Remedial,  Protective,  and  Mltlgatlve  Measures  4-58 

Dredging  4-59 

Material  Removal  4-59 

Research  4-59 

Channel  Dimensions  4-59 

Channel  Depths  4-59 

Dredging  Requirements  4-59 

Dredge  Plant  4-60 

Wolf  River  4-60 

Scheduling  4-60 

Spills  ^-60 

Monitoring  4-60 

Dredged  Material  Disposal  4-61 

Sediment  Samples  4-61 

Disposal  Site  Location  and  Design  4-61 

Dam  Operations  4-62 

Lock  Operation  4-64 

Lock  and  Dam  Maintenance  4-64 

Navigation  4-64 

5.  PROBABLE  ADVERSE  ENVIRONMENTAL  EFFECTS  WHICH  CANNOT  BE 
AVOIDED 

Navigation  System  Operation  and  Maintenance  5-1 

Dam  Operation  and  Maintenance  5-2 

The  Proposed  Action  5-2 

6,  ALTERNATIVE  TO  THE  PROPOSED  ACTIC9J 

Introduction  6-1 

Alternative  to  the  Project  6-1 

Abandonment  of  the  Lower  Fox  River  Navigation  System  6-1 
Discontinue  Project  Maintenance  Dredging  6-4 

Abandonment  of  the  Lower  Fox  River  Dams  6-4 

Transfer  of  the  Federal  Navigation  Project  to  the 

State  or  Coranercial  Interests  6-4 

Alternatives  within  the  Present  Project  6-7 

Dredging  6-7 

Partial  Maintenance  of  Project  Channels  6-7 

Alternative  Dredge  Operation  6-9 

Alternative  Dredged  Material  Disposal  6-12 

Treat  Polluted  Dredged  Material  Prior  to  Disposal  6-12 
Discontinue  Dredging  Until  All  Disposal  Sites  are 

Secured  6-13 

Alternative  Confined  Sites  6-13 

Land  Disposal  of  Dredged  Materials  6-13 

Water  Disposal  of  Dredged  Materials  Policy 

Considerations  6-14 

In  Lake  Disposal  6-15 


xvlil 


CONTENTS 

Lock-Operation 

Number  of  Locks  6-.' 

Currents  Hindering  Navigation  ^  > 

Limited  Navigation  Season  S-i 

Power  Operation  of  Lock  Cates  and  v'al'/es  h-  ' 

Boat  Lifts  o-d 

Dam  Operation  i-  d 

Lake  Vegetation  Management  n 

Low  Flow  Augmentation  6 

7.  RELATIONSHIP  BETWEEN  THE  LOCAL  SHORT-TERM  USE  OF  MAN'S 
ENVIRONMENT  AND  THE  MAINTENANCE  AND  ENHANCEMENT  OF 
LONG-TERM  PRODUCTIVITV 


General  7-1 

Water  Quality  7-1 

Aquatic  Habitat  7-' 

Semi -Aquatic  and  Terrestrial  Habitat — -B.  ta  7-2 

Economic — I  and  Use  7  2 

Wat  erway  Us  e  7  -  3 

8.  IRREVERSIBLE  AND  IRRETRIEVA3LE  COMMITMENTS  OF  RESOURCES 

General  S- i 

Sediment  and  Benthos  8-1 

Aquatic  Habitat  and  Biota  8-1 

Semi -Aqua tic.  Habitat  8-1 

Terrea trial  Habitat  8-2 

Land-Use  Commitments  and  Restrictions  82 

Energy  Consumption  Commitments  8-2 

Energy  Commitments  8-2 

9.  COORDINATION  AND  COMMENT  AND  RESPONSE 

Fublic  Participation  9-1 

Agency  and  Community  Contacts  9-] 

Agency  Review  .*-1 

Unresolved  Issues  T-i 

Coimnents  and  Responses  9-2 

General  Remarks  9-2 

Need  for  Dredging  9  J 

Flow  Augmentation  9 

Water  Level  Management 

Comment/Responses  9  / 


APPENDIX  A:  FOX  RIVER,  WISCONSIN  PRO.IECTMAPS  AND  NAVIGATION 
CHARTS 


APPENDIX  B:  SEDIMENT  AND  WATER  QUALITY 


xlx 


CONTENTS 


APPENDIX  C: 

APPENDIX  D: 
APPENDIX  E: 
APPENDIX  F: 


BACKGROUND  AND  HISTORY  CONCERNING  REGULATION  OF 
LAKE  WINNEBAGO 

UPRIVER  LAKES  HABITAT 

SOILS  AND  GEOLOGY 

STREAM  DATA 


APPENDIX  G 


GLOSSARY 


XX 


LIST  OF  FIGURES 

Figure  1.1  Location  of  the  Fox  River  Pro.iect 

Figure  1.2  Lower  Fox  Waterway  Profile 

Figure  1.3  Wolf  River  Locations  most  Frequently 
Requiring  Channel  Maintenance 

I 

Figure  1.4  Vicinity  Map  of  Project  Dredge  Disposal  Sites 
Figure  1.5  Wells  Coal  and  Dock.  Property  Disposal  Area 
Figure  1.6  Little  Kaukauna  Headrace  Disposal  Area 

Figure  1.7  Rapide  Croche  Canal  Bank  Disposal  Atea 

Figure  1.8  Kaukauna  Canal  Bank  Disposal  Area 

Figure  1.9  Disposal  Area  Below  Combined  Locks  Dam 

Figure  1.10  Disposal  Area  Adjacent  Little  Chute  an^  Lock 
Figure  1.11  Cedars  Lock  Canal  Bank  Disposal  Area 

Figure  1.12  Doty  Park  Storage  Site 

Figure  1.13  Stockbrldge  Harbor  Storage  Site 

Figure  1.14  Brothertown  Harbor  Storage  Site 

Figure  1.15  Columbia  Park  Disposal  Area 

Figure  1.16  Fond  du  Lac  Disposal  Area 

Figure  2.1  Location  of  the  Wolf -Fox  River  Drainage  basin 

Figure  2.2  The  Wolf-Fox  River  B  .sin  Shewing  the  Project 
Study  Area 

Figure  2.3  The  Fox  River,  Wisconsin,  Project  Study  Area 

Figure  2.4  Floods  of  the  Wolf  Fiver,  Wisconsin 

Figure  2.5  Flow  and  D.  0.  Interdependency  on  the  Fox  River 
Above  Appleton-July  ,  19  73 


Fat' 

1- . 
i 

l-li 

1-2  ■' 
1-l.F 
1.-  i 
l-2:f 

.  ■2>' 
1  ■  7 
1 

i-:i 
1-30 
1-i: 
1  -  3 


xxl 


Page 


Figure  2.6 

Flow  and  D.  0.  Interdependency  on  the  Fox  River 
at  Raplde  Croche-July  1973 

2-16 

Figure  2.7 

Distribution  of  Sludge  Beds  in  the  Lower  Fox  River 

2-22 

Figure  2.8 

Monthly  Mean  Discharge  at  Lake  Winnebago  Outlet 

2-24 

Figure  2.9 

General  Plezotnetrlc  Surface  of  the  Wolf-Fox 
Drainage  Basin 

2-27 

Figure  2.10 

Area  of  Controlled  Discharge  in  the  Wolf-Fox 
Drainage  Basin 

2-29 

Figure  2.11 

Geomorphlc  Regions  of  the  Fox  River,  Wisconsin 
Study  Area 

2-30 

Figure  2.12 

Glacial  Deposits  in  the  Project  Study  Area 

2-33 

Figure  2.13 

Location  of  National  Registry  of  Natural  Land¬ 
marks  and  Historic  Places 

2-69 

Figure  2.14 

Letter  from  the  State  Historical  Society  of 
Wisconsin 

2-71 

Figure  2.15 

Flow  Duration  of  Major  Streams 

2-73 

Figure  2.16 

Floodflow  Recurrence  of  Major  Streams 

2-74 

Figure  2.17 

Low-Flow  Recurrence  of  Major  Streams 

2-75 

Figure  2.18 

Wind  Effect  on  Lake  Winnebago  Water  Levels 

2-77 

Figure  2.19 

Distribution  of  Forest  Communities  in  the  Fox- 
Wolf  Rivers  Drainage  Basin 

2-84 

Figure  2.20 

Location  of  Lakes  Vegetation  Study  Area 

2-87 

Figure  4.1 

Dredging  Impacts 

4-2 

Figure  4.2 

Dike  Construction 

4-19 

Figure  4.3 

Dredge  Material  Disposal  Impacts 

4-23 

Figure  4.4 

Lock  Operation  and  Maintenance  Impacts 

4-29 

Figure  4.5 

Navigation  Impacts 

4-33 

Figure  4.6 

Dam  Operation  and  Maintenance  Impacts 

4-38 

i  i 


I- 


i'i  cure 

A.  7 

Conipari.Tjn  of  Mesic,  ydric  and  A.;u.iti'. 
Hahi tats 

i Igure 

4.8 

Historic  Perspective  of  Wei  land  I.::;srr 
Povgan  and  But't'  Ui  ^  M-.o'tc  i  8b,7-l'l'i2 

fu  L, 

-.  /c  (.  ■ 

•  *  ■  , 

I’i  gure 

6,1 

Clamsh  »11  Dreuge 

1  i 

Figure 

6  2 

Pipeline  Dredge 

,  1 

Figtirc 

6., 5 

Boom  Bay  Restoration  P'lUti 

-  -  ,  1  / 

Fi gure 

6 . 4 

Use  of  Dredged  Mat  w  tic)  t  Crea'---  Win-; 

Ha---  ; 

[if' 

tl  -  J  /’ 

Figure 

b.  5 

Use  of  Dredged  Materials  to  Croce  Mars 

r 

iP 

Figure 

6 . 6 

Useful  Dredged  Ma'eiial  Disposa’  .ipplj' 

■  It  lo. 

b-i'-, 

Figure 

6.7 

Lake  Winnebago  at  Oehkosh  Lake  Levels 

■i-T  : 

i\PPi:NDTX  A 


Index  Map 

De  Pere  Lock  and  Dam 

Little  Kaukauna  Lock  .nid  Dam 

Rapide  Croche  Lock  and  Dam 

Kaukauna  Locks  and  Dam 

Kaukauna  Depot  and  Fox  Project  Office 

Little  Chute  Locks  and  Dam 

Cedars  Lock  and  Daiii 

Appleton  Locks  and  Dams 

Grlgnon  Rapids  Channel 

Menasha  Lock  and  Dam  ,, 

Neencili  Channel 


A  - 


A-b 

A- 

A-'  8 
A  -  0 

A  n 

A  -  I 


Wolf  River 


xxlli 


Page 


River  Mile /Elevation  Chart  A-15 
De  Pere  A- 16 
Little  Kaukauna  A-17 
Rapide  Croche  A- 18 
Kaukauna  A-19 
Little  Chute  and  Cedars  A-20 
Appleton  A-21 
Little  Lake  Butte  des  Morts  A-22 
Menasha  A-2'j 
Lake  Winnebago  Harbors  A-2'4 


APPENDIX  E 

General  Soil  Associations  in  Project  Study  Area  E-1 
Bedrock  Geology  of  the  Project  Study  Area  E-6 


XXIV 


LIST  OF  TABTJrlS 


Table  1.1  Lock  and  Dam  Characteristics,  Lower  Fox  River, 
Wisconsin 

Table  1.2  Dam  of  the  Low; r  Fox  River,  Wisconsin 

Table  1.3  General  Regulations  Regarding  the  Operation  ot 
the  Dams  on  the  Lower  Fox  River 

Table  l.A  List  of  Primary  Sites  for  the  Disposal  of  Dredged 
Material 

Table  1.5  List  ^f  Anticipated  Dredging  Sites  and  Other 
Related  Data 

Table  1.6  United  States  Property  for  Fox  River  Improvement 

Table  1.7  Annual  Operation  and  Maintenance  Costs  for  the 
Fox  River  Wisconsin  Project,  1966-1975 

Table  1.8  Summary  of  Annual  Operation  and  Maintenance  Costs 
for  the  Fox  River,  Wisconsin  Project,  1971-1975 

Table  2.1  Flood  Crest  Stages  and  Elevations  for  Historical 
Floods  on  Lake  Winnebago 

Table  2.2  Approximate  Surface  Area  of  Streams  and  Lakes  in 
the  Project  Area 

Table  2.3  Wisconsin  Water  Quality  Standards 

Table  2. A  Population,  Observed  and  Projected  by  County 

Table  2.5  Urban  Population  for  Brown,  Outagamie  and  Winneti.igi 

Counties,  1970 

Table  2.6  Land  and  Water  Resources  in  the  Countic.;  of  tin 
Fox  River  Project  Area 

Table  2.7  Electrical  Power  Generation  on  the  Lower  ti'x  Ri  n  r 

Table  2.8  Selected  Data,  Agriculture,  1964  .and  lAbb 

Table  2.9  Selected  Data,  Manufacturing,  1967,  lA/c 

Table  2.10  Selected  Data,  Retailing,  1967  and  19 


XXV 


Page 


Table 

2.11 

Selected  Data,  Mining,  1967  and  1972 

2-47 

Table 

2.12 

Boat  Registration  by  County,  1970  and  1974 

2-49 

Tab  le 

2.13 

Harbor  Facility  Inventory,  1968 

2-49 

lab  le 

2.14 

Seasonal  Use  Pattern  (percent) 

2-51 

Tab  le 

2.15 

Weekly  Use  Pattern,  July  (percent) 

2-51 

Table 

2.16 

Departure  Times,  Permanently  Based  Boats  (percent) 

2  51 

Tab  le 

2.17 

Derivation  of  Peak  Day  Use,  Lake  Winnebago 

.5.: 

Tab  le 

2.18 

Derivation  of  Peak  Day  Use,  Lake  Winnebago 

2-5  3 

Tab  le 

2.19 

Derivation  of  Peak  Day  Use  by  Launched  Boats, 

Upper  Fox  and  Wolf  Rivers 

2-5" 

Tab  le 

2.20 

Derivation  of  Peak  Day  Use  of  Permanently  Based 
Boats,  Upper  Fox  and  Wolf  Rivers 

2-53 

Table 

2.21 

Derivation  of  Peak  Day  Use  by  Launched  Boats, 

Lower  Fox  River 

2-54 

Tab  le 

2.22 

Derivation  of  Peak  Day  Use  by  Permanently  Based 
Boats  Lower  Fox  River 

2-54 

Table 

2.23 

Summary  of  Estimated  System  Use  1974 

2- "4 

Table 

2.24 

Lockage  Statistics  1972-1975,  Lower  Fox  River 

2-56 

Table 

2.25 

Fishing  License  Data,  1974 

2-57 

Table 

2.26 

Hunting  License  Data,  1974 

2-59 

T  able 

2.27 

1975  Recreational  Facilities  Inventory 

2-62 

Table 

2.28 

State  Park  and  Forest  Visitation  1973-1974 

2-6J 

Table 

2.29 

Federal  Registry  of  Natural  j^cindmarks  and  Historic 
Places  in  the  Project  Area 

2-68 

T  ab  le 

2.30 

Lake  Winnebago  Flood  Recurrence  Intervals 

2-82 

Table 

2.31 

Forest  Type  Abundance  in  the  Project  Area 

2-83 

XXV 1 


Table 

2.32 

Rooted  Aquatic  Plant  Species  of  Lakes  Wiinieconnc ^ 
Poygan  and  Butte  des  Morts 

'  -8 

Table 

2.33 

Wetland  Acreage  Summary,  Fox  and  Wolf  Kivi'is- 
Lakes  Area,  Wisconsin 

9< 

Table 

2.34 

Amphibians  and  Reptiles  Inhabiting  lakes 

Butte  des  Morts,  Poygan  and  Wlnneconne 

Tab  le 

2.35 

Breeding,  Birds  of  Project  Area  Wetlands 

Tab  le 

2.36 

Avian  Species  Observed  at  Three  Dredge  Disposal 
Sites 

Tab  le 

2.37 

Benthic  Invertebrate  Species  Known  to  Exist  in  the 
Woif-^ox  River  Basin,  Wisconsin 

2  -  !  ( 

Tab  le 

2.38 

NuTiber  of  Organisms  per  Sample  for  Benthic  Species 
Occurring  in  Parts  of  the  Wolf  and  Lower  Fox  Rivers 

2-  ]'. 

Tab  le 

2.39 

Fish  Species  Known  to  Exist  in  the  Fox-Wolf  Rivu-r 
Basin,  Wisconsin 

2  -  i.  i 

Table 

4.1 

Typical  Sediment  Concentrations  (mg/1)  Expected 
During  Project  Dredging  Activities 

4-6 

Tab  le 

4.2 

Average  Turbidities  Found  to  be  Fatal  to  Fish 

4-i 

Tab  le 

6.1 

The  Value  of  the  Project  to  All  Companies  with 
Hydroelectric  Facilities  on  the  Lower  Fox  River 

6-6 

Tab  le 

B.l 

Location  and  Nature  of  Dredge  Material  Specimens 
for  the  Fox  River,  Wisconsin  Navigation  Project 

B-3 

Table 

B.2 

Analytical  Tests  Performed  on  Dredged-Mate rial 
Specimens  and  Characteristics  of  the  Sediments 

H-5 

Tab  le 

B.3 

A. 

Characteristics  of  Sediments 

General  Properties 

B-i, 

Table 

B.4 

B. 

Characteristics  of  Sediments 

Mineral  Content 

l>-7 

Tab  le 

B.  5 

C. 

Characteristics  of  Sediments 

Total  Macroscopic  Elements 

H  -  ■ 

Table 

B.6 

D. 

Characteristics  of  Sediments 

Total  Trace  Elemer  s 

Ji- 

xxvi  i 


r.i'.i  _i.e 

lal.le 

I  able 

Fable 

I  a'l  1  e 
i  ab  1  e 

Fable 

Fable 

'Fab  le 
Fab  le 

Table 
Fai)  le 

i.i!  le 

I'.iF  le 

i  aF)  le 

1  '  Le 

'I  ab], 


il .  /  Characteristics  of  Sediments 
1'..  Particles  Size  Analysis 

li . 8  Chemical  Properties  o'”  Highly  Polluted  Bottom 
Sediments 

B.9  Criteria  for  Determining  Acceptability  of  Dredged 
Material  to  the  Nation's  Waters 

B.IO  Interim  Test  Procedures  for  Assessing  the 
Suitability  of  Dredged  or  Fill  Material 

R.ll  Water  Quality  Parameters  for  the  Wolf  River 

B.12  I’hyslcal  and  Chemical  Chaiaci-eristics  of  Lake 
Winnebago 

B.13  Physical  and  Chemical  Charateristics  of  Upriver 
Lakes 

B,14  Sources  of  Pollution  and  Monitoring  Locations 
on  the  Lower  Fox  River 

B.15  Fox  River  Lake  Winnebago  Outlet,  19  7i'i-1975 

B.16  Seasonal  Water  Quality  Data  for  the  Lower 
Fox  River 

B.17  Water  Quality  of  the  Fox  River  at  Wrlghtstown 

B.18  Final  Permit  Loadings  for  Lower  Fox  River 
Waste  Sources 

B . 19  industrial  Waste  Loadings 

B . 20  Chemical  Analyses  of  Water  Samples  from 

Fine  Selected  Lower  Fox  River  Sludge  Beds 

B. 21  Trace  Metal  Concentration  of  Three  Sludge 

Samples  from  a  Sludge  Bed  on  the  Lower  Fox  River 

C. l  Extreme  Annual  Levels  of  Lake  Winnebago, 

1930-1975 

D. l  Wetland  Acreage — Fox  and  Wolf  Rivers — Lakes 

Area,  Waushara  County,  Wisconsin 

h.2  Wetland  Acreage — Fox  and  Wolf  Rivers — Lakes 
Area,  Waupaca  County,  Wisconsin 


P^ 

B-10 

B-11 

B-12 

B-14 

B-15 

B-16 

B-17 

B-18 

B-19 

B-20 

B-21 

B-23 

B-24 

B-26 

B-27 

C-6 

D-1 

D-1 


xxvili 


Page 


Table 

D.3 

Wetland  Acreage— Vox  and  Wolf  Rivers — Lakes 

Area,  Winnebago  County,  Wlaconaln 

D-2 

Table 

D.4 

Lake  Surface  Acreage  Suanary,  Fox  and  Wolf 
Rlvera-Lakea  Area,  Wisconsin 

r-2 

Table 

E.l 

Generalised  Stratigraphic  Column  of  the  Wolf- 
Pox  Drainage  Baaln 

E-7 

FINAL  ENVIRONMENTAL  IMPACT  STATEMENT 


RELATING  TO  OPERATION  AND  MAINTENANCE 

OF  THE  FOX  RIVER,  WISCONSIN  NAVIGATION  PROJECT 

Prepared  in  Accordance  with  Section  102(2) (C)  of  the 
National  Environmental  Policy  Act  of  1969 
Public  Law  91-190 

SECTION  I 

PROJECT  DESCRIPTION 


INTRODUCTION 

1.01 

The  Fox  River  is  located  in  east-central  Wisconsin  (see  insert  on  Fig.  1.1) 
The  existing  project  includes  operation  and  maintenance  work  on  the  Lowl r 
Fox  River  from  De  Pere  to  Menasha;  Lake  Winnebago;  the  Upper  Fox  River 
from  Lake  Winnebago  at  Oshkosh  to  its  junction  with  the  Wolf  River  in 
Lake  Butte  des  Morts;  and  the  Wolf  River  from  its  mouth  in  Lake  Butte  des 
Morts  to  New  London,  Wisconsin.  The  Lower  Fox  River  from  its  mouth  to 
De  Pere  is  part  of  the  United  States  improvement  of  the  Green  Bay  Harbor 
for  deep-draft  lake  vessels.  The  Upper  Fox  River  from  Portage  to  its 
junction  with  the  Wolf  River,  formerly  part  of  the  Fox  River  Federal 
Navigation  Project,  is  now  maintained  by  the  State  of  Wisconsin  for’ 
conservation  and  recreation  purposes. 

PROJECT  AUTHORIZATION 

1.02 

Basic  authorities  for  the  operation  and  maintenance  of  the  Fox  River 
Project  are  contained  in  authorizing  legislation  of  the  U.  S.  Congress 
for  construction  of  its  various  elements.  Specifically,  these  are  the 
River  and  Harbor  Acts  of  5  August  1886,  19  September  1890,  3  June  1896, 

13  June  1902,  2  March  1907,  3  March  1925,  and  26  June  193A.  Section  108 
of  the  River  and  Harbor  Act  approved  3  July  1958  transfer  of  the  Federal 
project  structures,  appurtenances,  and  real  property  pertaining  to  the 
Upper  Fox  River  portion  of  the  project  to  the  State  of  Wisconsin.  This 
transfer  was  made  by  deeds  dated  27  June  19-  1’. 

THE  FEDERAL  PROJECT 

Early  History 

1.03 

Considered  from  the  standpoint  of  .historical  associations,  the  Fox  River 
system  has  played  a  major  role  in  the  history  and  economic  development 
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of  Wisconsin.  It  was  the  route  that  the  first  white  men  used  to  pene¬ 
trate  into  Wisconsin,  and  later  was  the  earliest  artery  of  commerce  into 
the  interior  of  the  state. 

l.OA 

The  first  survey  to  determine  the  best  practical  plan  for  Improving  the 
Fox-Wisconsin  River  route  for  navigation  resulted  from  Instruction  issued 
by  the  U.  S.  War  Department  In  April  1837,  the  year  following  Wisconsin's 
organization  as  a  territory.  A  report  by  Captain  T.  J.  Cram,  dated 
January  1840,  was  published  as  a  Senate  Document  of  the  26th  Congress. 

The  first  attempt  by  the  United  States  to  improve  the  river  was  through 
the  Congressional  Act  of  August  1846,  authorizing  a  grant  of  land  to  the 
State  of  Wisconsin  for  which  the  State  was  to  Improve  the  Fox  and  Wis¬ 
consin  rivers  and  provide  a  canal  at  Portage  to  connect  them.  The  grant 
was  accepted  by  the  State  on  29  June  1848,  and  by  its  Act  of  8  August 
1848,  the  State  placed  the  work  of  improvement  under  a  State  board  of 
Public  Works.  After  some  initial  work,  the  State  vested  further  improve¬ 
ment  of  these  rivers  in  the  Fox  and  Wisconsin  Improvement  Company,  a  pri¬ 
vate  corporation,  by  an  Act  of  6  July  1853.  The  plan  of  this  company  pro¬ 
vided  for  free  passage  of  boats  drawing  less  than  4  feet  on  the  Lower  Fox 
River  and  2  feet  on  the  Upper  Fox  River  at  ordinary  low  water,  with  locks  160 
feet  long,  35  feet  wide,  having  a  depth  of  5  feet  over  the  miter  sills. 

This  company,  having  failed  to  accomplish  the  improvements  required  by 
the  State  legislation,  lost  control  of  the  project.  The  entire  improve¬ 
ment  was  sold  by  the  trustees  for  the  Improvement  Company  on  15  August 
1866  to  the  Green  Bay  and  Mississippi  Canal  Company,  another  private 
corporation.  This  company  remained  in  charge  of  the  improvement  until  1872. 
Through  provisions  of  the  Acts  of  Congress  of  July  1870  and  June  1872, 
the  United  States  bought  out  the  Green  Bay  and  Mississippi  Canal  Company 
and  took  charge  of  works  of  improvement  pertaining  to  navigation,  the 
company  retaining  the  rights  with  respect  to  water  power.  The  deed  of 
transfer  from  the  company  to  the  United  States,  dated  18  September  1872, 
gave  the  United  States  title  to  all: 

"...  locks,  dams,  canals,  and  franchises,  saving  and  excepting 
therefrom  and  reserving"  to  the  company  'the  water  power 
created  by  the  dams  and  by  the  use  of  surplus  water  not  re¬ 
quired  for  the  purpose  of  navigation,  with  the  rights  of  pro¬ 
tection  and  preservation  appurtenant  thereto,  and  the  lots, 
pieces,  or  parcels  of  land  necessary  to  the  enjoyment  of  the 
same  and  those  acquired  with  reference  to  the  same,  all  sub¬ 
ject  to  the  right  to  use  the  water  for  all  purposes  of  navi¬ 
gation." 

In  accordance  with  the  deed  of  transfer,  therefore,  water  power  users  on 
the  Lower  1  x  River  are  entitled  to  all  surplus  water  not  needed  for 
navigation.  Conversely,  the  rights  of  these  users  are  expressly  sub¬ 
servient  to  the  prior  requirements  of  navigation. 

1.05 

The  first  general  plan  for  the  improvement  of  the  Fox  and  Wisconsin 
rivers  by  the  Federal  Government  was  contained  in  the  River  and  Harbor 
Act  of  3  March  1873.  The  plan  of  improvement  adopted  under  this  Act 
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provided  for  repair  and  replacement  of  the  then  existing  works  on  the 
Fox  River,  construction  of  additional  locks  and  dams  to  complete  the 
system  of  slack  water  navigation  on  the  Upper  Fox  River,  and  the  improve¬ 
ment  of  the  channels  and  the  replacement  of  all  existing  locks  and  dams 
by  permanent  structures  on  the  Wisconsin  River.  However,  the  impractica¬ 
bility  of  maintaining  navigation  on  the  Wisconsin  River  was  realized 
rather  early  and  the  Wisconsin  River  Improvement  was  abandoned  by  the 
Federal  Government  in  the  year  of  1887  on  the  report  and  recommendation 
of  the  Board  of  Engineers.  In  1886  the  general  plan  was  modified  to 
include  various  improvements  in  harbors  on  Lake  Winnebago.  Finally, 
according  to  the  Congressional  Act  of  3  June  1896,  the  general  plan  was 
also  modified  to  provide  for  navigation  improvements  in  the  Wolf  River 
above  Fremont  to  New  London. 

Authorized  Federal  Project 

1.06 

The  authorized  Federal  project  provifdes  for  deepening  and  widening  the 
channel  of  the  Fox  River  from  De  Pere,  7  miles  above  the  mouth,  to  the 
confluence  of  the  Wolf  River,  a  total  length  of  59  miles  at  a  depth  of 
6  feet  in  soft  materials,  9.6  feet  in  the  rock  cut  below  De  Pere  lock  and  7 
feet  in  other  rock  cuts  on  the  lower  river  below  the  Menasha  lock;  for  the 
construction  and  reconstruction  of  17  locks,  2  guard  locks,  and  9  dams;  for 
a  concrete  retaining  wall  at  Kaukauna;  for  construction  and  maintenance 
of  harbors  having  depths  of  6  feet  at  Fond  du  Lac,  Stockbridge,  Calumet, 
and  Brothertown  Harbors  on  Lake  Winnebago;  for  widening  the  Neenah  Channel 
to  100  feet,  with  a  6-foot  depth  for  about  one  mile;  and  for  dredging, 
snagging,  and  otherwise  improving  the  Wolf  River  from  its  mouth  to 
New  London,  a  distance  of  47  miles,  to  a  depth  of  4  feet.  All  depths  are 
referred  to  standard  low  water  which  is  576.8  feet  MSL.  Project  maps 
showing  the  extent  and  status  of  the  authorized  project  are  included  in 
Appendix  A  of  this  report. 

1.07 

The  controlling  dimensions  of  the  existing  Fox  River  locks  are  generally  144 
feet  long,  35  feet  wide,  with  a  minimum  depth  of  6  feet  over  the  miter  sills 
and  breast  walls  when  the  navigation  pools  are  at  standard  low  water  level. 
Since  flash  boards  are  used  on  most  of  the  dams  during  the  low  water  season 
additional  depths  of  6  Inches  to  1.5  feet  are  quite  generally  available, 
except  above  the  Appleton  upper  dam  and  the  Menasha  dam.  The  lift  at  the 
locks  varies  from  7.2  feet  at  Little  Kaukauna  to  13.8  feet  at  Little 
Chute  second  lock  at  normal  pool  levels.  The  locks  on  the  Lower  Fox 
River  are  equipped  with  manually  operated  gate  and  valve  operating  mecha¬ 
nisms.  The  dams  are  of  a  fixed  type,  consisting  of  both  spillway  and 
sluiceway  sections.’  The  overall  dimensions  and  number  of  sluice  gates 
vary  at  each  site  to  fit  local  conditions,  such  as  width  of  stream,  prob¬ 
able  flood  stage,  variation  of  flow,  head  of  water  involved  and  discharge 
capacity  of  adjoining  hydroelectric  power  plants  or  mills.  Table  1.1 
summarizes  the  physical  characteristics  of  the  existing  locks  and  dams 
on  the  Lower  Fox  River.  See  the  project  maps  provided  in  Appendix  A  for  more 
detailed  Information.  A  profile  of  the  Lower  Fox  River  is  shown  in  figure  1.2. 


Table  1.1.  Lock  and  Dam  Characteristics,  Lower  Fox  River,  Wisconsin 
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1.08 

The  Federal  project  approved  by  the  Secretary  of  War  on  10  December  18»., 
modified  14  May  1886  by  authority  of  the  Chief  of  Engineers,  also  provideij 
for  improving  the  Upper  Fox  River  channel  from  its  mouth  to  Portage, 
Wisconsin.  The  project  provided  for  a  channel  having  a  depth  of  6  feet 
and  a  width  of  100  feet  for  a  length  of  66  miles  to  Montello;  a  depth  of 
4  feet  from  Montello  to  Portage,  an  additional  28  miles;  with  9  locks  and 
7  dams,  and  a  canal  at  Portage  connecting  the  Fox  and  Wisconsin  Rivers. 

The  title  to  the  Upper  Fox  River  navigation  Improvement  was  transferri.  1 
to  the  State  of  Wisconsin  by  quit  claim  deed  dated  27  June  1962,  as 
authorized  by  Section  108  of  the  1958  River  and  Harbor  Act  (PL  85-500; 

72  Stat.  301),  and  is  no  longer  part  of  the  existing  project. 
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Fig.  1.2.  Lower  Fox  Waterway  Profile 
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Status  of  the  Authorized  Plan 
1.09 

The  authorized  project  is  complete  except  for  portions  now  classified 
inactive.  These  inactive  portions  consist  of  deepening  the  Wolf  River 
between  Lake  Poygan  and  New  London  to  a  depth  of  6  feet,  deepening  the 
Neenah  Channel  to  a  depth  of  6  feet,  and  rock  removal  at  five  locations 
in  the  lower  Fox  River  to  a  depth  of  7  feet.  The  work  remaining  to 
totally  complete  the  authorized  project  is  no  longer  required  to 
accommodate  commercial  navigation  traffic. 

Improvements  Desired 

1.10 

Commercial  navigation  on  the  rivers  and  connecting  lakes  was  discontin¬ 
ued  in  1959,  except  for  an  occasional  movement  of  a  contractor's  float¬ 
ing  construction  or  dredging  equipment,  a  commercial  fishing  boat,  or  a 
houseboat,  barge,  or  other  water-craft  built  in  the  area  for  delivery 
to  customers  on  the  Great  Lakes.  However,  local  Interests  are  generally 
strongly  opposed  to  any  change  in  the  operation  or  care  of  the  waterway, 
mainly  because  of  the  heavy  use  by  recreational  boating  traffic  which 
is  Increasing  rapidly  in  the  area.  Frequent  requests  have  been  received 
for  the  removal  of  shoals,  snags,  or  other  impediments  to  recreational 
boating.  Local  municipalities  and  water  power  interests  also  are  vi¬ 
tally  interested  in  the  maintenance  and  operation  of  the  government-owned 
dams  because  of  their  effect  on  water  power  development,  sanitary  con¬ 
ditions,  shorelands,  etc.  Frequent  requests  from  various  boating  groups 
and  other  local  Interests  have  been  made  to  have  the  natural  Neenah  Har¬ 
bor  of  refuge  activated. 

Condition  of  the  Project 

1.11 

Except  for  the  Menasha  lock,  the  existing  locks  and  dams  are  in  generally 
fair  to  good  condition.  They  should  continue  to  give  reliable  service 
with  normal  maintenance.  The  Menasha  lock  is  in  poor  condition  and  is 
scheduled  for  major  rehabilitation  during  calendar  years  1978  and  1979. 

Local  Cooperation  on  Existing  and  Prior  Projects 

1.12 

No  local  cooperation  is  specifically  required  by  acts  authorizing  the 
project.  The  original  Federal  authorization  for  improvement  of  the  Fox 
River  is  the  U.  S.  Congressional  Act  of  8  August  1846.  Improvements 
were  started  under  various  State  acts  and  contracts,  and  under  pro¬ 
visions  of  a  State  act  dated  3  October  1856  the  entire  improvement  work 
was  sold  by  the  State  on  15  August  1866  to  the  Green  Bay  and  Mississippi 
Canal  Company.  Under  the  provisions  of  Congressional  Act  of  10  June  1872  the 
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United  States  paid  the  Canal  Lv'-^pany  $145,000  and  took  title  to  al]  tlu' 
navigation  Improvements  owned  by  that  company. 

1.13 

Records  indicate  that  the  N’eenah  dam  was  originally  built  by  private 
interests  without  cost  to  the  State,  "in  consideration  of  the  use  of  the 
water  power."  This  dam  was  not  '■'ucluded  in  the  property  acquired  from 
the  Green  Bay  and  Mississippi  Canal  Company  as  it  was  not  owned  by  that 
company.  It  has  always  been  maintained  by  private  interests  subservient 
to  the  requirements  of  navigation  and  laws  relative  to  regulation  of  Like 
Winnebago.  The  present  owner  of  all  the  water  rights  at  Menasha  and 
Neenah  is  the  Neenah  and  Menasha  Water  Power  Company,  and  that  company  is 
responsible  for  maintenance  of  Neenah  dam  under  State  laws.  Although 
this  dam  is  an  essential  part  of  the  navigation  project  to  maintain  hake: 
Winnebago  water  levels,  ..ts  construction  and  maintenance  have  not  been 
specified  itams  of  local  cooperation  required  by  the  project  autluiriza- 
tlons.  A  portion  ot  ‘:he  DePere  dam  also  is  privately  owned  and  main¬ 
tained  and,  although  required  to  maintain  the  pool  level  above  the  DePere 
lock,  it  is  not  specified  as  an  item  of  local  cooperation  in  the  project. 

IMPROVEMENTS  BY  LOCAL  INTERESTS 

1.14 

Many  boat  landings,  piers,  mooring  basins,  boat  launchways  or  hoists 
storage  sheds,  and  other  facilities  to  serve  the  hundreds  of  non¬ 
commercial  or  recreational  boat  owners  operating  their  boats  on  the 
waters  of  the  Fox  and  Wolf  Rivers  and  connecting  lakes  have  been  devl- 
oped  by  the  State,  counties  and  local  municipalities,  and  by  private* 
Although  these  facilities  are  provided  by  local  interests,  the  /alue  of 
such  improvements  is  largely  dependent  on  the  accessibility  of  a  wide 
range  of  cruising  water  possible  because  of  maintenance  and  operation  of 
the  Federal  project.  Expansion  of  such  facilities  as  the  number  of  boats 
in  use  increase  is  continuing.  Motor  fuel  and  other  needed  supplies  nrs 
available  at  most  of  these  marinas,  and  at  numerous  other  service  stations 
along  the  waterways.  Most  of  the  marina  improvements  include  parking 
spaces  for  visitors'  automobiles  and  boat  trailers  and  have  launchways 
or  hoists  for  launching  trailer-hauled  boats.  Many  of  the  operators 
provide  rental  boats  and  motors  and  other  equipment  for  water-based 
recreational  activities.  Winter  storage  space  for  boats  is  available 
although  most  of  the  larger  cruisers  leave  the  area  for  storage,  winter 
overhaul,  and  maintenance  service  at  shipyards  or  boat  repair  facilities 
at  Lake  Michigan  harbors.  Many  public  and  private  launchways  are  avail¬ 
able  to  give  owners  of  trailer-hauled  boats  access  to  the  public  waters 
and  are  widely  used  by  people  from  the  eastern  half  of  the  state,  with 
many  visitors  from  northern  Illinois  and  Indiana  and  more  distant  ari'as. 
Access  points  are  fairly  well  distributed  around  the  various  lake*?  and 
pools  and  provide  convenient  access  points  for  the  using  boatmen.  Most 
of  the  launching  facilities  are  available  to  the  public  without  launch¬ 
ing  charges. 
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PROJECT  OPERATIONS  AND  MAINTENANCE  DESCRIPTION 
General 

1.15 

The  activities  conducted  by  the  Chicago  District  in  maintaining  the 
navigable  channel  include  operation  and  maintenance  of  nine  U.  S.  dams, 
seventeen  locks  and  two  guard  locks,  channel  clearing  and  snagging, 
channel  dredging,  and  dredge  material  disposal.  Dams  are  operated  to 
maintain  sufficient  pool  elevations  for  navigation.  Repairs  to  the 
existing  locks  and  dams  are  performed  when  needed  to  insure  safe  and 
effective  operation.  A  clamshell  dredge  is  used  to  remove  channel 
obstructions  and  deposited  sediments,  as  necessary,  and  to  maintain 
authorized  channel  depth  in  conjunction  with  pool  elevations.  Dredge 
materials  are  placed  on  preselected  disposal  sites. 

Navigation 

1.16 

The  existing  Federal  project  was  designed  primarily  to  accommodate  com¬ 
mercial  barge  transportation  of  coal  and  other  bulk  commodities.  There 
is  no  regular  commercial  traffic  on  the  Fox  or  Wolf  Rivers  or  Lake  Winne¬ 
bago  at  the  present  time.  Except  for  intermittent  usage  by  Coast  Guard 
and  commercial  fishing  vessels,  navigation  is  almost  entirely  recrea¬ 
tional  in  character.  Contractors  also  make  occasional  use  of  the  water¬ 
way  for  the  movement  of  dredging  or  construction  equipment  and  materials, 
for  work  on  the  many  bridges  and  waterfront  structures,  or  for  improve¬ 
ment  of  marinas  and  small  craft  mooring  areas.  An  example  of  the  inter¬ 
mittent  use  by  contractor;'  equipment  was  the  movement  during  the  1968 
season  of  a  157-ton  paper  mill  dryer  from  Green  Bay  to  Kaukauna.  Govern¬ 
ment  owned  and  operated  dredging  and  construction  equipment  used  for 
maintaining  locks  and  dams,  removing  shoals,  and  clearing  snags  also 
makes  use  of  the  waterway. 

1.17 

The  most  recent  regular  freight  traffic  was  the  barge  hauling  of  coal 
from  docks  at  Green  Bay  to  various  paper  mills  and  public  utilities  along 
the  Lower  Fox  River.  This  service  was  discontinued  at  the  close  of  the 
1959  navigation  season.  The  principal  factors  causing  the  decrease  and 
final  suspension  of  the  traffic  in  coal  were  the  introduction  of  oil  and 
gas  fuels,  transmission  of  electric  power  into  the  area  from  other  areas, 
the  rising  costs  of  operating  tugs  and  barges,  and  the  railroad  and 
improved  highways  along  the  river  which  made  land  transportation  more 
economic  than  waterborne  movement.  There  appears  no  economic  advantage 
in,  and  no  prospect  of  resumption  of,  barge  traffic. 

1.18 

Today  the  project  is  primarily  used  only  by  recreational  craft,  the  peak 
traffic  being  in  the  summer  and  fall.  The  Lower  Fox  River  is  the  con¬ 
necting  waterway  between  the  Green  Bay  arm  of  Lake  Michigan  and  the  popu¬ 
lar  recreational  boating  area  of  Lake  Winnebago  and  the  Wolf  River  to 
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New  London.  Lake  Wj  nnfh.)g('  .and  the  Wolf  River  are  connected  by  Lakes 
Butte  des  Morts,  Wlnneconne,  and  Poygan,  which  together  have  a  total  area 
of  about  265  .nquare  miles.  These  waters  are  a  very  popular  recreational 
boating  area  attracting  boate:s  t torn  a  wide  midwestern  area,  as  well  as 
serving  the  local  ri\sidenrs  and  th<'  large  summer  vacation  population. 

During  the  4-year  period  1972-1975,  the  average  annual  number  of  lockages 
at  the  16  Lower  Fox  River  locksites  was  11,919.  The  number  of  boats 
passed  through  the  locks  averaged  18,528  per  year,  an  average  of  1.56 
boats  per  lockage.  This  triffic  is  handled  during  a  navigation  season 
of  about  185  days,  norma liv  extending  from  about  1  May  to  1  November. 

The  average  annual  nun  her  of  lockages  and  boats  passed  during  the  4-year 
period  at  Menasii.a  lock,  where  there  Is  a  heavy  demand  for  access  to 
Lake  Winnebago  by  boatmen  from  the  Appleton  and  Neenah-Menasha  urban  areas, 
was  2,532  and  4,112,  re.Sjiect  ive  1  v .  At  DePere,  where  there  is  considerable 
di  nanci  tor  passage  co  r' pools  above  the  DePere  and  Little  Kaukauna  dams 
hy  boatmen  ’'rom  the  hrci'n  B.ty  metropolitan  area,  tlie  average  annual  number 
of  lockages  was  1,7-2  ,in!  trie  iverage  number  of  boats  passed  was  2,629. 
Between  the  Little  Kaukauna  lock  ant!  Mcnasha  lock,  the  average  annual 
number  of  lockages  per  lock  v.iiicd  from  434  to  520,  and  the  average 
number  of  boats  passed  ranged  from  709  to  774.  Many  of  these  craft  made 
the  comiilete  trip  *^rom  (Ireen  Bav  to  i.ake  Winn(?bago  or  returned.  The 
heaviest  traffic  at  all  the  lot ks  usually  occurs  in  July  at  the  height  of 
tile  vacatif’n  seis.n.  Further  information  on  traffic  at  the  various  locks 
is  included  in  Section  2. 

1  .  i9 

The  waterway  trait  it  c  insists  primarily  of  recreational  vessels  such  as 
outboards,  fnhoards.  cruis..u,s  (outboard  and  inboard),  liouseboats,  sail¬ 
boats,  auxiiiirv  sailboats,  rtiwhoats,  and  canoes.  The  vessels  using 
the  waterw.iv  varv  in  sizes  from  12.0  to  65.0  feet  in  length,  4.0  to 
17.0  feet  in  bieadili  and  require  6  inches  to  6  feet  of  water  depth. 

1.20 

l.ock  arid  Liam  Opera  Ln  n  -  Tii  •  Fox  Hiver  navigation  svstem  is  operated  by 
personnel  who  .erve  as  I  o -c.ir  is  t  er  or  lockman  in  tlieir  duties  in  super¬ 
vising  the  movenic'uts  of  navigation  and  regulating  river  flows  in  the 
vicinity  of  tiie  Du  ks  ind/or  riams  under  their  jurisdiction.  The  locks 
are  operated  dailv  during  t!ie  L85-<i.iy  recreational  boating  season  from 
1  May  to  1  November.  dwo  locks  operate  16  hours  per  day,  7  days  per 
week;  the  re  lining  15  locks  operate  one  8-hour  shift  per  day,  7  days 
per  week  during  a  185-div  r ecr .'a t i onal  boating  season.  Lockages  are 
prov'  I  'd  during  certain  other  hours  at  the  15  locks  but  only  by  prior 
request.  Additional  di  tailed  information  on  lock  operation  and  lock 
regulation  procedures  is  contained  in  Appendix  A  of  the  draft  environ¬ 
mental  sCatemenc.  lalcle  1.2  lists  each  of  the  existing  dams  along  the 
Lower  Fox  Kiee»  .  Table  I  .  !  gives  the  general  regulation  regarding  the 
operation  of  these  dams.  Detailed  regulation  information  for  each  dam 
can  be  found  in  Appendi.-.  A  .if  tlie  draft  environmental  statement. 
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Table  1.2.  Dams  of  the  Lower  Fox  River,  Wisconsin 


Operator , 
Agency,  or 


Local  ion 

Name 

Crest  Elevation 

Company 

RivLT 

Mi  U* 

38 

'•!.  n.isha 

745.03 

Federal  Cov‘t  (Corps  of 

Eng  i  i.c  ei 

River 

Mi  it- 

38 

'Lonaii 

744.95 

Neenah-Menasha 

Water  Power  Company 
(Kimberly  Clark) 

Rivvr 

Mlle 

12 

Appleton  (Upper) 

735.4 

Federal  Gov*t  (Corps  of 

Etigineers  ' 

H  i  vt-r 

Mile 

n 

.\ppieton  (Middle-Private) 

7)9.67 

(Top  o»  sluicegate) 

Fox  River  Paper 

Co.  et  al. 

Riwr 

Mile 

30 

Appleton  (Lower) 

706.25 

(706.75  with  6” 
f lashboards) 

Federal  Gov’t  (Corps  of 

Engineer^ ' 

River 

Mile 

Z7 

( edars 

698.66 

( 69‘* .  16  with  6' 
f lashboards) 

Federal  Gov't  (Corp.s  of 

Engineer  •. 

River 

Milo 

1.  i  t  c  i e  Chute 

688.88 

i689.  18  with  6*' 
f lashboards) 

Federal  Cov'i  (Corps  of 

Engineers) 

River 

Mile 

25 

Combined  Locks  (Private) 

673.86 

(075.86  with  24” 
f lashboards) 

Combined  l.ocks 

Paper  Co. 

(Appleton  Papers,  Dlv, 

,  of  NCR) 

River 

Mile 

23 

Kaukauna  (Upper) 

652.76 

(653.  36  with  6*' 
i lashboards) 

Federal  Gov’t  (Corps  of 

Engineers) 

River 

Mile 

22 

Kaukauna  (Lower -Private) 

628.3 

City  of  Kaukauna’s 
Electric  and  Water  Util: 

Ity 

River 

Mile 

21 

Raplde  Croche 

602.15 

(604.65  with  30” 
f lashboards) 

Federal  Gov’t  (Corps  of 

Engineers) 

River 

MUe 

15 

Little  Kaukauna 
(Little  Rapids) 

592.80 

(594.80  with  24” 
f lashboards) 

Federal  Gov’t  (Corps  of 

Engineers) 

River 

Mile 

7 

De  Fere'’ 

(U .  S .  port  ion ) 

586.66 

(587. h6  with  12” 

Federal  Gov't  (Corps  of 

Engineers 

f lashboards 

A  private  section  of  the  De  Pere  dam  located  west  and  adjacent  to  the  Federal  da»  is  owned  by  ch*.- 
Nicolet  Paper  lompany.  This  section  has  a  spillway  structure  332  feet  In  length. 
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Table  1.3.  General  Regulations  Regarding  the  Operation  of  the  Dams 

on  the  Lower  Fox  River 


(I)  Mdintciin  and  regulate  the  up;jer  pools  the  dams  within  prescribed  limits  by  the  remcvdi 
and  placement  of  flashboards  a  d  the  opening  and  closing  of  sluice  gates  are  •  accordance  wit-- 
the  poMcln.,  guidelines,  and  operating  procedures  as  outlined  and  provided  by  the  Appleton 
Projoc  T  Office. 


12)  Basicj!)/,  the  taintor  gatos  w;il  be  ijperjted  so  as  to  distribute  the  discharge  of  water 
eveni/.  re'ease  of  water  may,  however,  be  distributed  irregularly  to  break  up  cross  curre.''^  , 

currents  w.3::,hing  banks,  or  .ur^ent^  adversely  affecting  the  navigation  approaches  to  locks,  dams, 
or  other  .''iticat  sections  of  the  channels  and  cana>s. 

(5)  Per  Is  will  bo  maintaired  •'•rar  tnoir  prescribed  upper  limits  during  extended  freezing  wi.-aTter 
per  iod.  Men  Ice  conditions  rr.-va'i  and  it  the  water  'eve!  permits,  one  to  three  gates  depending 
on  th*  i  oc  j .  I  tv  may  be  left  •.'•^encc  a*  the  bottom  for  thr.'e  to  four  inches  to  ;-revent  ice  fr^rr 
forming  ,n  the  face  of  the  gate. 

(4)  'ai  trf  gjtes  which  may  becom,  inoper-jti.o  due  to  ice  will  be  fnoed  and  Kept  In  a  condi*- 
to  p- rm  t  r  vm,  t  openings.  Spillway  on  dams  wiM  also  be  freed  of  ice  at  all  times. 

(*?)  Dtsc’u'jeof  water  should  b*:  reg.jiated  to  minimize  the  poss  i  b  >  I  <  ty  of  fish  kills  in  the  poo  s 
above  and  t'llow  the  dams  duo  to  u  .narp  lowering  of  the  water  levels. 

(b)  In  ar  .•mergoncy,  flashes  ;r  waves  of  water  may  be  released  from  the  storag*.*  pools  to  assi  .*■ 
a  ground-  f  vess'.'l,  or  for  a  tagnanr  condition  that  may  prevail  in  the  lower  pocis. 


Operati  n  lur^ng  Low  Flows  -  Regulations  on  the  Fox  River  prohibit  the  drawing  of  water  levels 
below  tiio  i-rests  of  the  controlling  dams  by  the  adjoining  power  plants  or  paper  mills. 

(1)  Pool  levels  during  low  flows  will  be  controlled  and  regulated  as  dose  to  the  upper  limits  v 
prescri^jeJ  '  >•  accordance  with  the  policies,  guidelines,  and  operating  procedures  as  outlined  -ind 
provided  by  the  Appleton  Project  Office. 

(2)  The  placement  of  flashboards  on  the  dams  to  raise  the  pool  levels  is  permitted  where  permi  - 
Sion  has  been  authorized. 


Operations  during  High  Flows  -  The  nse  in  the  stage  in  the  upper  pools  will  be  regulated  by  means 
of  the  taintor  gates  in  the  dams. 

(1)  Ftashboards  shall  be  removed  promptly  whenever  the  stage  of  the  upper  pools  approach  the 
upper  water  I im . ts . 

(2)  When  r...|ease  of  water  from  the  dams  become  necessary,  sluice  gates  shall  be  opened  to  keep 
the  wa*er  levf'ls  within  the  prescribed  limits. 

13)  Pred I  ,  ted  i  ricrease  river  flows  will  requ  >  re  pool s  to  be  ma i nta i ned  near  their  I ower  I imi t  s . 

(4)  Temporarily  c'osures  of  some  sluices  In  dams  to  assist  vessels  to  by-pass  the  dams  is  au¬ 
thorized.  (.4'hning  of  the  5!u>v,es  again  immed-ately  after  the  passage  is  required  to  maintain  the 
pool  level  within  the  regulatory  Mmifs. 


Act  ion  -  Implementation  of  the  policies  above  are  set  forth  in  accordance  with 
cedores  as  outlined  and  provided  by  the  Appleton  Project  Office. 


the  operating  pro- 


Reports  -  The  Appleton  data  required  and  the  manner  prescribed  is  In  accordance  with  ine  guide- 
I i nes  prov i ded  t)y  Project  Office.  Sluicing  and  flashboard  operations,  gage  readings,  and 
violations  of  water  regulat  ons  by  jdjoinin.-:  plant  and  mill  operators  are  some  of  the  essential 
information  needed  to  achieve  the  object  ves  defined  above. 


1.21 

Channel  Maintenance  -  Maintenance  dredging  is  required  at  various  times 
to  maintain  adequate  channel  depths  based  on  the  reasonable  needs  of 
existing  navigation.  Dredging  is  performed  by  clamshell  dredge.  Aux¬ 
iliary  equipment,  consisting  of  scows  and  tugboats,  is  required  to  trans¬ 
port  the  dredged  materials  to  approved  disposal  sites.  The  existing 
channels  arc  adequate  for  all  current  navigational  requirements.  Dredg¬ 
ing  is  normally  accomplished  between  May  and  October.  Scheduling  of 
dredging  operations  is  detei-mined  by  a  number  of  factors  such  as  need 
for  dredging,  availability  of  equipment,  and  weather  conditions.  In 
determining  the  time  when  dredging  will  take  place,  environmental  fac¬ 
tors  are  given  as  much  consideration  as  possible  in  scheduling  work. 

L.22 

fJredging  i  ■  ta  quireu  in  tfie  iiarr<>w  restricted  channels  above  and  below 
the  looks  and  it  re-trl  ted  river  sections  in’twoen  locks  on  the  Lower  Fox 
River,  .ind  at  eai b  the  ’edvral  harbors  of  refuge  on  Lake  Winnebago  (See 
maps  and  cliarts  in  Annendix  A). 

1.  2:3 

The  autliorized  project  for  ohamie!  improvement  on  the  Wolf  River  provides 
for  dredging  and  snagging  as  necessarv  from  its  mouth  in  Lake  Butte  des 
Morts  to  N'ew  t.undon  to  maintain  a  A-foot  depth  in  the  navigation  channel. 
To  m.iintain  navigability  on  the  Wolf  River,  it  is  necessary  to  perform 
snugging  and  dredging  o[>eracions  approximately  every  four  years.  One  of 
the  problem  areas  where  frequent  maintenance  dredging  is  required  is  in 
the  cut-off  'liannel  at  Boom  Cut  through  the  shoal  waters  of  Lake  Poygan. 
Tins  channel  extends  from  tlie  north  shore  of  Lake  Poygan  to  a  point  about 
1.1  miles  south  ol  tic  Wolf  River  entrance  into  the  lake.  Boom  Cut  is 
about  15  miles  above  the  mouth  of  the  Wol*"  River  in  Lake  Butte  des  Morts. 

It  is  located  in  a  very  low  area  of  Lake  Poygan  where  it  is  exposed  to 
considerable  drifting  sediments,  dislodged  bog  material,  and  sediments 
carried  down  from  the  river  by  flood  currents.  Extensive  recreational 
boa! ing  use  of  much  ol  the  Wolf  River  segment  of  the  project  has  been 
made  pos.silile  primarily  by  the  improvement  and  maintenance  of  this  channel 
The  natural  depth  of  the  river  below  Freemont,  except  for  Boom  Cut  at 
the  head  of  Lake  Poygan  and  for  10  miles  above  Fremont,  is  in  excess  of 
A  feet  and  onlv  occasional  dredging  and  snagging  is  required  to  keep  the 
channel  clear  for  navigation.  In  the  remainder  of  the  river  to  New  London, 
shoalin)'  occurs  more  frequently.  In  addition,  many  fallen  trees,  snags, 
and  Submerged  logs  are  also  found  in  this  section  of  the  river  and  are 
removed  to  improve  safety  for  the  navigation  of  recreational  boating. 

The  snagging  operations  consist  of  removing  fallen  trees,  stumps,  and 
other  debris.  No  trees  are  cut  unless  they  are  completely  fallen  over 
and  are  either  obstructing  or  have  the  potential  to  obstruct  the  navi¬ 
gable  channel.  Materials  dredged  from  the  Wolf  River,  consist  mainly 
of  sand,  silt  and  clay.  Specific  dredging  locations  within  the  project 
and  quantities  to  be  dredged  vary  from  year  to  year  depending  upon  local 
runoff  from  tributaries  that  discharge  into  the  Wolf  River.  Areas  of 
shoaling  in  the  river  may  vary  but  for  the  most  part  have  occurred  most 
frequently  at  the  locations  listed  below  and  shown  in  Fig.  I.3 
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Dredging  Site  River  Mle  Location  Quantity  Cubic  Yards 


Abcve  Red  Banks 

?4.5 

2,150 

Below  Devil's  Elbow 

42.75 

2,222 

Above  Guth's  Landing 
near  Black  Bass  Bend 

44.5 

741 

Above  Parfitt’s  Landing 

47.75 

1,850 

At  Shaw’s  Landing 

48.75 

3,110 

Below  the  entrance  of 
the  Little  Wolf  River 

50.0 

2,705 

At  the  mouth  of  the 

Little  Wolf  River 

50.1 

1,491 

Below  Yacht  Club  at 

New  London 

55.75 

2,300 

1.24 

A  recent  history  of  maintenance  dredging  and 
Wolf  River  is  as  follows: 

snagging  performed 

Calendar  Year 

1964 

Submerged  logs  removed 
Leaning  trees  removed 

Snags  removed 

Dredged  material  removed 

302 

744 

914 

7,120  cu. 

yds . 

Calendar  Year 

1967 

Submerged  logs 
Leaning  trees 
Snags  removed 

removed 

removed 

917 

2,213 

1,881 

Calendar  Year 

1971 

Submerged  logs  removed 
Leaning  trees  removed 

Snags  removed 

Dredged  material  removed 

137 

835 

426 

525  cu. 

yds . 

1.25 

Dredged  Material  Disposal  -  Until  additional  improvements  are  made  to 
abate  pollution  the  materials  to  be  dredged  from  the  Lower  Fox  River, 
Neenah  Channel,  Fond  du  Lac  Harbor,  and  possibly  at  other  locations, 
will  be  heavily  polluted.  Under  present  Federal  policies  such  dredge 
materials  cannot  be  disposed  of  in  the  river  or  lake  as  has  been 
the  usual  practice  in  the  past.  Consequently,  it  is  necessary  to 
confine  any  dredgings  which  do  not  meet  established  U.  S.  Environmental 
Protection  Agency  sediment  quality  guidelines.  The  proposed  plan  for 
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future  maintenance  is  to  provide  disposal  areas  on  shore,  or  within 
completely  confined  areas,  for  dredged  materials  which  are  polluted  or 
would  increase  pollution  if  deposited  in  navigable  waters. 

1.26 

Dredged  material  disposal  of  about  40,000  cubic  yards  is  required  on  an 
average  annual  basis.  Table  1.4  lists  the  primary  land  sites  used  tor 
disposal  of  dredged  materials  during  the  last  ten  years.  Table  l.o  pn - 
sents  a  list  of  anticipated  dredging  sites  and  the  probable  most  aj'-.m- 
tageous  disposal  sites  for  each  area.  Figures  1.4-1.16  show  the 
location  of  Federally  and  State  approved  disposal  sites  listed  in 
this  table. 

1.27 

Generally  these  sites  are  small  containment  areas  along  shore  inclosed  by 
dikes  prepared  in  cooperation  with  local  Interests.  Usually  riprap  or 
other  protection  of  the  river  or  lake  side  of  the  dike  will  be  provided 
to  prevent  excessive  erosion  due  to  flooding  or  wave  action.  Ip  soru 
’  cases  the  acquisition  of  additional  property  rights  will  be  requiretl. 

In  other  cases  the  approval  of  local  public  officials  will  be  needed, 

,  with  an  agreement  for  local  assistance  in  distribution  of  dredged 

^  materials  deposited  on  the  stream  or  canal  banks.  In  the  single  instance 

where  it  is  proposed  to  deposit  dredged  materials  in  shoal  waters,  a 
substantial  dike  to  inclose  that  area  and  prevent  the  escape  of  polluted 
;  material  to  the  river  will  be  required.  Dredged  materials  at  some 

!  project  area  locations  have  also  been  identified  for  agricultural  or 

I  commercial  fill  use.  In  these  instances  dredged  materials  are  stockpiled 

I  and/or  rehandled  and  transported  by  local  interests  for  disposal  on  an  as 

i  needed  basis.  Specific  locations  for  eventual  disposal  are  determined  by 

local  Interests  but  are  subject  to  Federal  and  State  regulatory  require¬ 
ments,  reviews,  and  approvals. 

1.28 

‘  Dredged  material  disposal  will  initially  be  limited  to  the  plan  described 

in  Table  1.5.  Sites  will  be  developed  in  accordance  witii  actual  dredging  and 
disposal  needs.  Selected  sites  will  be  filled  at  the  earliest  pos¬ 
sible  time  after  its  use  begins.  When  a  site  is  used,  every  effort  will 
be  made  to  develop  it  to  icS  fullest  potential  and  thereby  reduce  the 
total  number  of  sites  Impacted.  As  the  need  for  additional  disposal 
sites  arises,  maintenance  dredging  will  continue  to  be  performed,  subject 
to  the  disposal  of  dredged  materials  at  approved  disposal  sites. 

I 

•  1.29 

I  Canal  Banks  -  The  canal  banks  (see  Appendix  A)  that  have  been  constructed 

j  to  maintain  pool  levels  for  navigation  and  power  are  generally  clay  fill 

j  with  masonry  retaining  walls,  and  stone  riprap  in  areas  subjected  to 

I  strong  currents  or  erosion  from  boat  wave  wash.  The  canal  banks  are 

j  generally  of  adequate  height  and  in  good  condition,  but  require  some 

j  maintenance  annually  due  to  settling,  storm  water  erosion  other  deteri¬ 

oration. 


I 

I 


I 


Table  1.^.  List  of  Primary  Sites  for  the  Disposal  of  Dredged  Material 
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Table  i.5.  List  of  Anticipated  Dredging  Sites  and  Other  Related  Data 
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Table  1.5.  Continued 


1-19 


*J  tft  4J 

-  r.  ^  -X  «J  -H 

^  ffl  U 

*T3  •*-  rj  •H 

£  u  £  u 

4J  -o  K  *j 


a.  to  c  &  OA 

41  C  it  ^  C 

'•j  ••x  6  u 

■j  at  4)  u  ee 

4*  <fl  *0 


9  V 

*0  >t  w 

«  <9 

•9  C  > 

C  9  -4 

0  O  U 

b.  u  su 


O  <•  41  O 

•>4  X  X 

J4  4  «-f  ^  W  V 

e  e  4)  (0  V 

<«  9  O  4>  «  b 

X  •><  W  Ik  9  U 

O  U  X 
*J  O  *9  4^ 

'i-  ^  b  •-< 

4/  *4-  O  C  O  -< 

«j  o  b  a:  £ 


«  I 
Xu 

l«  X  ^ 

•J  O  0 

»  «*4  3  O 

00  u  o  Q 

•»X  b  -0  « 

oQ  o  e  c 

^£09 
C  xH  «  u 
-•  (A  4J  X  U  <4 

U  O  O  ^ 

-O  C  U.  -n  <t 

41  9  06 

e  «  ^  b  b 

e  b  u  u  b4  ^ 

0  b  >  a  >  u 

X  9  O  a  'H  0  9 

U  CO  3  «  s  u 


Wolf  River  from  AgrlculCural  lands  along  Various  prl-  Contract  with  landowners  for  7,000  yd  25  day.s 

Fremont  to  New  river  vate  owners  distribution  of  dredging  mate- 

London  (4)^  rials  on  agricultural  lands. 
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Fig.  1.4.  Vicinity  Map  of  Pioject  Predge  Disposal  Sites 
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Disposa 


Kaukauna  Headrace  Disposal  Area 


Park  Storage  Site 
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Fig.  1.13.  Stockbrldge  Harbor  Storage  Site 


1.14.  Brothertown  Harbor  Storage  Site 


PJLg.  1.16,  Fond  du  Lac  Disposal  Area 
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1.30 

Harbors  of  Refuge  -  Federally  Improved  harbors  of  refuge  on  Lake  Winne¬ 
bago  are  located  at  Stockbridge,  Brothertown,  Calumet,  and  Fond  du  Lac 
(see  Appendix  A).  There  are  also  several  non-Federal  harbors  on 
Lake  Winnebago,  including  High  Cliff  State  Park,  Millers  Bay,  and  a 
municipal  harbor  at  Fond  du  Lac.  Several  natural  harbors  for  shallow 
draft  craft  are  also  available,  such  as  in  the  outlet  channels  at  Menasha 
and  Neenah  and  in  the  inlet  channel  of  Millers  Bay  at  Oshkosh.  Large 
numbers  of  recreational  craft  using  Lake  Winnebago  need  protective  harbors 
during  sudden  bad  weather  and  these  harbors  on  the  lake  offer  such  refuge 
benefits.  Continued  maintenance  of  small  harbors  on  Lake  Winnebago  will 
provide  for  the  safety  of  the  hundreds  of  small  boats  using  that  lake  for 
recreation.  Including  boating,  sport  fishing,  water  skiing  and  swimming. 
These  small  harbors  also  provide  safe  launching  sites  and  harbors 
of  refuge  for  the  large  numbers  of  trailer-hauled  boats  brought  to  and 
used  on  these  waters  from  a  wide  tributary  area  covering  the  eastern 
half  of  Wisconsin,  as  well  as  northern  Illinois  and  Indiana.  Although 
U.  S.  Coast  Guard  statistics  are  not  available  for  recreational  boating 
accidents  on  Lake  Winnebago,  it  is  presumed  that  many  storm-induced 
swamping  accidents  have  been  prevented  by  the  presence  of  these  harbors. 

1.31 

Lands  -  The  United  States  owns  land  at  each  of  the  lock  sites  and  Federal 
improvements  along  the  Fox  River,  as  well  as  at  two  harbors  on  Lake 
Winnebago.  These  lands,  totaling  about  94  acres  (see  Table  1.6),  exclu¬ 
sive  of  water  areas  involved  in  canals  and  harbor  basins,  are  needed  to 
permit  access  to  the  structures  for  necessary  construction  and  maintenance 
operations.  In  general,  the  lands  owned  are  adequate  for  project  main¬ 
tenance  and  operation,  with  the  exception  of  adequate  land  disposal  sites 
for  dredged  materials. 

Flow  Regulation  on  Fox  River  System 

1.32 

The  flow  of  the  Lower  Fox  River  is  affected  by  the  control  of  storage  in 
the  Lake  Winnebago  Pool,  as  authorized  by  the  existing  project  and  various 
special  acts.  This  regulation  is  of  such  importance  to  municipal,  in¬ 
dustrial,  hydropower,  navigation,  and  general  riparian  interests  along 
the  river,  and  around  the  lake,  that  Congress  has  enacted  several  special 
acts  to  require  and  set  limits  for  regulation. 

1.33 

A  brief  history  and  background  concerning  regulation  of  Lake  Winnebago 
is  contained  In  Appendix  C.  A  detailed  history  of  this  subject  is  con¬ 
tained  in  Appendix  B,  House  Document  No.  146,  67th  Congress,  2d  session, 
on  Fox  River,  Wisconsin.  The  water  level  of  the  Lake  Winnebago  pool  is 
regulated  to  the  extent  possible  in  accordance  with  these  laws  and  re¬ 
lated  directives  in  the  Interest  of  navigation  on  the  Lower  Fox  River, 
to  preserve  the  private  rights  to  the  use  of  water  not  needed  for 
navigation  for  power  development,  and  to  reduce  flood  damages.  The 
Winnebago  pool  Includes  Lake  Winnebago,  Lake  Poygan,  Lake  Butte  des  Morts 
and  several  smaller  lakes.  The  total  surface  area  of  the  bodies  of  water 
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Table  1.6.  United  States  Property  for  Fox  River  Improvement 


1  i  te 

Acreage 

Owned 

Principal  Improvements 

De  Pere  Lock  and  Dam 

2.039 

Lock,  dam,  dwelling 

Little  Kaukauna  Lock  and  Dam 

3.24 

Lock,  dam,  dwelling 

Rapide  Croche  Lock  and  Dam 

9.  70 

Lock,  dam,  dwelling 

Kaukauna  Locks  and  Dam 

27.94 

5  locks,  guard  lock,  dam, 
area  office,  2  dwellings, 
dry  dock,  warehouse,  plant 
repair  yard,  canals 

Little  Chute  Locks  and  Dam 

16.61 

3  locks,  guard  lock,  dam, 
canals,  2  dwellings 

Cedars  Lock  and  Dam 

2.88 

Lock,  dam,  dwelling 

Appleton  Locks  and  Dams 

16.796 

4  locks,  2  dams,  2  dwell¬ 
ings,  canals 

Menasha  Lock  and  Dam 

13.64 

Lock,  dam,  dwelling,  canal 

Stockbridge  Harbor 

1.27 

Entrance  channel  and  1.0- 
acre  basin 

Brothertown  Harbor 


0.20 


Entrance  channel  and  0.5- 
acre  basin 
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is  about  265  square  miles.  The  water  level  of  this  large  reservoir 
system  is  controlled  by  the  Neenah  and  Menasha  Dams.  Except  for 
extremes  of  very  high  or  very  low  water,  the  level  of  the  lake  has  been 
operated  so  that  the  range  of  fluctuations  between  high  and  low  water  is 
rarely  more  than  about  30  inches.  The  operational  range  on  Lake  Winnebago 
is  restricted  during  the  navigation  season  from  21-1/4  inches  above  the 
crest  of  Menasha  dam  down  to  the  crest  of  the  dam.  During  the  closed 
season  from  about  1  November  to  1  May  the  lake  level  may  be  drawn  down 
to  18  inches  below  the  crest  of  the  Menasha  dam  with  provision,  as  noted 
above,  that  the  level  be  back  at  dam  crest  by  opening  of  the  navigation 
season.  These  limitations  are  established  by  law  and  are  not  administrative 
determinations  by  the  Corps  of  Engineers. 

1.  34 

The  drawdown  schedule  of  the  pool  begins  about  1  November  of  each  year 
when  the  water  level  at  the  Menasha  Dam  normally  stands  at  a  few  inches 
above  crest.  Drawdown  starts  with  a  gradual  lowering  of  the  lake  level 
which  continues  into  February.  The  rate  of  drawdown  is  related  to  precipita¬ 
tion  and  other  conditions.  In  late  February  to  early  March,  water  levels 
are  again  raised.  Sluicing  is  heavy  during  the  early  spring.  By  spring 
ice  break-up  time,  the  water  level  of  the  Winnebago  pool  is  usually  several 
inches  below  the  crest  at  Menasha  dam,  thus  allowing  for  floodwater 
storage.  The  lowered  water  levels  at  ice  break-up  time  prevents  extensive- 
damage  from  ice  build-up  and  its  associated  damage  to  the  shoreline 
properties.  The  spring  runoff  normally  restores  the  pool  level  to  several 
inches  above  the  crest  of  the  Menasha  dam.  During  late  spring  and  summer 
months,  releases  are  made  to  provide  a  steady  flow  for  power  generation, 
stream  sanitation,  and  recreation  craft. 

ANNUAL  OPERATIONS  AND  MAINTENANCE  COSTS 

1.35 

All  completed  features  of  the  existing  project  were  constructed  between 
50  to  90  years  ago  and  the  investment  In  such  improvements  is  considered 
to  have  been  fully  amortized  by  past  benefits.  The  cost  of  the  Fox  River 
waterway  improvement  to  30  June  1976  was  $24,064,600,  of  which  $3,753,000 
was  for  new  work  and  $20,311,600  was  for  operation  and  maintenance. 

1.35 

Table  1.7  gives  the  cost  of  the  project  by  year  for  the  last  ten  years. 

The  chief  costs  are  those  associated  with  operation  of  the  locks  and  dams. 

The  most  costly  single  item  in  the  operation  of  the  locks  and  dams  is  the 
salary  of  the  lockmasters  who  operate  the  many  locks  and  dams  along  the 
lower  waterway.  There  are  13  lockmasters,  three  of  which  are  seasonal 
working  only  during  the  six-month  navigation  season. 

1.37 

A  cost  summarization  is  presented  in  Table  1.8.  The  average  annual 
operation  and  maintenance  cost  over  the  five  year  period,  1971  -  1975, 
Inclusive,  was  $742,400.  The  major  portion,  $301,100  or  40  percent  was 
spent  for  dam  operation  and  maintenance,  while  $243,500  or  33  percent, 
was  used  for  operation  and  maintenance  of  the  lock  system.  On  the 


average,  $15,300  or  2  percent  was  spent  for  dredging  the  Wolf  River 
including  Boom  Bay,  and  $15,000  or  2  percent  was  required  for  engineering 
studies,  supervision,  and  other  miscellaneous  project  activities. 


Table  1.7.  Annual  Operation  and  Maintenance  Costs  for  the  Fox  River,  Wisconsin  Project,  1966-1975 


Table  1.8.  Summary  of  Annual  Operation  and  Maintenance  Costs  for  the  Fox  River,  Wisconsin  Project,  1971-1975 


and  other  miscellaneous  activities 


SECTION  2 


ENVIRONMENTAL  SETTING 


NATURAL  ENVIRONMENTAL  ELFXENTS 

Physiographic  Features 

2.01 

The  U’olf-Fox  River  Basin,  located  in  east  central  Wisconsin  (see  Fig.  2.1), 
includes  4,086,451  acres  (6,385  square  miles)  and  is  a  subsection  of  the 
Great  Lakes-St.  Lawrence  River  continental  drainage  basin. ^  Although  the 
basin  contains  all  or  part  of  20  Wisconsin  counties,  all  but  eight  drain 
into  watersheds  which  enter  the  project  area  upstream  of  the  Fox  River 
Navigation  Project  and/or  have  drainage  inputs  which  enter  the  project 
area  as  point  source  inputs  (see  Fig.  2.2).  The  description  and  dis¬ 
cussion  of  the  Fox  River,  Wisconsin  Navigation  Project  area  in  this 
document  is,  therefore,  limited  to  the  area  of  the  basin  shown  in 
Figure  2.2.  This  portion  of  the  basin  forms  the  immediate  environs  of 
the  project  area  (see  Fig.  2.3).  By  limiting  the  discussion  and 
description  to  this  smaller  area,  the  amount  of  extraneous  details 
contained  in  this  statement  has  been  greatly  reduced  without  sacrificing 
important  details  or  overlooking  any  impacts  and  effects  of  the  project. 

2.02 

For  descriptive  purposes,  the  project  area  can  be  considered  to  be  three 
connected  but  quite  distinct  physiographic  regions  (see  Fig.  2.3).  These 
are:  (1)  the  region  containing  the  Wolf  River  between  New  London  and  Lake 

Poygan  (the  river's  mouth  is  at  Lake  Butte  des  Morts);  (2)  the  region 
containing  Lakes  Poygan,  Winneconne,  Butte  des  Morts,  and  Winnebago 
from  the  mouth  of  the  Wolf  River  in  Lake  Poygan  to  the  Neenah  and 
Menasha  dams,  collectively  known  as  the  Winnebago  Pool;  and  (3)  the 
region  containing  the  Lower  Fox  River  from  the  Neenah  and  Menasha  dams 
to  immediately  downstream  of  the  navigation  lock  at  De  Pere. 

2.03 

The  Wolf  River  region  of  the  project  area  has  smooth,  marshy  plains 
surrounded  by  agricultural  land  and  is  located  within  the  Wisconsin 
counties  of  Waupaca,  Waushara,  and  Winnebago.-  At  New  London,  56.5  miles 
above  Oshkosh,  the  Wolf  River  has  a  standard  low  water  elevation  of 
747.6  ft  (MSL)  and  serves  as  the  drainage  stream  for  eight  counties  which 
drain  into  the  upper  Wolf  River  and  the  Embarrass  River. ^  These  two 
rivers  join  just  east  of  the  U.  S.  Highway  45  bridge  at  New  London,  which 
is  the  upstream  limit  of  the  project. From  New  London  to  Lake  Poygan 
about  25  miles  in  length  measured  along  the  river,  the  meandering  Wolf 
River  intercepts  its  tributaries  Cedar  (Crew)  Creek,  Little  Wolf  River, 
and  the  Waupaca  River,  in  that  order. ^  Below  New  London  the  normal  slope 
is  very  flat,  averaging  about  0.04  foot  per  mile.  Along  this  reach  of 


Kig,  2.3.  The  Fox  River,  Wisconsin,  Project  Study  Area 


2-  5 


about  47  miles  the  river  flows  through  large  marshy  areas  with  generally 
low  banks  and  varies  in  width  from  200  to  about  1,000  feet.  Between 
New  London  and  its  mouth,  the  Wolf  River  enlarges  into  five  lakes  with 
combined  low  water  areas  of  about  38  square  miles  and  high  water  area 
of  about  63  square  miles.  These  small  lakes  rise  and  fall  with  the 
river  and  become  part  of  the  T.ake  Winnebago  pool  at  nigh  water  stages. 

2.04 

The  drainage  area  of  the  Wolf  River  at  New  London,  Wisconsin,  is  2,240 
square  miles. ^  At  its  outlet  into  Lake  Butte  des  Morts,  the  drainage 
area  is  3,750  square  miles.  The  Wolf  River  environs  are  subject  to 
frequent  and  repeated  flooding.  A  total  of  146  floods  occurred  during 
the  73-year  period  of  streamflow  records  discussed  in  Reference  4. 

Figure  2.4  (from  Ref.  4)  is  a  chart  showing  floods  above  bankfull  stage. 
When  exceptionally  heavy  rainfalls  with  rising  temperatures  cause  rapid 
snow  melt,  the  combination  produces  severe  flooding.  Thus,  the  floods 
of  most  severe  magnitude  are  spring  floods. 

2.05 

The  central  region  of  the  project  area  is  one  of  large  lakes  which  are 
controlled  impoundments  formed  by  the  dams  in  the  two  channels  leading 
to  the  Lower  Fox  River  at  Neenah  and  Menasha  (see  Fig.  2.3),  This 
region  is  contained  in  six  watersheds,!  one  contains  Lake  Poygan  (10,992 
acres)  and  Lake  Wlnneconne  (3,264  acres),  two  drain  into  Lake  Butte  ^ 

des  Morts  (8,857  acres)  and  three  surround  Lake  Winnebago  (137,708  acres). 
The  Lake  Poygan  and  Lake  Wlnneconne  watershed  contains  parts  of  Wau¬ 
shara  and  Winnebago  Counties.  The  two  Lake  Butte  des  Morts  watersheds 
contain  parts  of  Winnebago,  Fond  du  Lac  and  Green  Lake  Counties.  The 
Lake  Winnebago  watershed  contains  parts  of  Winnebago,  Fond  du  Lac  and 
Calumet  Counties.  In  addition  to  the  3,278  square  mile  drainage  area 
of  the  Wolf  River  at  Lake  Poygan,  the  Rat  River,  Pine  River,  and  Lake 
Poygan  and  Lake  Wlnneconne  watershed  add  an  additional  453  square  miles 
of  drainage  area.  The  additional  drainage  area  of  the  upper  Fox  River 
and  the  tributaries  to  Lake  Butte  des  Morts  increases  the  total  drainage 
area  of  the  project  stream  at  Oshkosh  to  about  5,610  square  miles. ^  The 
addition  of  the  Lake  Winnebago  watersheds  Increase  the  drainage  area  at 
the  Neenah  and  Menasha  dam  entrances  to  the  Lower  Fox  River  to  6,030 
square  miles.' 

2.06 

Lake  Winnebago  is  the  largest  inland  lake  in  Wisconsin.  It  has  a  maximum 
length  of  28  miles,  a  maximum  width  of  10.5  miles,  a  maximum  depth  of 
approximately  21  feet,  and  an  average  depth  of  15.5  feet.  The  lake  is 
located  in  a  flat  clay  region  except  along  the  east  and  northeast  shores 
where  the  area  is  bounded  by  the  Niagara  limestone  escarpment  which 
extends  southwesterly  from  Door  County  along  the  easterly  shore  of 
Green  Bay,  the  easterly  boundary  of  the  Fox  River  basin,  and  the  east 
shore  of  Lake  Winnebago.  Most  of  the  area  surrounding  the  lake  is 
devoted  to  agriculture,  except  for  urban  developments  in  the  Fond  du 
Lac,  Oshkosh,  and  Neenah-Menasha  areas.  Most  of  the  Immediate  lake 
shore,  except  where  too  low  for  housing  development,  is  occupied  by 
summer  cottages  and  permanent  homes. 


Floods  of  the  Wolf  River,  Wisconsin.  I.ocat 
gage.  Pearl  Street  Bridge,  New  l.ondon. 


2-7 


2.07 

Lake  Winnebago,  with  Its  tributary  lakes  and  marsh  areas.  Is  the  natural 
retarding  basin  to  reduce  flood  peaks  on  the  Lower  Fox  River.  It 
serves  as  a  storage  reservoir  for  the  drainage  from  the  Upper  Fox  River, 
the  Wolf  River,  and  about  600  square  miles  of  local  drainage  around  the 
lake.  Lake  Winnebago,  together  with  the  six  smaller  lakes  within  the 
lower  portions  of  the  Upper  Fox  and  the  Wolf  Rivers  basins,  forms  what  is 
known  as  the  Lake  Winnebago  pool  with  a  total  low-water  area  of  265 
square  miles  at  ordinary  low  water  elevation.  At  maximum  high  water  of 
record  with  prevailing  backwater  slopes  in  the  connecting  channels,  the 
pool  area  is  Increased  to  about  320  square  miles.  During  maximum  floods 
about  80  percent  of  the  stream  discharge  overflows  the  banks  and  fills 
the  extensive  marshy  areas  along  the  river  to  widths  of  2  to  5  miles. 

2.08 

The  central  region  of  the  project  area,  like  the  Wolf  River  region  noted 
previously,  is  also  subject  to  flooding.  Table  2.1  shows  flood  data  on 
this  section  of  the  project  area.  The  intermediate  regional  flood  (100- 
year  flood)  elevation  at  the  outlet  of  the  Upper  Fox  River  into  Lake 
Winnebago  is  about  749  feet  (MSL) . 


Table  2.1.  Flood  Crest  Stages  and  Elevations  for 
Historical  Floods  on  Lake  Winnebago 


Year 

Date  of 

Crest 

Stage 

(Oshkosh  gage) 

Elevation 

(MSL-1929) 

1881 

8  November 

5.61® 

749. 51^^ 

1886 

1  May 

4.33® 

748.23'’ 

1888 

21  April 

4.42® 

748.32'’ 

1922 

23  April 

4.75*’ 

748.81'’ 

1929 

16  April 

4.17*’ 

748.23'’ 

1960 

17  May 

4.32*’ 

748.38 

1969 

29  June 

3.86** 

747.92 

1973 

25  March 

3.89*’ 

747.95 

^Zero  gage  datum  Is  equal  to  743.90  MSL-1929 . 
b 

Zero  gage  datum  is  equal  to  744,06  MSL-1929 . 

NOTE:  Oshkosh  gage  datum  raised  0.16  feet  on  March  23,  1898. 

Flood  levels  prior  to  1937  would  have  been  lower  under  current 
conditions  because  of  the  increased  sluicing  capacities  of  the 
Menasha  and  Neenah  Dams. 
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2.09 

The  project  region  containing  the  Lower  Fox  River  consists  of  a  bed 
rock-bottomed  river  cut  between  mildly  to  sharply  rising  clay  bluffs. 

The  river  bottom  has  several  small  shoreline  floodplains  and  a  few 
islands  in  the  stream  bed  itself.  Along  the  route  from  the  Neenah  and 
Menasha  dams  to  the  De  Pere  locks,  the  width  of  the  river  varies  from 
about  500  to  1,000  feet.  Most  of  the  land  along  the  immediate  river 
banks  is  highly  developed  Industrial  area  occupied  by  several  cities, 
paper  mills,  power  plants,  and  other  improvements.  The  remainder  of 
the  drainage  area  below  Lake  Winnebago  is  well  developed  agricultural 
land.  The  l.ower  Fox  River  passes  through  the  cities  of  Neenah  and 
Menasha;  into  Little  Lake  Butte  des  Morts;  through  the  city  of  Appleton; 
adjacent  to  the  communities  of  Kimberl)f,  Combined  Locks,  and  Little 
Chute;  through  the  city  of  Kaukauna;  aid  through  the  city  of  De  Pere. 


2.10 

The  Lower  Fox  River  is  39  miles  long  from  Lake  Winnebago  to  its  mouth. 
The  portion  of  the  river  within  ttie  project  area  falls  about  166  feet 
from  Lake  Winnebago  t(5  just  below  DePtre  dam  which  is  7  miles  above  the 
mouth,  for  an  average  slope  of  5.2  feet  per  mile.  To  provide  for  navi¬ 
gation,  locks  and  dams  with  canals  alcug  the  rapids  sections  were  con¬ 
structed,  thereby  converting  the  free- flowing  channel  into  a  series  of 
slack  water  pools. 


2.11 

The  drainage  area  of  the  lower  river  below  Lake  Winnebago  is  only  *^00 
square  miles.  The  principal  tributaries  are  the  F.ast  River,  Dutchmans 
Creek,  and  Ashwaubenan  Creek,  all  entering  below  De  Pere,  and  Apple, 
Plum,  ’iud,  and  Neenah  Creeks,  entering  between  16  and  35  miles  above  the 
mouth  of  the  river.  The  total  for  the  entire  Fox  River  system  above 
the  river  mouth  is  6,430  square  miles. 


2. 12 

The  climate  in  the  Wolf-Fox  project  study  area  is  typically  continental 
with  cold  winters  and  hot  summers.  The  recorded  maximum  temperature 


'■’ate  is  more 
valley  since 
I  Green  Bay  and 
^e  days 
The  average 


Q 

range  at  Green  Bay  has  been  from  -31°f  to  +99°F.  The  ''i 
severe  at  the  higher  elevation  and  land  locked  parts  ot 
the  climate  at  Green  Bay  (city)  is  modified  by  the  .le  ^ 

Lake  Michigan.  New  London  has  a  mean  value  of  14'  rcst-t 
compared  with  161  for  Green  Bay  and  151  for  Fond  du  Lac.^ 
temperature  of  New  London  is  45.7®  compared  with  43.6^  for  Green  Bay  and 
47.0°  at  Fondgdu  Lac  reflecting  a  more  constant  although  colder  climate 
at  Green  Bay.  Precipitation  averages  30.6  inches  at  New  London,  29.2  at 
Fond  du  Lac  and  26.5  at  Green  Bay.  Approximately  60  percent  of  the 
annual  precipitation  falls  during  the  months  of  May  through  September. 
June  is  generally  the  rainiest  month  of  the  year.  Severe  drought  is 
quite  rare.^ 


2.13 

Most  of  the  Wisconsin  landscape  is  snow  covered  and  the  streams  are  ice 
covered  from  late  November  to  early  March.  In  spring,  rains  and  melting 
snow  usually  cause  some  flooding  in  the  area.  During  the  spring  ice 
breakup,  damage  to  shorelands  and  property  along  the  shorelines  can  occur 
in  the  lakes  of  the  Winnebago  pool  due  to  wind-driven  ice  flows. 
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2.14 

Prevailing  winds  in  the  Fox-Wolf  Basin  are  from  the  west  and  northwest 
from  late  fall  through  mid-spring  and  southerly  the  remainder  of  the 
year.  April  and  November  are  the  windiest  months  with  averages  of  about 
12  miles  per  hour.  Wind  speeds  have  been  under  15  miles  per  hour  three- 
fourths  of  the  time,  between  15  and  30  miles  per  hour  one-fourth  of  the 
time,  and  greater  than  30  miles  per  hour  less  than  one  percent  of  the 
time.  The  strongest  winds  usually  blow  from  a  westerly  direction. 

2.15 

Annual  lake  evaporation  is  estimated  at  approximately  28  inches  in  the 
southern  portion  of  the  basin  and  about  25  inches  in  the  north.  About 
80  percent  of  the  year's  total  evaporation  occurs  in  the  warm  season 
period  of  May  through  October. 

Surface  Water  Features 

2.16 

The  majority  of  surface  water  features  in  the  project  study  area  are  part 
of,  or  tributary  to,  the  Wolf-Fox  River  drainage  system  which  empties 
into  Green  Bay.  Table  2.2  indicates  the  area  of  the  water  surface 
expected  to  directly  affected  by  the  proposed  project  activities.  The 
surface  water  features  in  each  portion  are  detailed  below. 


Table  2.2.  Approximate  Surface  Area  of  Streams 
and  Lakes  in  the  Project  Area 


Lakes 


Partridge  Crop 

263  acres 

Partridge 

990 

C  incoe 

115 

Poygan 

10,992 

Winneconne 

3,264 

Butte  des  Morts 

9,235 

Winnebago 

137,708 

Little  Lake  Butte  des  Morts 

1,150 

Streams 

Lower  Wolf  (47  miles) 

(New  London  -  Lake  Butte  des  Morts) 

1,424 

Lower  Fox  (33  miles) 

(Appleton  to  De  Pere  Dam) 

3,000 

Total 


168,131  acres 
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2.17 

Wolf  River  Region  -  The  region  consists  of  the  lower  Wolf  River  from 
New  London  to  its  mouth  at  Lake  Poygan,  and  several  off-channel  lakes; 
including  Partridge  Lake,  Partridge  Crop  Lake,  Clncoe  Lake,  and  the 
Waupaca  River  confluence. 

2.18 

Central  or  Lake  Region  -  The  middle  portion  consists  of  the  Winnebago 
pool  at  standard  low  water  (elevation  746.01  MSL) .  Tt  should  be  noted 
here  that  at  high  water  stages  the  lower  Wolf  and  associated  off-channel 
lakes  become  part  of  the  Winnebago  pool.  At  ordinary  low  water  eleva¬ 
tions  the  area  of  the  Winnebago  pool  is  265  square  miles  (169,600  acres), 
at  ordinary  high  water  (21-1/4  inches  above  crest  at  Menasha  dam)  the 
pool  area  Increases  to  320  square  miles  (204,800  acres). 

2.19 

Fox  River  Region  -  This  region  consists  of  the  Lower  Fox  River  and 
Includes  the  I.lttle  Lake  Butte  des  Morts  and  several  small  tributaries 
to  the  Fox:  including  Apple  Creek,  "tud  Creek,  Plum  Creek,  and  Kankapot 
Creek. 

Surface  Water  Quality 

2.20 

The  water  quality  standards  for  the  State  of  Wisconsin  are  based  on 
three  use  categories  and  are  summarized  in  Table  2.3.  Tn  addition, 
unauthorized  concentrations  of  substances  are  not  permitted  that  alone 
or  in  combination  with  other  materials  present  are  toxic  to  fish  or  other 
aquatic  life. 

2.21 

With  the  exception  of  the  segment  of  the  Lower  Fox  River  below  Wrightstown, 
project  area  waters  are  designated  to  meet  the  standards  for  fish  and 
aquatic  life  and  recreational  use.  Lake  Winnebago  and  the  Fox  River 
from  Lake  Winnebago  downstream  to  the  upper  dam  in  the  City  of  Appleton 
are  designated  to  meet  public  water  supply  use  standards.  Those  waters 
which,  because  of  natural  conditions  or  pollutlonal  inputs  not  reason¬ 
ably  removed,  cannot  meet  these  high  quality  standards  are  allowed 
specific  variances  from  that  standard.  In  all  cases  the  variance  is 
for  an  alteration  from  the  dissolved  oxygen  and/or  the  fecal  coliform 
criteria  only.  The  variance  does  not  preclude  a  waste  source  from 
providing  a  high  level  of  treatment  for  the  wastewater  nor  does  it  allow 
existing  polluted  conditions  to  continue. 

2.22 

The  water-quality  data  presented  in  this  document  are  derived  from 
different  published  documents  and  uniformity  of  reported  data  was  not 
possible.  In  addition,  the  data  presented  can  only  be  used  to  form 
general  judgments  since  water-qualitv  conditions  are  changing  rapidly 
in  the  basin  due  to  increased  pollution  control,  urbanization,  and  the 
diverse  development  trends  in  riparian  areas.  A  discussion  of  water 
quality  in  the  Wolf-Fox  project  area  Is  also  best  divided  into  separate 
discussions  of  the  three  physiographic  regions.  The  nature,  problems 
and  levels  of  Information  are  quite  different  for  each  region. 
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Table  2.3.  Wisconsin  Water  Quality  Standards 


Water  Quality 

Parameter  Standard 


Water  Used  for  Fish  and  Aquatic  Life 

Dissolved  Oxygen  (D.O.)  Not  less  than  5  mg/1  at  any  time. 

In  trout  streams,  the  D.O.  shall  be 
not  less  than  6.0  mg/1. 

Temperature  Maximum  temperature  rise  shall  not 

exceed  5°F  for  streams  and  1°K  lor 
lakes.  The  temperature  shall  not 
exceed  89°F  for  warm  water  fish. 

pH  6.0  to  9.0  with  cliange  no  greater 

than  0.5  units. 


Water  Used  for  Recreation 

Fecal  conform  Not  to  exceed  200  ml  per  100  ml  or 

not  less  than  5  samples  per  month  nor 
to  exceed  400  per  100  ml  in  more  tlian 
10  percent  of  the  samples  during  any 
month. 


Public  V\/ater  Supply-’^ 

Dissolved  solids  Not  to  exceed  500  mg/i  as  a  monthly 

average  value,  nor  exceed  750  mg/1 
at  any  time. 


*This  water  should  also  meet  the  standards  for  fish  and  aquatic 
life  and  recreational  use. 

Source:  Wisconsin  Administrative  Code,  Chapters  NR  102,  NR  103,  and 

NR  104.  1973.  Wisconsin  Water  Quality  Standards .  Effective 

Oct.  1,  1973;  Amended  August  1,  1975. 
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2.23 

Wolf  River  Region  -  T'he  surface  waters  of  the  Wolf  River  basin  generally 
do  not  experience  significant  pollution  problems.  Due  to  the  low  popu¬ 
lation  density  and  the  rural  nature  of  the  area,  domestic  and  industrial 
waste  discharges  are  relatively  small  compared  to  the  flow  in  basin 
streams.  There  are,  however,  local  i '.ed  areas  where  discharges  affect 
the  quality  of  surface  waters.  The  primary  source  of  pollution  in  the 
Wolf  River  basin  is  that  generated  from  sewage  wastes.  ^  Industrial 
waste  is  noted  from  small  industries  throughout  the  basin.  The  food 
processing  industry  is  the  largest  generator  of  industrial  wastes  in  the 
basin.  Land  disposal  techniques  are  the  methods  most  often  employed  for 
treating  these  wastes.  Agricultural  runoff  is  also  a  contributor  to  the 
slltatlon  and  eutrophicat  ion  of  surface  waters  in  the  basin. 


1.1k 

The  Wolf  River  in  its  upper  reaches  well  above  the  project  limit  at  New 


London,  is  largely  a  natural  stream  with  few  substantial  sources  of  urban 
or  industrial  pollution  on  either  the  main  stream  or  tributaries.^^  In 


general,  pollutants  are  assimilated  in  a  few  miles  or  less  with  no  permanent 


damage  to  the  water  quality  of  the  str<-ams  other  than  the  addition  of 


small  increments  of  nutrient  enrichmen; ,  e.g.,  nitrogen  and  phosphorus 
compounds.  Also,  the  gradient  (stre..m  elevation  change)  is  liigh,  thus, 
promoting  a  high  degree  of  aeration  an<'  oxidation  of  organic  materials. 


2.25 

In  the  lower  hundred  miles  of  the  Wolf  River,  conditions  are  substantially 
different.  The  gradient  is  very  low  (56  feet  in  114  miles),  and  farm 
runoff  and  slltatlon  become  significant.^^  At  New  London  and  downstream, 
towns  in  the  Wolf  River  drainage  area  begin  to  contribute  substantial 
amounts  of  organics,  which  increase  biological  oxygen  demand,  as  well 
as  inorganic  nutrients. In  addition,  sewage  treatment  plants  in  the 
cities  of  Waupaca  and  Weyauwega  on  the  Waupaca  River  contribute  sizable 
quantities  of  wastes.  Smaller  communities  and  homes  with  individual 
septic  tank-tile  field  sewage  systems  also  contribute  substantially 
since  soil  permeability  is  low  and  much  of  the  runoff  goes  directly  into 
the  streams. 


2.  26 

Tabular  information  on  the  Wolf  River  water  quality  is  given  in  Appendix 
B,  Table  R.ll.  Although  fluctuations  within  water  quality  parameters  are 
normally  very  large  on  the  Wolf  River,  it  can  still  be  seen  that  pollu¬ 
tion  levels  do  increase  on  passing  downstream  through  the  cities.  A 
large  increase  in  turbidity  was  noted  at  Winneconne  probably  from  the 
high  turbidity  of  Lake  Poygan. 

2,27 

Although  the  dissolved  oxygen  level  drops  as  low  as  4.2  ppm  at  Fremont,  a 
level  that  is  restrictive  to  some  fish  species,  in  general  it  can  be 
considered  adequate  for  the  resident  biologic  populations.  At  times, 
photosynthezlng  algae  in  the  lower  part  of  the  river  cause  supersatura¬ 
tion  of  oxygen.  Average  nitrate  levels  at  Keshena  are  borderline  with 
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respect  to  triggering  extensive  algal  growths;  however,  below  New  London 
both  the  levels  of  nitrogen  and  phosphorus  are  sufficient  to  feed  exten¬ 
sive  algal  blooins. 

2.28 

The  bottom  of  the  Wolf  River  throughout  the  project  area  is  mostly  sand 
with  some  areas  of  red  clay.  In  general,  bottom  pollution  from  human 
sources  seemed  to  be  localized  near  the  sewage  outfalls. 

2.29 

It  is  unlikely  that  the  Wolf  River  basin  as  a  whole  will  experience 
great  increases  in  Industrial  and  manufacturing  activities  of  a  type 
which  will  cause  heavy  pollutlonal  loadings  in  the  foreseeable  future. 

2.30 

Central  or  Lake  Region  -  Appendix  B,  Table  B.12,  shows  that  Lake 
Winnebago  is  a  very  eutrophic  lake.  The  drainage  basin  of  Lake 
Winnebago  is  largely  comprised  of  agricultural  areas.  The  fertilizer 
run-off  from  these  areas  is  rich  in  nutrient  nitrogen  and  phosp^^rus 
providing  ideal  conditions  for  the  growth  of  algae  in  the  Lake. 

As  a  result,  high  nutrient  levels  are  present  in  the  lake  and  heavy 
algal  blooms  do  occur.  Dissolved  oxygen  is  generally  sufficient  to 
support  biological  activity  at  all  times,  although  the  oxygen  levels 
do  decrease  under  the  ice  in  winter  and  in  the  warmer  shallow  areas 
in  summer.  The  extensive  algal  growths  create  a  serious  esthetic  and 
water  treatment  (for  municipal  supplies)  problems  in  summer, 

2.  31 

Over  the  past  Nears,  BOD  measurements  taken  on  the  Lower  Fox  near  Lake 
Winnebago,  have  shown  that  considerable  natural  pollution  may  exist 
in  the  river  above  the  Neenah-Menasha  dams.  The  term  "natural  pollution 
is  used  because  investigations  iiave  shown  that  there  are  no  significant 
sources  of  either  human  or  industrial  pollution  in  the  area  of  influence 
above  NV  ‘h-’’enasha.  The  cities  of  Oshkosh  and  Fond  du  Lac  discharge 
secondar  eated  sewage. 

2.32 

The  bottom  <if  Lake  Winnebago  is  mostly  silt  and  red  clay.  In  the  lake 
region  of  the  study  area,  particularly  in  the  marshy  areas  of  Lakes 
Poygan  and  Butte  des  Morts,  areas  of  highly  organic  natural  detritus 
(gvttja)  containing  high  nutrient  levels,  comprise  much  of  the  substrate 

2.33 

Survey  data  (Appendix  B,  Table  B.13)  indicate  that  Lakes  Poygan, 
Winneconne,  and  Butte  des  ’^orts  are  also  eutrophic.  Lake  Butte  des 
Morts  is  shallow  and  very  eutrophic  and  historically  has  always  been 
eutrophic,  although  since  1966  it  has  changed  from  a  dear-water  lake 
dominated  by  macrophytes  and  bog-like  areas  to  a  rather  turbid  water 
body  from  which  aquatic  plants  and  bog  areas  are  disappearing.^^ 
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2.34 

Lower  Fox  River  ReRion  -  The  Fox  River  in  the  40  inile-reach  between  the 
Winnebago  pool  and  Creen  Bay  has  on  its  banks  one  of  the  Tnajor  industrial 
complexes  in  the  Midwest.  This  concei  tration  of  Industry  and  munici¬ 
palities  imposes  a  pollutional  load  or  the  river  which  requires  control. 
There  are  only  a  few  small  tributaries  below  Lake  Winnebago.  The  major 
changes  in  the  water  quality  in  this  section  of  the  Fox  River  are  created 
by  the  18  paper  and  pulp  mills  and  11  municipal  sewage  systems  emptying 
wastes  into  the  river. 

2.35 

In  1971  an  automatic  monitoring  syster  was  established  by  the  State  of 
Wisconsin  to  provide  a  continuous  water  quality  record  for  the  T.ower  Fox 
River.  The  Lower  Fox  River  receives  large  amounts  of  organic  wastes  from 
the  pulp  and  paper  industry  resulting  in  marked  changes  in  water  quality. 
Each  day  the  Lower  Fox  River  between  Lake  Winnebago  and  fireen  Bay,  where 
the  flow  averages  4,139  cfs,  receives  an  estimated  BOD  loading  of  26,000 
pounds  from  municipal  sources  and  191,000  pounds  from  pulp  and  paper 
mills  as  shown  In  Table  B.14,  Appendix  B.  Continuous  monitoring  of  the 
streams  is  necessary  to  document  improvements  In  water  quality  which  are 
expected  to  occur  as  pollution  abatement  programs  are  implemented  and  to 
identify  locations  where  further  abatement  action  will  be  required.  The 
system  consists  of  five  stations  that  monitor  dissolved  oxygen,  temper¬ 
ature,  pH,  conductivity,  and  turbidity.  The  monitors  are.  unattended  and 
measure  the  values  of  each  of  the  parameters  by  means  of  probes  placed  in 
the  water  flow. 

2.36 

Dissolved  oxygen  levels  in  segments  of  the  monitored  sections  of  the  Fox 
River  are  subject  to  marked  fluctuation  and  are  insufficient  to  support 
many  forms  of  aquatic  life  during  the  low  floxv,  warm  water  conditions  of 
summer  and  during  the  winter  peri('d  of  ice  cover.  The  Department  of 
Natural  Resources  has  worked  with  the  municipalities  and  the  pulp  and 
paper  mills  to  reduce  discharges  of  BOD  and  other  wastes  to  the  rivers. 
Wastewater  treatment  facilities  have  been  improved  and  are  being  ex¬ 
panded.  Before  this  task  is  finished  many  millions  of  dollars  will  be 
spent  in  construction  and  maintenance’  costs  for  pollution  abatement. 
Continuous  monitoring  of  the  Lower  Fox  River  is  an  essential  part  of  the 
water  pollution  abatement  program. 

2.37 

The  effects  of  flows  on  tlie  dissolve’.d  oxygen  can  be  seen  in  several 
examples  given  in  Figures  2.5  and  2.6.  Other  factors  also  affect  dis¬ 
solved  oxygen  fluctuations  on  a  daily  basis.  These  factors  include 
concentrations  of  algae  in  the  summer,  aeration  by  the  wind,  the  turning 
on  and  shutting  off  of  auxiliary  turbines  at  hydroelectric  power  facility 
dams  housing  the  monitors  and  other  factors. 

2.38 

The  lower  dissolved  oxygen  values  occur  during  the  warmest  months  of 
summer  in  those  stretches  of  the  rivers  most  affected  by  the  oxygon 
demand  of  the  organic  wastes  discharged  to  the  river.  The  lowest  dally 
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Fig.  2.5.  Flow  and  D.O.  Interdependency  on  the  Fox  River  Above  Appleton  -  July,  1973 
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Fig.  2.6.  Flow  and  D.(.>.  InLerdi'pcndt-n.  y  on  the  Fc'x  '  iviT  at  Rapid  ('.roche  -  Juiv,  1973 
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average  dissolved  oxygen  values  occur  at  Rapid  Croche  and  Green  Bay. 

In  winter  the  oxygen  demand  of  the  organic  wastes  can  be  most  pronounced 
below  the  monitoring  systems  in  Green  Bay  several  miles  from  the  mouth  of 
the  Fox  River. 

2.39 

The  temperature  of  the  Lower  Fox  ranges  from  a  low  of  32  F  to  a  high  of 
80°F.  Closely  associated  with  the  temperature  is  the  dissolved  oxygen. 
The  oxygen  demand  of  the  water  and  temperature  are  the  primary  factors 
governing  the  waters'  ability  to  hold  dissolved  oxygen.  Yearly  dissolved 
oxygen  concentrations  range  from  a  low  near  zero  mg/1  in  some  locations 
in  the  late  summer  to  a  high  of  about  15  mg/1  in  the  early  spring  and 
late  fall.  Low  dissolved  oxygen  concentrations  also  occur  in  winter 
during  freeze-over  due  to  the  lack  of  natural  aeration  which  takes 
place  as  a  result  of  variations  in  river  flow  rates,  wave  action,  and 
spillways  over  dams. 

2.  AO 

The  average  pH  of  the  Lower  Fox  River  falls  in  the  range  of  7. 0-9.0. 

2.41 

The  conductivity  of  the  Lower  Fox  River  gives  a  general  feeling  for  the 
amount  of  dissolved  solids  present  in  each  of  the  streams.  The  con- 
ductivitv  range  in  micromhos  of  the  Fox  River  is  250-400.  Conductivity 
varies  with  the  season  and  the  location  along  the  stream.  The  highest 
concentrations  occur  during  the  low  flow  periods  of  fall  and  winter. 
Conductivities  are  also  higher  in  thi'  do^vmstream  monitoring  stations  of 
the  river. 

2.42 

The  initial  water  quality  of  the  I.ower  Fox  River  is  largely  determined  by 
Lake  Winnebago  water  quality  which  has  a  relatively  high,  nutrient  con¬ 
tent,  high  organic  content,  and  a  moderate  liissolved  oxygen  level.  Table 
B.15,  Appendix  B,  givi's  the  average  concentrations  for  a  number  of  river 
water  quality  parameters  at  the  Lake  Winnebago  outlet. 


2.43 

Lake  Winnebago  waters  contain  abundant  algae  populations  and  algal  blooms 
which  are  carried  into  the  lower  Fox  and  can  be  found  throughout  the 
river  and  Green  Bay.  BOD  measurements  during  the  various  months  exhibit 
a  constant  degree  of  variation  as  shown  by  relatively  constant  standard 
deviations.  BOD  values  generally  follow  the  algal  cycle,  increasing 
from  a  minimum  in  Tune  to  an  August  maximum.  This  indicates  that  some 
of  the  measured  BOD  may  be  due  to  algal  respiration.  Comparison  of 
autoclaved  and  normal  BOD's  performed  during  various  stream  surveys 
indicates  that  the  algae  may  also  contribute  an  actual  BOD,  as  well  as 
a  respiration  oxygen  demand.  The  decay  of  dead  algae  apparently, 
however,  does  not  create  a  serious  oxygen  demand  either  in  the  lake  or 
downstream  in  the  Lower  Fox  River. 

2.44 

Seasonal  variations  in  discharge  of  nutrients  and  organic  matter  from  the 
Fox  River  to  Green  Bay  are  related  to  the  quality  of  Lake  Winnebago 
discharges  and  to  processes  of  assimilation,  sedimentation  and  release  in 
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the  river.  Lake  Winnebago's  effects  c.n  the  river  include  increased 
levels  of  ammonia-nitrogen  in  spring,  total  phosphate  In  summer  and 
orthophosphate  in  fall.  Table  B.16,  Appendix  B,  shows  the  seasonal 
average  for  a  number  of  parameters  In  terms  of  the  total  flow  of  the 
substance  in  pounds  per  day. 16  Since  many  of  the  parameters  are  involved 
in  the  chemical  and  biological  processes  of  the  river,  the  differences  in 
value  between  the  upper  and  lower  sites  noted  do  not  necessarily  reflect 
the  amount  of  the  substance  added  alorg  the  river.  The  spring  (March- 
May)  loadings  of  nutrients  to  Green  Br.y  are  highest  of  all  seasons  and  for 
most  parameters  represent  amounts  greetly  in  excess  of  that  which  can  be 
attributed  to  Lake  Winnebago  and  municipal  treatment  plants.  Surface 
runoff  from  the  drainage  basin  and  release  from  the  river  svstem  are 

^  '  ]  fl 

likely  sources  of  the  increased  loadirgs  observed  in  the  spring.  As  a 
source  of  nutrients  for  lower  Green  Bey,  Lake  Winnebago  contributes 
amounts  of  nitrogen  and  phosphorus  conpounds  to  the  Lower  Tox  River  in 
excess  of  or  approximate! v  ecpi  il  to  t’lat  contributed  by  municipal  treat¬ 
ment  plants.  Annual  average  loadings  of  orthophosphate  and  total  phos¬ 
phate  from  municipal  treatment  plants  were-  4400  and  6670  Ib/day,  respec- 
ti'.i-ly.  Discharges  from  Lake  Winnebago  included  annual  average  loadings 
o'  ’070  and  6620  Ib/day  of  orthophosphate  and  total  phosphate,  respectively. 
Annual  average  loading  of  ammonia-nitrogen  from  treatment  plants  was  4440 
Ib/day  and  from  Lake  Winnebago  5200  Ib/day. Anoxic  conditions  in 
portions  of  the  river  indicate  excessive  organic  loading  and  are  significant 
in  ammonia-nitrogen  releases.  Phosphate  assimilation  in  the  river  is 
evident  from  decreases  in  loadings  between  Lake  Winnebago  and  Green  Bay 
in  summer  and  fall.  Maximum  loadings  of  phosphates  and  organics  during 


winter  and  spring 
from  the  drainage 


reflect  high 
system. 


flows. 


reduced  assimil.at  ion 


and 


rel eases 


2.45 

The  Lower  Fox  River,  because  of  its  size  and  the  degree  of  contami¬ 
nation,  has  been  one  of  the  greatest  contributors  to  Lake  Michigan's 
pollution  problems. Partly  for  this  reason,  the  river  has  been 
extensively  studied  with  respect  to  the  pollution  sources  and  water 
quality,  although  most  studies  are  restricted  to  analysis  of  the  oxygen 
balance  and  are  based  on  water  quality  models.  Models  of  river  water 
quality  hi^^e^^een  developed  in  order  to  understand  the  nature  of  the 
pollution  ’  and  to  provide  a  means  of  improving  Water  quality  at  a 
minimum  economic  cost.  Designs  for  equipment  and  processes  for  the 
Improvement  of  industrial  and  urban  waste  cleanup  efficiencies  will 
be  determined  by  Wisconsin  DilR  from  the  model  calculations.  The  models 
predict  dissolved  oxygen  levels  as  a  function  of  time  and  river  location 
using  a  number  of  inputs  (e.g.,  meteorological  data,  flow  rates,  and 
waste  inputs).  The  models  consider  carbonaceous  and  nitrogenous  BOD, 
photosynthesis  and  respiration,  and  sludge  oxygen  uptake  to  be  the 
Important  sources  and  sinks  of  dissolved  oxygen.  Verification  runs 
show  very  good  agreement  with  observed  data  from  three  surveys  conducted 
by  the  Wisconsin  Department  of  Natural  Resources.  Prediction  runs 
made  with  projected  river  loadings  were  developed  and  used  to  evaluate 
the  effect  of  the  final  limits  for  the  present  discharge  permits  at 
all  point  source  discharges  on  the  water  quality  of  the  Lower  Fox  River 
and  Green  Bay,  specifically  dissolved  jxygen.  The  most  critical  dis- 
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dissolved  oxygen  case  was  determined  by  the  model  to  be  the  summer  low 
flow,  high  temperature,  nightime  conditions  in  the  river. 

2.46 

Inadequate  treatment  of  waste  water  by  industries  and  municipalities 
over  prolonged  periods  of  time  has  seriously  degraded  the  water  quality 
of  the  Lower  Fox  River,  to  the  extent  that  river  water-contact  sports 
and  fishing  activities  are  severely  limited  over  a  large  portion  of  the 
river  (see  Table  B.17,  Appendix  B,  for  current  overall  physical  and 
chemical  data  for  the  I.ower  Fox  River  at  Wright stown) .  To  Improve 
the  situation  the  State  of  Wisconsin  Department  of  Natural  Resources 
has  issued  regulatory  orders  to  the  industries  and  municipalities  on 
the  Lower  Fox  River  for  the  construction  of  adequate  treatment  facilities, 
in  keeping  with  the  state  water  quality  standards  and  the  recommendations 
of  the  Lake  Michigan  Enforcement  Conference. 

2.47 

Urban  and  industrial  wastes  create  a  very  high  oxygen  demand  so  that  in 
the  middle  and  lower  reaches  of  the  Lower  Fox  River,  frequent  periods 
of  very  low  dissolved  oxygen  levels  are  experienced  in  the  summer. 

However,  in  seasons  of  high  river  flow  such  as  spring,  there  is  usually 
enough  water  for  dilution  and  a  moderate  oxygen  level  is  provided 
throughout  the  length  of  the  river.  On  the  basis  of  the  model  calcula¬ 
tions,  the  State  of  Wisconsin  authorities  propose  to  regulate  waste 
inputs  so  that  the  minimum  dissolved  oxygen  level  from  Appleton  to 
Wrightstown  will  be  3  mg/1  for  not  more  than  eight  hours  per  day  and 
5  mg/1  for  the  remainder  of  the  day.  From  Wrightstown  to  De  Fere  a 
minimum  of  2  mg/1  for  eight  hours  will  be  tolerated.  Prior  to  1973, 
a  2.0  mg/1  standard  applied  from  the  upper  dam  at  Appleton  to  the 
confluence  with  Lake  Michigan  at  Green  Bay. 

2.48 

In  order  to  meet  these  standards,  a  number  of  industries  and  munici¬ 
palities  are  presently  upgrading  their  treatment  systems.  A  listing 
of  the  major  pollution  sources  to  be  expected  in  1977  is  given  in 
Table  B.18,  Appendix  B.  Nevertheless,  with  all  dischargers  limited  to 
"Best  Practical  Treatment"  (BPT)  serious  oxygen  problems  will  still  be 
present  in  the  Lower  Fox  River.  BPT  is  used  in  this  report  to  refer  to 
the  discharge  levels  to  be  attained  by  the  end  of  1977.  In  some  cases 
the  permit's  are  slightly  lower  than  BPT  but  in  general  they  represent 
Best  Practical  Treatment.  Dissolved  oxygen  modelling  of  the  Lower  Fox 
River  indicates  that  an  average  reduction  of  the  37%  below  BPT  will  be 
required  to  maintain  5.0  mg/1  of  dissolved  oxygen  at  all  points  along 
the  river  during  the  low  flow  and  high  temperature  period.  The  waste 
load  allocation  developed  by  the  model  takes  into  account  the  suspended 
solids  reductions  at  each  discharge  location.  A  critical  assessment 
of  the  actual  total  feasibility  of  requiring  still  higher  levels  of 
treatment  beyond  the  present  level  of  practical  effluent  treatment 
technology  has  yet  to  be  completed. 
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2.^,9 

River  deoxvRenati on  occurs  when  oxygen  is  a  reactant  in  a  physical, 
chemical  or  biochemical  reaction.  In  the  Lower  Fox,  physical  deoxygena¬ 
tion  can  occur  by  gas  stripping  in  hydro-station  forebays  during  periods 
of  intense  sludge  gasification.  Chemical  deoxygenation  can  occur  by 
reaction  with  spent  sulfite  liquor  waste  to  the  River.  Maqor  amounts 
of  untreated  sulfite  liqtior  are  no  lc>rger  discharged  directly  to  the 
River.  Biochemical  deoxvgenat ion  is  caused  by  assimilation  of  suspended 
and  dissolved  BOD  and  bv  bottom  depos’t  metabolism. 

2.50 

The  three  primary  factors  contributinj  to  low  oxygen  levels  on  the  Lower 
Fox  River  ire  first  the  BOD  levels  of  the  effluent  discharges  to  the 
river,  which  directly  affect  the  oxygt  n  levels,  and  setiot.d  the  oxygen 
demand  of  the  bottom  sediments  or  'slidge',  which  is  potentially 
affected  bv  the  reduction  in  suspendec  solids  discharges.  A  third 
factor  is  the  flow  rate  of  water  whirl  is  allowed  through  the  dam  at 
Neenah  into  the  Lower  Fox  River. 

2.51 

All  major  sources  of  BOD  loading  cint 'ibuted  to  the  river  have  been 
Identified  and  the  state  has  issued  oi ders  applying  to  each  individual 
effluent  source,  the  major  source  beiig  the  paper  and  pulp  mills  in  tlie 
valley.  Actually,  oxygen  demand  Is  cintributcd  preferentially  from 
pulping  operations,  and  solids  turbid: ty  from  paper  making.  Fiber 
may  be  contributed  by  either  process.  Although  the  mills  do  treat  their 
wastes  and/or  discharge  them  through  municipal  systems,  much  of  the 
waste  material  still  does  reach  the  river.  In  Table  B.19,  Appendix  B, 
the  waste  loadings  from  17  pulp  and  paper  mills  discharging  into  the 
Lower  Fox  River  are  summarized  for  a  ninety-day  period  in  1972.  T'''o 

other  mills,  the  Wisconsin  Tissue  Mills  and  the  U.S.  Paper  Mills,  are 
also  listed  to  show  tlieir  contribution  to  paper  and  pulp  production, 
even  though  they  have  no  direct  discliarge  into  the  river.  Tn  general, 
only  primary  clarification  was  available  at  the  time  the  data  were 
assembled.  This  situation  is  changing  as  individual  mills  cither 
Improve  treatment  capabilities  or  direct  their  wastes  into  combined 
municipal-industrial  fac iJ ities. 

2.52 

Deposition  of  paper  mill  and  sewage  solids,  discharged  to  the  Lower  Fox 
over  a  period  of  many  years,  has  also  resulted  In  the  formation  of 
oxygen  demanding  biological  deposits.  The  oxygen  demand  from  sediments 
on  the  Lower  Fox  River  is  a  very  significant  factor  in  its  overall 
oxygen  budget.  The  actual  demand  exerted  by  the  biodegradation  process 
occurs  only  in  the  uppermost  layer  of  the  .iccumulated  sludge.  Con¬ 
sequently,  the  oxygen-demand  of  a  relatively  shallow  sludge  deposit 
is  potentially  as  great  as  the  demand  of  a  deposit  several  feet  deep. 

2.53 

In  1970  the  fibrous  organic  sludges  from  paper  mill  sources  were 
estimated  to  cover  about  half  the  river  bottom  area  to  depths  of  from 
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6  inches  to  several  feet.^^  Locations  of  these  beds  are  shovm  in 
Figure  2.7.  The  locations  of  these  beds  are  not  permanent  but  change 
due  to  river  currents  removing  and  redepositing  the  beds  and  biological 
decomposition.  Tt  has  been  estimated'^^  that  about  5/6  of  the  riverbed 
is  subject  to  shifting  sludge  beds  while  about  1/6  of  the  riverbed  is 
either  total  1;,  fn-e  of  such  sludge  beds  or  contains  permanent  sludge 
beds . 

2.54 

If  the  1972  Wisconsin  Department  of  Natural  Resources  standards  are  met 
for  paper  mill  effluents,  the  yearly  addition  of  sludge  is  expected  to  be 
balanced  by  the  yearly  decomposition.^^  If  no  additional  sludge 
buildup  ciccurs,  the  time  of  total  decomposition  of  the  existing  sludge 
is  estimated  to  be  one  to  two  years.  Table  B.20,  Appendix  B,  gives 
analyses  of  the  river's  water  associated  with  sludge  beds,  and  Table 
B.21,  Appendix  B,  gives  the  results  of  trace  metal  analyses  for  three 
specific  beds.  Except  for  mercury,  which  was  not  reported,  and  zinc 
the  concentrations  of  metals  should  not  be  deleterious.  Solids  content 
of  other  sludge  beds  ranged  from  22  to  44%,  Kjeldahl  nitrogen  ranged 
from  0.45  to  0.947,  and  free  ammonia  ranged  from  0.008  to  0.06%.^^ 
Prediction  of  future  sludge  bed  chemical  constituents  at  this  point  in 
time  is  not  possible  since  significant  improvements  to  the  effluent 
control  systems  of  the  dischargers  are  presently  in  process.  The  data 
cited  above  is  historic  and,  therefore,  does  not  reflect  these  ongoing 
improvements . 

2.55 

Analysis  for  toxic  metals  were  made  in  the  sewage  effluents  of  Neenah- 
Menasha  and  Kaukauna.*^^  ^]o  significant  toxic  metal  discharges  were 
found.  Tn  another  study  conducted  in  1971  of  both  water  and  sediments, 
mercury  concent  rat  ions  in  the  water  was  found  to  be  0.0008  ppm  at 
Appleton  and  0.0045  ppm  at  Mason  Street  in  the  City  of  Green  Bay.^^ 
Neither  of  these  levels  in  water  is  considered  to  be  toxic.  Sediment 
contents  ranged  from  0.34  ppm  at  Appleton  to  3.3  ppm  in  Kaukauna,  and 
3.6  ppm  above  the  De  Pere  dam.^^  High  mercury  levels  are  probably  due 
to  the  use,  of  mercury-containing  slimic:ides  in  the  paper  mills;  however, 
the  State  of  Wisconsin  ordered  this  practice  stopped  in  1970.  For 
comparative  purposes,  it  should  be  noted  that  Lake  Michigan  mercury 
levels  are  less  than  0.0002  ppm.^^ 

2.56 

River  flow  is  the  final  primary  factor  affecting  dissolved  oxygen  levels 
on  the  Lower  Fox  River.  The  actual  volumetric  flow  rate  of  water  is 
Important  because  it  determines  the  initial  bulk  input  of  oxygen  to  the 
Lower  Fox  River.  In  longer  streams  the  initial  flow  input  is  not  very 
significant,  since  over  many  stream  miles  the  accumulated  reaeration 
capacity  of  the  stream  overshadows  the  Initial  input.  For  a  short 
river  like  the  Lower  Fox,  and  especially  because  of  the  decreased 
reaeratlon  capacity  of  the  impoundments,  the  initial  oxygen  input  is 
peculiarly  significant. 
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Fig.  2.7.  DisL.  Ibution  of  Sludge  Beds  in  the  Lower 
Fox  River.  From  A.  M.  Springer,  "Invest! 
gation  of  the  Environmental  Factors  which 
Affect  the  Anaerobic  Decomposition  of 
Fibrous  Sludge  I’eds  on  Stream  Bottoms," 
University  Microfilms,  1972. 


2.57 

Under  the  present  operating  rules,  the  flow  in  the  Lower  Fox  River  is 
a  minor  consideration.  According  to  existing  law,  the  primary  con¬ 
sideration  is  to  maintain  high  lake  levels  for  navigation  purposes. 
Although  attempts  are  made  to  reconcile  conflicting  pressures  to  main¬ 
tain  high  lake  levels  for  recreation  while  releasing  as  much  water  as 
possible  for  power  generation  and  waste  assimilation  in  the  Lower  Fox 
River,  under  the  system  of  regulation  adopted  the  level  on  Lake  Winnebago 
is  seldom  allowed  to  fluctuate  more  than  a  fraction  of  the  legally 
allowable  range.  Under  these  operating  rules,  the  flow  in  the  Loxjer 
Fox  fluctuates  widely  and  can  be  swiftly  reduced  to  quite  low  values 
during  dry  periods  to  maintain  the  level  in  Winnebago,  and  this  further 
reduces  the  amount  of  dissolved  oxygen  being  supplied  to  the  Lower  Fox. 
Records  from  a  U.  S.  Geological  Survey  stream  flow  gauging  station  at 
Rapids  Croche  Dam  show  the  variability  of  the  flow.  The  monthly  mean 
flow  ranges  from  a  maximum  of  7,000  cfs  in  April  to  a  minimum  of  2,300 
cfs  in  September.  A  more  complete  range  of  the  monthly  mean  flows  can 
be  seen  in  Figure  2.8,  which  includes  reservoir  releases  data  from 
1896-1970.  The  maximum  recorded  flow  of  24,000  cfs  was  observed  on 
April  18,  1952,  and  the  absolute  minimum  of  138  cfs  was  recorded  on 
August  2,  1936. 

2.58 

Attainment  of  the  objectives  prescribed  by  the  1972  Federal  Water 
Quality  Act  will  require  a  total  regional  and  cooperative  effort  and 
it  is  possible  that  the  current  programs  of  industry  and  municipalities 
may  have  to  be  supplemented  by  low  flow  augmentation  at  times  of  low 
flow.  To  illustrate  the  potential  value  of  project  storage  for  low  flow 
augmentation  purposes,  a  depth  of  one  foot  on  the  Winnebago  pool  at 
normal  levels  equals  a  continuous,  uniform  flow  of  1,000  cubic  feet  per 
second  for  85  days,  or  a  total  volume  of  7,355,000  cubic  feet. 

Suitability  for  Specific  Uses 

2.59 

Domestic  -  Municipal  -  The  waters  of  the  Wolf  region  are  generally 
suitable  for  domestic  use.  Hardness,  high  iron  content,  high  sulfate, 
and  conform  bacteria  present  management  problems.  The  water  of  Lake 
Winnebago  and  the  Lower  Fox  River  ref|uire  very  extensive  treatment 
before  they  are  suitable  for  domestii  use. 

2.60 

Industrial  -  The  waters  of  the  Wolf  and  central  lakes  region  are 
reasonably  well-suited  for  industrial  uses.  The  surface  water  quality 
of  the  Fox  River  is  somewhat  comparable  to  other  parts  of  the  Industrial 
midwest.  For  most  industrial  uses  at  the  present  site  of  use,  treatment 
Including  filtration  to  remove  suspended  solids  and  floating  objects; 
aeration  to  remove  iron;  softening  to  reduce  hardness;  and  clorination 
to  prohibit  slime  formation  is  required. 

2.61 

Recreation  -  There  is  no  general  consensus  of  opinion  on  the  suitability 
of  water  for  recreation.  For  example,  boating  does  not  necessarily 
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Fig.  2.8.  Monthly  Mean  Discharge  at  Lake  Winnebago  Outlet 
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denand  aerated,  clean  water;  swimming,  however,  requires  good  water 
quality  and  sport  fisheries  can  tolerate  only  certain  limits  of  oxygen 
deficiency. 

Groundwater 

2.62 

Groundwater  in  the  project  study  area  occurs  under  both  water-table 
(unconflned)  and  artesian  (confined)  conditions.  The  available  ground- 
water  under  water-table  conditions  is  found  in  the  glacial  drift  and 
near  surface  bedrock  aquifers. 

2.63 

In  the  study  area  the  glacial  drift  deposits  generally  are  thin  and  have 
low  permeability  due  to  high  clay  content.  Yields  from  these  aquifers 
range  from  5  to  100  gpm. 

2.64 

The  bedrock  aquifers  occur  throughout  the  study  area.  The  sandstones  of 
the  Cambrian  and  Ordovician  systems  form  the  principal  (and  artesian) 
bedrock  aquifer.  These  units  are  hydraulically  connected,  act  as  one 
aquifer,  and  can  yield  up  to  1,000  gpm.^^  In  the  Plat tville-Galena  forma¬ 
tions  water  occurs  in  fractures,  joints  and  bedding  planes.  Yields  are 
generally  less  than  50  gpm.  The  Niagara  Dolomite  is  an  important  aquifer 
in  the  region  (yields  up  to  100  gpm)^^  but  it  lies  to  the  east  of,  and 
outside  of  the  studv  area. 

2.65 

Groundwater  in  the  project  study  area  is  a  renewable  resource  replenished 
(recharged)  by  precipitation.  The  near  surface,  aquifers  that  contain 
water  under  water-table  conditions  receive  recharge  by  direct  percolation 
of  water  from  the  surface  to  the  zone  of  saturation.  The  deeper  forma¬ 
tions  that  contain  water  under  artesian  conditions  receive  recharge  by 
water  moving  down  dip  from  areas  of  outcrop  to  deeper  parts  of  the  same 
formation.  Normally,  recharge  to  the  groundwater  reservoirs  is  greater  in 
spring  when  the  ground  thaws  and  snow  melt  and  rainwater  percolates  into 
the  soil. 

2.66 

Groundwater  is  discharged  naturally  from  an  aquifer  by  seepage  into 
streams  and  lakes,  by  evapotranspiratlon,  and  by  springs.  Artificial 
discharge  results  from  pumping  or  flowing  wells.  The  project  study  area 
streams  and  lakes  are  areas  of  discharge  to  which  groundwater  contributes 
most  of  the  flow  approximately  90  percent  of  the  tlme.^^ 


2.67 

The  movement  of  groundwater  is  controlled  by  discharge,  recharge,  topog¬ 
raphy,  and  the  structure  and  permeability  of  the  rocks.  The  movement  is 
locally  altered  by  pumping  and  recharge  or  discharge  from  man-made  res- 
ervcirs.  Groundwater  moves  through  an  aquifer  from  areas  of  recharge 
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to  areas  of  discharge.  The  direction  of  movement  in  an  aquifer  is  down 
the  hydraulic  gradient,  from  areas  of  high  head  to  areas  of  low  head.  The 
direction  of  groundwater  movement  in  the  project  study  area  can  be  deter¬ 
mined  using  the  piezometric  map  (Fig.  2.9).  Groundwater  movement  is 
perpendicular  to  the  contours  on  the  map.  Locally,  groundwater  moves 
toward  nearby  rivers,  streams  and  cones  of  depression  created  by  heavy 
Industrial  and  municipal  pumpage  as  at  Fond  du  Lac,  Oshkosh  and  Neenah- 
Menasha. 

2.68 

Groundwater  levels  generally  rise  in  the  region  in  the  spring,  owing  to 
thawing  of  the  frost  zone  which  permits  recharge  from  molting  snow  and  ice 
and  from  rainfall.  The  levels  then  gradually  decline  during  the  growing 
season  because  the  natural  discharge  exceeds  the  recharge.  Soil  moisture 
must  be  replenished  by  precipitation  before  water  can  recharge  the  zone  of 
saturation.  Small  amounts  of  precipitation  cause  little,  if  any,  recharge 
to  groundwater.  Larger  amounts  of  precipitation  may  cause  a  rise  in  water 
level  or  temporarily  Interrupt  the  normal  seasonal  decline.  Water  levels 
often  rise  in  the  fall  after  vegetation  has  been  killed  by  the  frost. 

They  then  decline  until  the  following  spring,  because  natural  discharge 
continues  while  recharge  is  retarded  or  prevented  by  the  frost  zone  in  the 
soil. 

2.69 

Short-term  fluctuations  reflect  intermittent  pumping  or  local  day-to-day 
variations  in  recharge  and  natural  discharge.  The  fluctuations  occur 
within  minutes  or,  at  most,  within  a  few  days  and  have  only  a  local  effect 
upon  water  levels  and  groundwater's  storage. 

2.70 

Seasonal  fluctuations  reflect  variations  in  recharge  and  natural  dis¬ 
charge.  The  greatest  rise  in  water  levels  occurs  in  the  spring  owing  to 
snow  melt  and  precipitation.  The  levels  decline  during  the  summer  when 
there  is  little  recharge  from  precipitation,  and  when  natural  discharge  by 
spring  flow,  evaporation,  and  transpiration  is  large.  In  general,  >nly 
heavy  rains  contribute  significant  recharge  with  a  resultant  rise  in  water 
level.  Water  levels  continue  to  decline  during  the  winter,  bee  .use  spring 
flow  continues  and  recharge  is  negligible  when  frost  is  in  the  ground 

2.71 

Fluctuations  over  a  long  term  reflect  differences  between  recharge  and 
natural  discharge  from  ye.it  to  year.  fho  largest  declines  in  water  level 
have  occurred  in  the  heavily-pumped  areas  along  Lake  Winnebago  and  the 
Lower  Fox  River  and  smaller  declines  have  been  recorded  in  a  few  ot bet- 
areas  of  municipal  and  industrial  pumpage. 

2.72 

Groundwater  quality  in  the  project  studv  at,  i  vaiies  her.  ••  ■  ^ 

drift  aquifers  and  the  bedrock  aquifers.  General  Iv  ..  n.  i  ■ 

glacial  drift  aquifers  has  djpsoivetl  stilids  th.it  i  e  ,-.  - 

and  some  as  high  as  400  ppm.'  ‘  These  hi.’n  .  ; 

solids  are  generally  in  are  is  whet-  '  i- ■  .  '  ■ 
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General  Piezometric  Surface  of  the  Wolf-Fox 
Drainage  Basin.  Modified  from  P.  G.  Olcott 
"Hydrologic  Atlas,"  1968. 
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moraine  predominate.  Most  glacial-drift  water  is  of  the  calcium  magne¬ 
sium  bicarbonate  type,  moderately  hard,  and  high  in  iron,  but  generally 
suitable  for  most  domestic  uses. 

2.73 

The  mineral  content  of  water  in  bedrock  aquifers  generally  increases  to 
the  southeast.  Near  Lake  Winnebago  dissolved  solids  in  the  water  range 
from  600  to  more  than  2,000  ppm.  Increasing  toward  the  east.^^  The 
water  is  of  the  calcium  magnesium  bicarbonate  type  in  most  of  the  area, 
but  contains  high  concentrations  of  sulfate,  chloride,  and  sodium.  The 
water  is  hard,  and  in  some  places  contains  high  iron  concentrations. 

The  quality  of  water  from  the  bedrock  aquifers  generally  is  suitable  for 
most  domestic,  municipal,  and  industrial  usage. 

2.74 

Heavy  pumpage  in  the  Neenah-Menasha  and  Oshkosh  areas  has  locally  re¬ 
versed  the  natural  groundwater  movement.  This  may  result  in  moving 
highly  mineralized  water  from  the  saline-water  zone  to  the  pumping 
centers  and  thereby  contaminate  the  sandstone  aquifer,  at  least  locally. 
Indications  of  this  may  be  apparent  through  observed  increases  in  sulfate 
content  of  groundwater  from  wells  in  Neenah.^^  The  project  study  area 
has  generally  good  quality  groundwater  available  in  more  than  adequate 
supply  for  present  and  projected  future  development,  particularly  from 
the  bedrock  aquifers. 

Geology 

2.75 

Physiography  and  Topography  -  The  Wolf-Fox  River  Basin  in  east  central 
and  northeastern  Wisconsin  is  a  sub-basin  of  the  Great  Lakes  -  St. 
Lawrence  Seaway  drainage  system.  The  upper  portion  of  the  Fox-Wolf  River 
Basin  is  within  the  Superior  Uplands  province.  The  lower  portion  of  this 
sub-basin  contains  the  project  study  area  and  is  located  within  the 
Eastern  Lakes  section  of  the  Central  Lowlands  physiographic  province. 
Lakes,  large  and  small,  are  dominant  features  of  this  section,  including 
four  of  the  Great  Lakes  and  thousands  of  lesser  ones.  This  physiographic 
section  is  generally  blanketed  with  glacial  drift  of  late  Wisconsin 
substages  and  displays  a  freshness  of  glacial  topography  typifying  the 
Central  Lowlands  Province.  Promlnant  end  moraines,  outwash  plains, 
closed  basins  (sites  of  lakes  or  swamps),  eskers,  and  drumlins  are 
abundant.  Till  plain  topography  is  rare  but  areas  of  gently  rolling 
ground  moraine  are  found  between  end  moraines.  The  lake  basins  have 
varied  origins.  Some  are  glacially  modified  preglacial  lowlands,  others 
are  the  result  of  Irregular  deposition  of  glacial  materials  (Lake  Winne¬ 
bago),  still  others  are  kettles  in  pitted  outwash  plains. 

2.76 

The  central  and  southeastern  portion  of  this  basin,  the  area  of  con¬ 
trolled  discharge  (Fig.  2.10),  is  the  area  of  primary  concern  relative  to 
this  project  and  its  potential  Impacts.  Locally  this  portion  of  the  Fox- 
Wolf  River  Basin  extends  across  two  geomorphlc  subdivisions,  the  Central 
Lowlands  and  the  Eastern  Ridges  and  Lowlands  (Fig.  2.11).^^  In  general. 
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the  topographic  features  are  controlled  by  the  bedrock  surface  as  modi¬ 
fied  by  glaciation, 

2.77 

The  Central  Plain  is  characterized  by  a  generally  flat  to  gently  rolling 
surface.  Relief  is  low  except  for  occasional  resistant  bedrock  pinnacles 
and  hills.  Elevations  range  from  750  to  1000  feet  MSL.^^ 

2.78 

The  Eastern  Ridges  and  Lowlands  portion  of  the  basin  contains  numerous 
natural  lakes  and  varies  from  gentle  slopes  of  flat  lake  plains  to 
rolling  and  hilly  ridges  with  a  relief  of  100-250  feet.  Elevations  range 
from  580  to  over  1000  feet  MSL. 

2.79 

Bedrock  Geology  and  Stratigraphy  -  The  bedrock  geology  and  stratigraphy 
in  the  project  area  is  relatively  uncomplicated.  The  bedrock  formations 
(.Fig.  E.2),  Appendix  E,  in  the  project  region  are  mainly  Paleozoic  in 
age,  but  included  at  the  northwestern  boundary  of  the  Fox-Wolf  River 
Basin  are  some  Precambrian  crystalline  rocks.  A  generalized  stratigrapliic 
column,  including  lithologies  and  water-yielding  characteristics,  is 
presented  in  Table  E.l,  Appendix  E. 

2.80 

The  Precambrian  crystalline  basement  rocks  are  exposed  at  the  surface  in 
a  dome-like  extension  of  the  Canadian  shield  that  is  commonly  called  the 
Wisconsin  dome  or  arch.  The  crystalline  rocks  are  predominantly  granite 
but  other  types  of  igneous  or  metamorphic  rock  may  be  present.  The 
crystalline  rock  surface  in  the  project  region  generally  dips  about  15  to 
20  feet/mile  to  tlie  southeast. 

2.81 

Outcropping  around  the  flanks  of  this  uplift  are  Paleozoic  sedimentary 
formations  consisting  of  Cambrian  sandstones;  Ordovician  dolomites, 
sandstones  and  shale;  and  Silurian  dolomite.  This  sedimentary-rock 
sequence  conforms  to  the  slope  of  the  crystalline  rock  surface  and 
thickens  toward  the  southeast  where  successively  younger  rock  units  form 
the  bedrock  surface. 

2.82 

The  subsequent  erosion  and  glaciation  of  the  edges  of  these  strata  pro¬ 
duced  a  series  of  lowlands  and  northwestward  facing  escarpments  (cuestas). 
The  more  resistant  strata  formed  the  ridge-like  cuestas.  Four  cuestas 
may  be  recognized  in  going  from  the  northwest  to  the  southeast  in  the 
project  region.  Tliese  are:  (1)  the  Cambrian  sandstone  cuesta,  (2)  the 
Prairie  du  Cliien  cuesta,  (3)  the  Galena-Platteville  cuesta,  and  (4)  the 
Niagara  cuesta.  The  Niagara  cuesta,  which  forms  the  locally  well-known 
cliffs  (High  Cliff  State  Park)  that  rise  above  the  eastern  rim  of  Lake 
Winnebago,  extends  into  Brown  and  Door  Counties. 
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2.83 

Surf  lei al  C.eology  -  Quaternary  deposits  inciude  all  glacial  and  alluvial 
deposits  between  the  bedrock  surface  and  the  land  surface.  These  uncon¬ 
solidated  deposits  consist  of  clay,  silt,  sand,  gravel,  boulders,  neat, 
marl  and  loess.  They  occur  sorted  or  unsorted  and  stratified  or  un¬ 
stratified.  A  map  showing  Wisconsin  glacial  deposits  is  presented  as 
Figure  2.12. 


2.84 

Evidence  of  four  major  states  of  glaciation  are  recognized  in  Wiscon¬ 
sin.^^  Deposits  laid  down  during  tlie  Cary  and  Valders  substages  of  the 
Wisconsin  Cia''iation  blanket  the  region  and  fill  buried  bedrock  valleys. 
Cary  deposits  ate  gray  to  brown  and  consist  of  morainal,  glaciolacustrine, 
some  outwash  and  ice-contact  deposits.  Valders  deposits  overlie  the 
Car>  and  are  predominantly  reddish-brown  clay  and  silt  in  ground  moraine 
and  glaciolacustrine  deposits  laid  down  in  this  glacial  lake  blend  with 
(ther  glacial  deposits  and  in  many  areas  the  boundary  between  them  is 
indistinct.  The  lake  deposits  generally  consist  of  stratified  sand 
interbedded  with  red  clay  and  silt. 

2.85 

Alluvium  in  the  project  region  is  generally  thin.  It  consists  of  sand 
and  gravel  deposits  in  stream  channels,  peat  and  marl  formed  in  marshes 
and  lakes,  aid  sand  dunes.  Thickness  of  the  alluvium  ranges  from  zero  to 
over  20  feet.^^^ 


2.86 

Seismicity  -  The  Fox-Wolf  River  Basin  is  located  in  a  region  of  rela¬ 
tively  quiet  seismic  activity.  It  lies  wholly  within  a  zone  or  minor 
expected  earthquake  damage  as  plotted  on  a  seismic  risk  map  of  the  con¬ 
terminous  United  States. 


2.0/ 

There  have  been  six  known  earthquakes  having  epicenters  in  Wisconsin, 
four  of  which  were  within  the  Lake  Michigan  Drainage  Basin.  The  near¬ 
est  ones  to  the  project  area  occurred  on  February  9,  1943,  near  Thunder 
Mountain,  Marinette  County,  Wisconsin,  Modified  Metcali  Intensity  II  (MM- 
TI),  and  July  18,  1956,  near  Ootsburg,  Wisconsin  (MM-IV).  The  nearest 
t.ichigan  event  occurred  on  March  13,  1905,  near  Menominee,  Tichigan  (MM- 
V),  north  of  Green  Bay. 

Soils 

2.88 

The  nature  of  the  soils  in  northeastern  Wisconsin  results  from  the  inter¬ 
action  of  parent  materials,  relief,  climate,  plants,  animals,  and  time. 
Soil  differences  are  caused  mainly  by  parent  material  and  topography . 

The  principal  soil  series  occurring  in  the  study  area  are:  Kewaunee, 
Manawa,  Houghton,  Poygan,  Oshkosh,  Rimer,  Pella,  Allendale  and  organic 
soils.  The  soils  descriptions  for  these  soils^**  are  contained  in  Ap¬ 
pendix  E. 
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2.89 

Brown  County's  various  soil  types  are  closely  related  and  not  easily 
differentiated.  They  are  mostly  derived  from  glacial  till  and  outwash 
deposits.  These  are  basically  rich  heavy  soils  common  to  gently  rolling 
countryside.  The  heavy  soils  of  Brown  County  are  not  conducive  to  in¬ 
filtration  and  do  not  allow  a  large  amount  of  water  to  seep  into  the 
water  table.  This  is  reflected  by  the  general  lack  of  springs  as  a  water 
source  for  the  county's  small  streams.  The  small  streams  carry  heavy 
flows  seasonally,  during  peak  runoff  periods  and  during  heavy  precipi¬ 
tation,  but  may  be  dry  or  contain  stagnant  water  at  other  times. 

2.90 

Soutliern  Outagamie  County's  soil  types  consist  of  relatively  rich  soils 
derived  for  the  most  part  from  glacial  and  silt  deposits.  These  fertile 
soils  are  common  to  the  gently  rolling  landscape,  and  are  the  reason  over 
t hree-f ourtiis  of  the  land  area  is  used  for  agricultural  endeavors. 
Outagamie  county's  soils,  particularly  those  derived  from  glacial  drift, 
allow  significant  amounts  of  infiltration  and  as  a  result  influence  the 
amount  of  recharge  to  areas  drained  by  the  Fox  River  and  local  wells  used 
by  industries  and  municipalities.  There  is  some  spring  action  also 
recharged  by  this  method. 

2.91 

For  the  most  part,  the  Calumet  County's  soils  are  quite  heavy,  are  fer¬ 
tile,  and  are  will  drained,  making  them  highly  desirable  agricultural 
soils.  These  soils  generally  adversely  affect  the  county's  surface  water 
resources.  Precipitation  does  not  readily  percolate  into  the  heavy  soils 
and  more  runs  off  than  in  lighter  soils.  As  a  result  there  is  a  liigh 
runoff  during  periods  of  peak  rainfall  and  during  periods  of  peak  snow 
melt  and  little  base  flow  at  other  periods  from  ground  water  seepage. 

This  condition  leads  to  drastic  seasonal  fluctuations  in  stream  flow  and 
to  a  large  number  of  intermittent  or  seasonal  streams.  Soil  erosion  is 
also  accelerated  under  high  flow  conditions. 

2.92 

About  68  percent  of  Fond  du  Lac  County  is  covered  with  moderately  we  1 1 - 
drained  soils,  predominantly  silt  loam,  silty  clay  loams,  and  clay  soils. 
Soils  having  poor  drainage  characteristics  constitute  approximately  20 
percent  of  the  total  area  of  the  county.  The  balance  of  the  soils  in¬ 
cludes  a  variety  of  loamy  and  sandy  soils. 

2.93 

Waushara  County  soils  are  derived  primarily  from  the  weathering  of 
glacial  drift  deposits.  Since  these  deposits  are  products  of  glacial 
action  on  the  cambrian  sandstones  of  the  area  the  resultant  soils  of 
Waushara  County  are  rather  sandy.  The  county's  most  extensive  soils  are 
the  rolling  to  level  sands.  The  texture  of  these  soils  range  from  a  sand 
to  a  sandy  loam  which  Is  generally  light  brown  in  color.  The  eastern 
portion  of  Waushara  County  contains  red  clay  soils.  These  have  a  char¬ 
acteristic  silt  loam  to  clay  surface  soil,  medium  brown  In  color.  These 
soils  are  moderately  well-drained  and  are  by  far  the  best  agricultural 
soils  found  In  the  county. 
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2.94 

Soils  found  in  Waupaca  County  have  been  derived  primarily  from  the  weath¬ 
ering  of  various  glacial  deposits  that  cover  the  county.  The  most  pre¬ 
dominant  soils  are  the  red  loams  of  eastern  Waupaca  County.  These  are 
moderately  heavy  soils  ranging  in  color  from  gray-brown  to  red-brown. 

Clay  substrata  can  be  found  anywhere  from  the  surface  to  two  feet  below 
the  surface.  Natural  drainage  is  fair.  Wet,  peat-muck  soils  are  found 
in  a  band  from  New  London  to  Fremont. 

2.95 

Small  pockets  of  peat  and  muck  soils  are  present  in  lowland  areas 
throughout  the  project  region.  These  soils  are  not  well  drained  natu¬ 
rally  and  are  not  good  agricultural  soils. 

THE  HUMAN  ELEMENT 

Population  Features 

2.96 

The  study  area  includes  portions  of  8  counties  in  the  upper  central 
region  of  the  State  of  Wisconsin.  As  sliown  in  Table  2.4,  these  counties, 
in  aggregate,  experienced  population  growth  greater  than  the  statewide 
average  for  the  period  1960-1970.  Consistent  with  tliis,  the  region 
through  the  ye^r  1990  is  expected  to  increase  in  population  at  a  rate 
f.nster  than  that  projected  for  the  state  as  a  whole.  No  projections  are 
available  for  years  subsequent  to  1990. 

2.97 

Generally  those  counties  projected  to  grow  the  fastest  are  also  those 
that  are  botli  tlie  largest  in  terms  of  present  population  and  decidedly 
urban  in  cdiaracter.  Included  are  Brown,  Outagamie  and  Winnebago  (boun¬ 
ties.  i'able  2.5  lists  the  population  centers  for  each  of  these  counties, 
and  the  overall  urban  -  non-urban  relationship,  which  ranges  from  69 
percent  to  79  percent  of  the  total  countywide  population.  This  compares 
to  less  tlian  5(1  percent  for  the  other  counties  in  the  study  area.  Pre- 
sumalily  tlie  biglilv  optimistic  pt)pulation  projections  in  jiart  reflect  this 
condition,  out  of  tlie  realization  that  urban  areas  typically  have  rela¬ 
tively  broad  based  economies,  and  are  therefore  better  al>le  to  generate 
and  sustain  high  levels  of  growth. 

I.and  Use 

2.98 

Wolf  River  Region  of  the  Project  Study  Area  -  Parts  of  three  counties 
comprise  the  Wolf  River  region  of  the  project  study  area;  Waupaca  County, 
Waushara  County,  and  Winnebago  County.  Table  2.6  gives  a  tabulation  of 
the  total  area,  land  area  and  use,  and  surface  water  area  of  the  coun¬ 
ties.  It  should  be  noted  that  the  sources  of  data  for  this  table  are 
diverse,  and  that  measurements  are  from  different  years.  Thus,  only 
approximations  could  be  made  using  the  data  available. 


i 
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Table  2.4.  Population,  Ob.served  and  Projected  by  County 


CounLv 

19b0'^ 

1970'’ 

1971.^ 

I’rolected 

1980 

19  90 

Brovni 

U5,08: 

158,244 

11)9,800 

197, bOO 

253,100 

I'al  uinet 

27,604 

28, 100 

34 , 000 

4  3 , 600 

K'^nd  du  I  cic 

75,U85 

■H.. .  5b  7 

85,800 

94,900 

108,800 

('.rt't'n  I  ake 

1 148 

lb, 878 

1 7 ,  100 

18,500 

20,400 

Outa^amii* 

101,794 

1 14, j5b 

124,100 

135,  100 

156, bOO 

Waupac<i 

Cl,  i40 

17.780 

19,  )00 

19 , 800 

42,400 

Waushara 

1  i,  .4  7 

1 .,745 

15,800 

16,400 

o 

rn 

X 

Wi  r)uob<i>40 

in  .j  41 8 

124,  l.’l 

1  1  1,400 

156,100 

189,400 

I'ota  L 

4 Vb  1 42 

584 ,  ) 5 

bri,b00 

692,600 

832,600 

18.  b 

- , 

12.8 

20.  2 

Wi scons  in 

i ,  4  5  j ,  b  1 D  t 

,824,1 8b 

1,914,000  4 

,  170, boo 

,606, 100 

Prrifut  Chan^t 

10.8 

2  . 

.7  b.O 

1 U . 

of  Pupulatioii  !'<b0,  19/0. 
Rdti/i  McN-illi./  1974,  •  C  :  m.i  t  i.-d . 
ys'tjf"  of  Wj  s.\i;)Si;;  J97'. 

W;  s  ■aris:.n  n::.'.is  studu  .ue.i  ■I'lir.t 


Table  2.5.  Urban  Populations  for  Brown,  Outagamie  and 


Winnebago 

Counties,  1970 

Ctuint  y 

City 

Population 

1'  rban/non-urban 

Brown 

A1 louez 

13,753 

Creen  Bay 

87,809 

DePere 

13, 309 

Asliwaubenon 

10,062 

Total 

126,733 

79%/2ri 

Outagamie 

Appleton 

53, 762 

Crand  Chutt.’ 

6 , 266 

Kaukauna 

11,292 

Kimberly 

6,131 

Little  Chute 

5,  365 

Total 

82,^96 

69Z/317 

Winnebago 

Menasha  City 

L'^ 

C 

c^ 

Menasha  Town 

7,836 

Ncenah 

22,892 

Oshkosh 

53,221 

Total 

98,852 

76"726/' 

Source : 


Cc'nsus  of  Poi/ulation  1970. 


COL'NTY  BROVN  |  CAtUKET  FoNI>  Dl  GREEN  LAKE*  OClAGAMlE  |  WAl'PACA  j  WAUSHARA  |  WINNEBAGO  REMARKS 


Totdi  jred  ioT  j11  jountios  from  J.  H.  Marter  .ind  P.  N.  Cheetham,  Jr.  “Arval  Measurfme-nc  toJ  Accent -’j Jure  of  the  sheds  in  the  Southeast 
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2.99 

Waupaca  (;ounty  is  primarilv  an  agricultural  county.  Rccroation  and 
industry  arc  making  Inroads  into  the  economic  structure  of  this  agri¬ 
cultural  strongliold,  liowevcr.^^  [’rimary  industries  are  dairy  farming  and 
cropping  but  manufactured  products  include  trucks,  trailers,  campers, 
foundry  products,  and  plywood  products.'^  Numerous  canning  plants,  milk 
and  cheese  processing  plants,  and  lumber  mills  are  also  located  in  t  lie 
coun  t  y .  ^  ^ 

2  .  100 

87  of  the  3a0  miles  of  streams  in  Waupaca  County  are  listed  at;  trout 
streams.'^'  The  Wolf  River  in  Waup.ica  County,  particularly  around  I're- 
mont,  is  well  known  for  its  spring  runs  of  Walleye  and  Whilt‘  Bass.  '  ’  ' 

The  county  is  also  popular  as  a  vacation  area  and  lists  boating,  fishing, 
siuiwmu'h  i  1  i  ni' ,  hunting,  and  ■  anoeing  as  its  rec  rma  L  iona  1  attractions. 

In  promotional  literature,  the  county  is  described  as  having  a  "dean 
envi  roniiKsit ,  a  small  town  wav  of  life."’^ 

2.101 

The  farms  in  the  county  are  generally  small,  family-owned  and  onerated, 
and  provide  work  and  housing  for  about  6000  people  (about  (MU’-s  i li  of 
the  countv  popu 1  at i on) . Seasi na  1  "second  homes"  ownership  is  cc'mmon 
within  the  >  oun t  y .  ’  ' 

2  .  U)2 

On  1  V  three  I'ities  in  the  county  ( C 1  in tonv i  1  le ,  New  l.ondon,  and  Waupaca) 
have  populations  of  greater  than  2300  people  and  none  of  the  three  has 
populations  in  excess  ot  3000  people. 

2.10  3 

Wauslnira  Countv,  like  Waupaca  County,  is  primarily  an  agr  i  uitural 
iou[itv.  It  lias  the  smallest  pi'pulation  and  smallest  pojiulation  density 
of  the  eight  counties  in  tb.e  project  study  ari’a.  No  cities  in  the  countv 
have  a  pii[)ulation  of  as  manv  as  2300  peiiple.  Therefore,  only  those 
residents  of  the  city  of  Berlin  (Creen  Laki*  County)  who  are  situated  in 
Wausliara  Countv  are  listed  as  urban  residents.  '  ' 

2.  104 

lotal  area,  land  area  and  use,  and  water  area  are  shown  in  fable  2 . h . 
Because  ol  Llu'  dominant  rural  uatuii  of  the  county  and  the  comparatively 
small  poimlation  (14,795  in  1970''*)  to  support  such  activity,  no  cumpre- 
honsive  county  plan  or  current  descriptive  literature  about  the  countv 
has  been  produced.  Ihe  countv  activities,  planning,  life  stvlc,  etc., 
are  primarilv  oriented  toward  agriculture.  Recreation  and  tourism  are 
important  sources  of  revenue. 

2.  10  5 

None  of  the  project  activities  occur  in  Waushara  Countv  itself  and  all 
watersiieds  of  the  county  are  upstream  of  the  project  activities.  There¬ 
fore,  the  land  use  impacts  of  this  county  have  not  been  considered  in 
depth . 
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2.106 

Winnebago  County  forms  the  connecting  link  between  the  Wolf  River  region, 
the  the  central  or  lake  region,  and  the  Fox  River  region  of  the  project 
study  area.  The  total  area  land  area  and  uses,  and  water  area  of  the 
county  are  shown  in  Table  2.6.  Surface  water  is  generally  the  prime 
factor  in  the  success  of  recreation  in  the  project  study  area.  Winnebago 
County  with  its  several  very  large  to  large  lakes  (Lakes  Winnebago, 

Poygan,  Butte  des  Morts,  Winneconne,  Rush,  and  Little  Butte  des  Morts)  is 
a  prime  area  for  water-related  activities  such  as  boating,  water  skiing, 
fishing  and  swimming. 

2.107 

The  major  Winnebago  County  population  centers  (and  their  respective 
populations^^)  are:  Oshkosh  (53,221),  Neenah  (22,892),  and  Menasha 
(14,905)  and  the  towns  of  Menasha  (7,834),  Oshkosh  (4,943),  Neenah 
(3,719)  and  Algoma — the  town  which  contains  part  of  the  city  of  Oshkosh — 
(3,158).  All  of  these  places  are  urbanized,  industrial  areas. 

2.108 

Winnebago  County  is  primarily  an  urbanized  county  dominated  by  the  activi¬ 
ties  of  the  Oshkosh  and  Neenaii-Menasha  areas.  Secondarily,  the  county  is 
a  recreation  and  tourist  area  dominated  by  the  water  related  activities 
of  Lake  Winnebago  and  the  connected  Lakes  Butte  des  Morts,  Winneconne, 
and  Poygan.  However,  away  from  the  urban  areas  and  the  lakes,  the  county 
possesses  a  strong  agricultural  character.  Close  to  the  lakes,  but  away 
from  ti>e  urban  areas,  seasonal  "second  homes"  ownership  is  common  and 
recreational  activities  predominate. 

2.109 

The  Central  or  Lake  Region  of  the  Project  Study  Area  -  The  central  or 
lake  region  of  the  project  study  area  consists  of  parts  of  the  following 
counties:  Waushara,  Green  Lake,  Winnebago,  Fond  du  Lac,  and  Calumet. 

Both  Waushara  and  Winnebago  Counties  are  described  above. 

2.110 

Green  Lake  County  is  primarily  an  agricultural  county.  Its  inclusion  as 
a  county  in  the  study  area  is  required  because  an  estimated  1862  acres  is 
contained  in  the  Lake  Butte  des  Morts  watershed.'*^  However,  this  county, 
like  Waushara  County,  contains  no  areas  where  project  activities  are 
proposed  and  it  lies  totally  upstream  of  all  such  activities.  Total 
area,  land  area  and  use,  and  water  area  data  have  been  included  for  Green 
Lake  County  in  Table  2.6.  Land-use  impact  consideration  of  this  county 
was  not  made  because  of  its  postulated  freedom  from  project  impacts. 

2.111 

Fond  du  Lac  County  has  two  distinct  characters:  a  local  urban  setting  is 
found  along  the  south  shoreline  of  Lake  Winnebago  while  the  remainder  of 
the  county  is  agricultural  in  character.  The  area  adjacent  to  Lake 
Winnebago  contains  the  City  of  Fond  du  Lac  and  two  towns.  The  45,389 
inhabitants  of  these  political  subdivisions  comprise  about  53.7%  of  the 
entire  Fond  du  Lac  County  population.  Although  this  area  has  some  in¬ 
dustry,  it  is  less  industrialized  than  the  Oshkosh  area  and  the  Neenah- 
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MenasJia  area  noted  above,  or  the  bower  Fox  River  Valley  re^.^ion  which  is 
discussed  subsequently.  Table  2.6  .shows  the  total  area,  land  area  and 
use,  and  water  area  data  for  this  rounty. 


2.  I  12 

(.'.aJuniet  ('ounty  is  primarily  agricultural  in  character,  although  four 
.small  urb.in  cc'mmuni t i cs  are  found  in  the  county.  The  urban  areas  (and 
their  respective  populations^^!  arc'".  the  relatively  small  Calumet  Countv 
area  of  the  City  of  Appleton  (3401),  Bril  lion  (2588),  Chilton  (3030),  and 
Xew  Holstein  (1012).  The  fact  th.it  these  four  .small  but  separated  cities 
contain  aiiout  Tt/  of  the  tot.il  population  of  the  county,  attests  to  the 
rural  nature  of  the  county.  In  1970  the  crop  and  pasture  hinds  occupied 
77  of  the  count v's  land  area,  land  developed  for  nonagr icu 1  turn  1  pur- 
iiosL'S  occupii-d  onlv  5/,,  .ind  1  oresti-d  land  and  wetlands  made  up  m.  '■ 
.\Ithough  mueli  of  tlie  land  use  in  C.ilumet  County  along  I.ake  Vv'innebago  is 
of  a  pe'i'niaiieut  rather  than  seasonal  nature,  recreation  is  a  land  use  with 
a  great  deal  of  potent  ial ' 

2.113 

The  Fox  River  Region  of  tlie  Project  Study  Area  -  I’ortions  of  Brown  and 
Outagamie  Counties  compri.se  the  Fox  River  Region  of  the  pri'jcct  study 
area.  From  a  land-use  standpoint  tlie  ma  jority  (65Z)  t'f  Outagamie  Count  v 
is  agricultural  land  (see  Table  2.6).  From  a  population  standpoint, 
lu’wever,  tlie  majority  of  the  population  (69"')  is  urban  and  llie  urea  i  - 
largely  industrial  in  character.  The  industrial  area  of  the  countv  is 
located  along  tlie  Fox  River  and  includes  tlie  citie.s  of  .A|ip!eLon,  Kiiiiberi\', 
Combined  I.i'cks,  l.ittle  Chute,  and  Kaukauna.  I.ittle  industrial  activitv 
is  I  ound  along  the  Fox  River  in  the  area  downstream  of  K.u.ik.'iun;i  ti'  the 
Dutagamie-Brown  County  line.  thitside  of  the  urbanized  .areas  bordering 
the  Fox  River,  little  industrial  activitv  is  found  in  Outap.amie  County 
.ind  the  county  is  agricultural  in  character. 

2.114 

W.iter-related  recreational  activity  in  Outag.imie  Countv  is  largely  limited 
to  the  Wolf  River  and  Fmbarras  River  are.is  upstream  from  New  I.ondi,)n  in 
the  northwest  si'ction  of  the  county  even  tliough  boaters  have  relati  /elv 
easy  access  to  the  Fox  River  from  urbanized  areas.  This  is  due  in  part 
to  the  poor  water  quality  of  the  Lower  Fox  River.  From  the  launcliing 
sites  on  the  I'ox  River  the  boaters  can  move  upstream  to  Fake  Winiuhago  or 
downstream  to  Creen  Bay  by  using  the  project's  lock  system.  Fse  "f  the 
lock  system  from  Appleton,  particularly  in  the  downstream  (Creen  B.iv) 
direction,  is  time  consuming,  however,  because  I'f  the  largo  number  of 
1 ocks . 

2.115 

Brown  County  is  the  northern-most  county  in  the  project  studv  are.i  and 
together  with  Outagamie  County  comprises  the  majority  of  the  shoreline  of 
the  Lower  Fox  River  between  i.ake  Winnebago  and  Green  Bay.  Brown  County, 
like  Outagamie  County,  is  primarily  agricultural  (72Z)  from  the  land-use 
point  of  view  (see  Table  2.6),  and  also  .i  majority  (82/1)  ot  its  popula¬ 
tion  is  urban.  This  urban  population  resides  primarily  in  and  around  the 
City  of  Green  Bay,  whose  industrial  activity  is  the  dominant  force  in 
e.stabl  ishlng  the  character  of  the  county. 


2.116 

Historically,  the  Green  Bay  area  of  Brown  County  developed  in  support  of 
the  (;reat  Lakes-to-lnter ior  Wisconsin  supply  route  along  the  Kox  River. 
Both  the  industrial  rail-shipping  spine**''  and  the  commercial  barge  traf¬ 
fic  on  the  Lower  Fox  River  were  key  elements  in  this  development.  With 
the  advent  of  modern  commercial  highway  transportation  the  commercial 
barge  traffic  became  obsolete  due  to  the  small  barge  size  and  tonnage. 
Green  Bay,  however,  remains  a  prime  industrial  city  and  commercial  port 
on  Lake  Michigan  and  serves  the  central  region  of  Wisconsin. 

2.117 

Except  for  the  Green  Bay  urban  industrial  area,  the  remainder  of  Brown 
County  Is  rural  and  the  primary  land  use  is  devoted  to  small,  family- 
owned  farms.  Water-related  recreational  activities  are  primarily  cen¬ 
tered  in  the  bay  which  is  a  popular  resource  for  all  water-related 
activities.  Commercial  port  facilities  In  the  city  of  Green  Bay  make  the 
city  a  freshwater  seaport.  Tiiese  facilities  are  largely  responsible  for 
the  city  of  Green  Bay's  local  prominence  in  industry,  commerce,  and 
transportation. 

Water  Use 

2.118 

The  water  resources  of  the  Fox-Wolf  region  are  used  extensively  through¬ 
out  the  project  region.  Major  flow  uses  include  navigation,  hydro¬ 
electric  power  generation,  waste  water  dilution,  and  certain  types  of 
recreation.  More  important  withdrawal  uses  of  the  water  resource  include 
domestic  and  industrial  uses.  Each  of  these  uses  affects  the  quantity 
and/or  quality  of  the  water  resource. 

2.119 

Navigation  -  The  locks  of  the  Lower  Fox  River  system,  which  were  origi¬ 
nally  designed  for  commercial  navigation,  are  now  used  almost  entirely 
for  movement  of  recreation  craft  into  Lake  Winnebago  and  Green  Bay. 
Principal  avenues  of  recreational  navigation  are:  the  Lower  Fox  River, 
the  Winnebago  Pool  and  the  Wolf  River  channel  from  Lake  Winnebago  to  New 
London.  The  generally  upward  trend  of  this  use  is  apparent  from  usage 
statistics  which  show  that  traffic  of  craft  between  the  Menasha  Locks  and 
Lake  Winnebago  nearly  doubled  during  the  period  1960  to  1975.  It  is 
anticipated  that  non-commercial  traffic  on  the  waterways  will  continue  to 
increase. 

2.120 

Recreation  -  The  regions  water  resources  have  assumed  rapidly  Increasing 
importance  as  a  major  focus  for  recreational  activities,  particularly 
fishing,  hunting,  and  boating.  These  activities  are  making  increasing 
claims  to  the  use  of  the  region's  lakes,  streams,  and  wetlands.  Not  only 
have  there  been  numerous  conflicts  between  recreation  and  other  potential 
water  uses,  but  there  have  also  been  conflicts  between  various  tvpes  of 
recreational  activities,  such  as  fishing  and  power  boating.  Tlie  inten¬ 
sity  of  boating  use  primarily  for  fishing,  pleasure  cruising,  and  water 
skiing  in  the  project  area  is  concentrated  around  the  larger  lakes  having 
adequate  launching  facilities  and  access.  Because  of  its  size  and 


.  li.ir.ii  I  i-r ,  I.aki'  Winiu'baKo  provides  Che  widest  rariKi’  ef  boating  opportuni- 
lios.  Minor,  slu)rt-term  congestion  occurs  occasionally  at  the  locks 
along,  the  iox  Kiver.  Crowded  conditions  are  evldt'nt  along  the  Wolf 
River,  espic  i  illy  during  ihi‘  spring  walleye  runs.  The  intensity  of 
boating  will  eontlniie  to  increase  at  a  rapid  rate  in  the  region,  bringing 
increased  demands  /or  mooring  facilities  and  associated  services.  It 
will  also  give  rise  to  further  conflicts  in  water  use.  Major  conflicts 
have  also  arisen  over  the  preservation  of  wetlands  for  fish  and  wildlife 
habitat,  and  their  development  for  agricultural  purposes. 

2.121 

Hydroelectr iac  Power  -  The  Fox,  as  a  primary  source  of  power,  is  much 
less  important  today  than  it  was  in  the  past.  Historically,  the  opera¬ 
tion  of  hydroturbines  at  dam  sites  along  the  Lower  Fox  River  was  an 
important  factor  in  the  development  of  the  region  and  is  summarized  in 
Table  2.7.  However,  because  of  the  present  marginal  value  of  power 
generated,  a  large  percentage  of  existing  hydropower  generating  capacity 
is  used  to  serve  for  peaking  power  purposes.  Also,  the  number  of  elec¬ 
trical  power  generation  stations  in  operation  on  the  Lower  Fox  River  has 
been  decreasing  over  the  years.  The  common  situation  has  been  that  when 
a  turbine-generator  unit  breaks  down  it  is  not  repaired  since  power  can 
be  purchased  elsewhere  at  less  than  the  repair  cost.  There  are  presently 
between  12  and  15  separate  generating  stations  in  operation.  Table  2.7 
summarizes  the  information  obtained  on  these  stations.  The  installed 
flow  capacities  reflect  both  electrical  power  generation  and  mechanical 
drives  for  other  purposes.  The  owners  of  the  power  stations  can  be 
divided  into  three  classes:  industrial,  publicly  owned  utility,  and 
privately  owned  utility.  They  produce  electricity  for  commercial,  resi¬ 
dential,  and  industrial  use.  In  some  cases  power  is  produced  exclusively 
for  an  individual  company  while  In  other  cases  it  is  sold  to  various 
users . 

2.122 

Domestic  and  Industrial  Water  Supplies  -  Demands  for  domestic  and  in¬ 
dustrial  water  supplies  in  the  region  are  growing  steadily,  and  although 
the  region  as  a  whole  has  ample  resources  to  meet  these  demands,  short¬ 
ages  may  arise  in  some  parts  of  the  region.  The  growth  in  municipal 
water  demands  has  been  especially  great  in  the  larger  cities,  notably 
Oshkosh  and  Appleton.  Most  of  the  water  used  by  Industry  in  the  region 
is  accounted  for  by  pulp  and  paper  manufacturers.  It  is  not  possible  on 
tlie  basis  of  data  currently  available  to  estimate  present  and  future 
overall  municipal  and  industrial  water  use  requirements  for  the  region. 
Much  more  penetrating  studies  would  be  required. 

2.123 

About  20  percent  of  all  the  water  withdrawn  in  the  region  is  withdrawn  by 
public  water  utilities  and  by  local  government  bodies  for  domestic  water 
supplies,  commercial  uses,  and  certain  industrial  uses,  and  for  such 
purposes  as  fire-fighting,  street-washing,  and  so  on.*^®  Four  communities 
(Appleton,  Oshkosh,  Neenah,  and  Menasha)  depend  on  surface  water  supplies 
others  depend  primarily  on  groundwater.  In  most  cases  some  treatment  is 
required,  particularly  where  water  for  drinking  purposes  is  Involved. 
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Table  2.7.  Electrical  Power  Generation  on  the  Lower  Fox  River 


Dam 

Power  Station 

Owner 

Turbine  Flow 
Owner  Capacity 

Class*  CFS 

Generator 

Capacity 

KW 

Number 

of 

Turbines 

Neenah 

Bergstrom  Paper  Co. 

1 

0 

0 

Menasha 

George  A.  Whiting 
Paper  Co. 

I 

** 

250 

2 

Upper  Appleton 

Wi scons in-Michigan 
Power  Co. 

U 

1980 

144,0 

3 

Upper  Appleton 

Kimberly-Clark 

Corp. 

• 

2300 

1650 

3 

Middle  Appleton 

Appleton  Woolen 

Mi  1  Is 

I 

0 

0 

Middle  Appleton 

Fox  River  Paper 

Corp. 

' 

2100 

1315 

7 

Lower  Appleton 

Foremost  Dairies, 

Inc . 

' 

Ick 

120 

2 

Lower  Appleton 

Consolidated  Papers, 
Inc. 

I 

fc* 

480 

AA 

Kimtierly 

Kimberly-Cidrk 

Corp. 

1 

9000 

1600 

3 

Little  (dilute 

Kaukauna  Electric 
and  Water  Dept. 

p 

** 

3300 

3 

Combined  Locks 

Appleton  Papers, 

Inc . 

1 

2370 

2890 

7 

Upper  Knukauna 

Kaukauna  Elec t r ic 
and  Water  Dept. 

1* 

4000 

5600 

4 

Lower  Kaukauna 

Kaukauna  Electric 
and  Water  Dept. 

P 

** 

2400 

4 

Rapide  Croche 

Kaukauna  Electric 
and  Water  Dept . 

P 

A* 

2400 

4 

DePere 

Nicolet  Paper 

Corp. 

' 

A* 

1122 

AA 

Source;  Special 

Report  ft503.  University 

ot  Wisconsin, 

Sea  Grant  College  Program. 

*  l=lndustrial , 

P=Publicly  Owned  Utility 

,  U-Privat€'ly 

Owned  Utility 

"Not  able  to  obtain  information. 
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Loss  tlian  10  percent  of  L\ie  water  withdrawn  for  public  water  supplies  is 
consumed;  the  remainder  returns  to  streamflow  after  use.**® 

2.124 

The  Lower  Fox  River  area  is  the  most  industrialized  region  in  the  project 
area.  There  is  a  heavy  development  of  paper  mills  resulting  in  the 
greatest  concentration  of  pulp  and  paper  Industry  in  the  state.  Con¬ 
siderable  use  is  made  of  the  stream  for  industrial  and  cooling  water 
supply. 

2.125 

Waste  Dilution  and  Removal  -  The  rivers  and  lakes  of  the  region  are  also 
used  for  diluting  and  removing  wastes  from  municipalities  and  industries. 
The  most  intensive  use  of  the  region's  water  resources  for  these  purposes 
is  along  the  shores  of  Lake  Winnebago  and  the  Lower  Fox  River.  As  a 
general  rule,  one  cubic  foot  per  second  (1  cfs)  of  river  water  will 
satisfy  a  waste  loading  of  26  lbs  BOD.  The  mean  flow  of  the  Lower  Fox 
River  is  4139  cfs.  Implying  a  capacity  to  satisfy  a  BOD  loading  of  about 
98,000  lbs.  Sometimes  the  BOD  loading  is  In  excess  of  this  amount. 
Moreover,  flows  considerably  less  than  4139  cfs  are  experienced  on  the 
Lower  Fox  River  at  times.  Accordingly,  serious  problems  of  waste  dis¬ 
posal  are  experienced.  Other  streams  In  the  region  are  also  used  for 
waste  dilution  and  disposal,  notably  the  Wolf  River.  Waste  loadings, 
however,  have  been  relatively  minor  in  comparison  with  those  in  Lake 
Winnebag'.  and  along  the  Lower  Fox  River. 

Development  and  Economy 

2.126 

Agriculture  -  In  the  period  1964-1969,  the  number  of  farms  and  total  farm 
acreage  in  the  region  decreased  slightly.  However,  the  average  acreage 
per  farm  increased.  This  trend  has  been  noted  on  a  national  level. 

Table  2.8  displays  selected  agriculture  statistics  for  the  8-county 
region.  With  the  exception  of  Waukesha  County,  the  vast  majority  of  the 
farm  based  revenues  were  generated  by  livestock,  poultry  and  allied 
products.  Within  this  general  category,  dairy  products  were  the  prime 
revenue  producers.  Of  the  cash  crops,  corn,  hay  and  oats  were  the  main 
sources  of  revenue. 

2.127 

Manufacturing  -  During  the  period  1967-1972,  the  number  of  manufacturing 
firms  in  the  region  decreased  slightly  as  did  the  level  of  sectoral 
employment.  However,  individually  several  counties  experienced  sizeable 
Increases  in  manufacturing  employment,  the  most  notable  being  the  8 
percent  increase  in  Brown  County.  At  the  same  time,  the  number  of 
workers  in  this  sector  decreased  by  about  9  percent  in  Winnebago  County. 
The  stability  of  manufacturing  employment  for  the  region  relative  to  the 
state  as  a  whole  is  evidenced  by  the  Increase  in  share  attributed  to  the 
region  over  the  period  of  measure.  This  Is  also  reflected  in  the  regions 
increasing  share  of  statewide  value  added  in  manufacturing.  In  absolute 
terms,  the  largest  contributor  to  this  category  was  Brown  County 
($383,600,000).  The  major  manufacturers  in  the  county  produce  paper 
products,  construction  machinery  and  cheese.  Fond  du  Lac  County  recorded 
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Table  2.8. 

Selected 

data,  agriculture. 

1964  and  1969 

County 

Number 

1964 

of  farms 
1969 

Revenue,  1969^ 

Livestock,  poultry 
as  percent 
total  revenue 

Brown 

2,172 

1,886 

$  30,400,000 

91.6 

Calumet 

1,493 

1,331 

22,900,000 

91.9 

Fond  du  Lac 

2,768 

2,429 

48,700,000 

86.1 

Green  Lake 

961 

877 

17,000,000 

86.4 

Outagamie 

2,494 

2,140 

34,800,000 

89.9 

Waupaca 

2,230 

1,974 

24,600,000 

90.2 

Waushara 

1,182 

983 

15,100,000 

56.8 

Winnebago 

1,597 

1,349 

20,700,000 

87.5 

Total 

14,892 

12,969 

$215,200,000 

Percent  of 
State 

12.5 

13.1 

13.1 

12.9 

^1972  prices. 

Source:  Census  of  Agriculture,  1969,  1964. 


the  largest  percentage  change  in  value  added  between  1967  and  1972  (38 
percent).  Major  products  manufactured  there  are  outboard  motors,  machine 
tools,  and  laundry  equipment.  Only  one  of  the  8  counties,  Waushara, 
experienced  a  decrease  in  value  added  (45  percent).  Selected  data  perti¬ 
nent  to  the  manufacturing  sector  are  shown  for  all  study  area  counties  in 
Table  2.9. 

2.128 

Retailing  -  The  retail  sector  includes  among  others  auto  dealers,  food, 
drugs,  department  and  furniture  stores.  During  the  period  of  record, 
1967-1972,  retail  sales  for  the  above  establishments  in  the  region  in¬ 
creased  17.5  percent  (constant  dollars).  This  compares  to  the  9.5  per¬ 
cent  increase  recorded  statewide.  As  a  result  the  regions  share  of 
retail  sales  as  a  percent  of  the  state  total  increased  from  13.4  percent 
in  1967  to  14.3  percent  in  1972,  a  change  of  6.7  percent.  Individually, 
the  counties  registering  the  largest  sales  gains  were  Brown  (25.3  per¬ 
cent)  and  Green  Lake  (23.6  percent),  the  smallest.  Fond  du  Lac  (8.8 
percent).  Of  the  eight,  only  Calumet  recorded  a  decline  (1.5  percent). 
Consistent  with  the  real  increase  in  sales,  the  number  of  people  employed 
in  this  sector  also  grew  during  the  period  1967-1972.  This,  along  with 
other  pertinent  data  is  shown  in  Table  2.10. 
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Table 

2.9. 

Selected 

Data,  Manufacturing, 

1967,  1972 

C^dunLy 

Number  firms 

Number  employed 

Value  added 

(000)  1/ 

196? 

1972 

1967 

1972 

1967 

1972 

Brdwii 

251 

251 

16.2 

17.5 

S  321,900 

$  383,600 

Calumet. 

61 

58 

4.3 

4.5 

66 , 200 

87,200 

Fond  du  Lac 

129 

129 

10.4 

10.8 

171,800 

237,100 

Green  Lake 

92 

43 

2.1 

2.0 

26,700 

29, 300 

Outagamie 

188 

175 

13.6 

14.2 

220,000 

281,400 

Waupaca 

101 

93 

3.5 

3.4 

38 , 600 

51,500 

Waushara 

15 

18 

.6 

.3 

6,600 

3,600 

Winnebago 

243 

2  39 

21.6 

19.7 

308.800 

355,300 

Total 

1,032 

1  ,006 

72.3 

72.4 

$1, 106s 000 

$1,429,000 

Percent  of 

13.1 

12.8 

14.1 

14.4 

14.5 

15.1 

State 


£/  1972  dollars. 

Source:  Census  of  Manufacturers ,  1967 ,  1972. 


Table  2.10.  Selected  Data,  Retailing,  1967  and  1972 


County 

Number 

firms 

Number  employed 

Sales  (000)® 

1967 

1972 

1967 

1972 

1967 

1972 

Brown 

1,383 

1,479 

8,511 

10,675 

$  301,700 

$  378,300 

Calumet 

297 

325 

895 

1,023 

39,200 

38,400 

Fond  du  Lac 

939 

931 

4,440 

5,264 

164,900 

179,500 

Green  Lake 

272 

257 

825 

1,165 

38,400 

47,500 

Outagamie 

1,100 

1,141 

6,447 

7,382 

225,000 

266,000 

Waupaca 

646 

607 

1,618 

1,919 

68,600 

76,300 

Waushara 

212 

227 

440 

476 

20,700 

24,800 

Winnebago 

1,14  3 

1  ,229 

6,754 

8.034 

223,700 

259,900 

Total 

5,992 

6,196 

29,930 

35,938 

$1,082,200 

$1,270,700 

Percent  of 

13.3 

13.4 

13.9 

14.2 

13.4 

14.3 

State 


^rJ72  dollars. 

Snurcn;  Corisus  of  Retailing  1967,  1972. 
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2.129 

Mining  -  Statewide  the  value  of  mineral  production,  in  real  terms,  has 
decreased  between  1967  and  1972.  This  trend  has  also  been  observed  fur 
the  eight  county  study  area.  In  the  latter,  the  decrease  in  real  value 
of  output  amounted  to  $1,840,000  or  19.6  percent.  In  dollar  terms,  the 
largest  producers  were  Fond  du  Lac  and  Winnebago  counties,  the  predomi¬ 
nant  minerals  extracted  were  stone,  sand  and  gravel.  Table  2.11  sum¬ 
marizes,  for  purposes  of  comparison,  data  for  1967  and  1972. 

Transportation 

2.130 

Highway  -  The  eight  county  study  area  is  characterized  by  a  well  de¬ 
veloped  highway  system,  which  permits  easy  access  to  all  points  in  the 
region.  The  major  facility,  U.  S.  Highway  41,  serves  the  larger  cities 
in  the  study  area  and  provides  an  essentially  unobstructed  route  from 
them  to  both  Chicago  and  Milwaukee. 

2.131 

Rai 1  roads  -  The  area  is  served  by  four  railroads:  Chicago  and  North¬ 
western,  Soo  Line,  Green  Bay  and  Western,  and  the  Milwaukee  Road.  The 
bulk  of  the  service  provided  by  these  railroads  is  freight  oriented. 


Tcble  2.11.  Selected  Data,  Mining,  1967  and  1972 


Value  of  Output  (000)'^ 

County  1967  1972  Minerals  produced^ 


Brown 

$1,568 

$  98 

Lime, 

stone , 

sand  4  gravel 

Calumet 

325 

W 

Stone , 

sand 

and 

gravel 

Fond  du  Lac 

2,138 

W 

Stone , 

sand 

and 

gravel 

Green  Lake 

724 

397 

Stone , 

sand 

and 

gravel 

Uutagamie 

7  70 

W 

Stone , 

sand 

and 

gravel 

W.uipaca 

464 

186 

Stone , 

sand 

and 

grave] 

Waushara 

131 

87'' 

Slone , 

sand 

and 

gravel 

Winnebago 

3,265 

2,242 

Stone , 

sand 

and 

gravel 

Total 

$9,386 

$7,546 

Percent  of  State 

9.2 

8.4 

Source:  Minerals 

Handbook  1967 

,  1972. 

^1972  dollars. 

^In  order  of  value. 
^1971  data. 
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2.132 

Ai_r  -  Tliree  commercial  airports  are  within  the  eight  county  study  area. 
These  are  located  at  Green  Bay,  Oshkosh  and  Appleton.  North  Central 
Airlines  maintains  regularly  scheduled  flights  to  Green  Bay  and  Oshkosh, 
Air  Wisconsin  to  Appleton. 

2.133 

Water  -  Water  transportation  is  possible  from  Green  Bay  to  Lake  Winnebago 
via  the  Lower  Fox  River  and  from  Lake  Winnebago  to  New  London  and  beyond 
via  the  Upper  Fox  River  and  Wolf  River.  From  Green  Bay  to  Lake  Winnebago, 
water  transportation  is  generally  limited  by  the  channel  depth  (six  feet 
below  standard  low  water  level  but  5.5  feet  in  the  locks),  the  small  lock 
sizes  (144  feet  long  by  35  feet  wide  usable  space),  and  the  large  number 
of  locks  (17).  The  latter  results  in  a  minimum  lockage  time  of  about 
4.25  liours  for  a  one-way  trip.*^  From  'le  Menasha  lock  to  the  mouth  of 
the  Wolf  River  in  Lake  Butte  des  Morts,  navigation  channels  are  also 
maintained  to  a  channel  deptli  of  6  feet  below  standard  low  water  level. 

Tlie  navigation  channel  in  the  Wolf  River  from  its  mouth  at  Big  Lake  Butte 
des  Morts  to  New  London,  a  distance  of  47  miles,  is  generally  maintained 
to  a  channel  depth  of  4  feet  below  standard  low  water. 

Recreation  Features 

2.134 

The  forms  of  recreation  that  fall  within  the  perview  of  this  report  are 
boating,  canoeing,  fishing,  hunting,  swimming,  camping,  picnicking, 
sightseeing,  nature  study,  and  several  winter  sports.  Accordingly,  the 
following  discussion  will  concentrate  on  the  above,  from  both  a  facility 
supply  and  usage  standpoint.  Since  boating  and  fishing  are  the  recrea¬ 
tional  activities  most  directly  affected  by  project  operation  and  mainte¬ 
nance,  these  activities  have  been  given  the  most  attention. 

2.135 

Boating  -  Recreational  boating  is  use  of  the  more  popular  form  of  outdoor 
recreation  in  the  8-county  area.  This  is  evidenced  by  the  dramatic  in¬ 
crease  in  boat  registrations  recorded  in  the  period  1970-1974  which  is 
shown  in  Table  2.12.  Comparison  of  this  table  with  Table  2.4,  which 
sliows  the  observed  and  estimated  population  for  the  region,  indicates 
that  boat  registrations  have  Increased  more  than  in  proportion  to  popu¬ 
lation  changes.  Whereas  in  1970  one  boat  was  registered  per  14.6  per¬ 
sons,  in  1974  one  boat  was  registered  for  each  12.2  persons.  In  both 
instances  the  density  of  boat  ownership  is  slightly  greater  than  that 
recorded  for  the  state  as  a  whole. 

2.136 

Boating,  Harbor  Facilities  -  Table  2.13  summarizes  the  harbor  facilities 
available  to  boaters  on  Lake  Winnebago,  the  Lower  Fox  River  and  the  Upper 
Fox  and  Wolf  Rivers.  This  data,  published  in  1968,  represents  the  last 
comprehensive  survey  of  facilities  in  the  region. However,  in  view  of 
the  marked  Increase  in  regional  boat  ownership,  it  is  reasonable  to 
believe  that  the  number  of  recreational  navigation  facilities  has  grown 
tlirough  time. 
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Table  2.12. 

Boat  Registration  by  County, 

1970  and 

1974^ 

County 

Registered  Boats 

Percent  Sailboat 

1970 

1974 

1970 

1974 

Brown 

6,127 

11 ,605 

2. 

.0 

2. 

.8 

Calumet 

1,506 

2,024 

1 , 

,3 

1. 

,8 

Fond  du  Lac 

4,403 

5,503 

2. 

.0 

2. 

,4 

Green  Lake 

2,269 

2,470 

1, 

.4 

2. 

.6 

Outagamie 

7,711 

9,983 

1. 

,4 

2. 

,  1 

Waupaca 

4,365 

5,074 

,  5 

.6 

Waushara 

1,298 

1,618 

1, 

,0 

1, 

,4 

Winnebago 

10,117 

12,244 

2, 

.  3 

2. 

.8 

Total 

40,396 

50,521 

Percent  of  State 

14.4 

14.5 

11, 

.9 

13. 

.7 

^All  figures  are 

Source:  State  of 

end  of  year 

Wisconsin , 

values. 

Department  of 

Natural 

Ifesources . 

Table 

2.13. 

Harbor  Facility 

Inventory,  1968 

Area 

Slips 

Moorings 

Dry  Sail 

Launch  Lanes^ 

Lower  Fox 

210 

50 

- 

3 

Lake  Winnebago 

613 

175 

178 

24 

Upper  Fox/Wolf 

410 

125 

175 

lA 

Total 

1,233 

350 

353 

41 

^Excludes  (1)  gravel  or  wood  launch  lanes,  (2)  privately  owned  launch 
lanes,  and  (3)  launch  lanes  associated  with  insufficient  parking. 


Hoating,  Seasonal  Usage  Pattern  -  A  study  complftod  in  1974,  Llin  I,akf 
Michigan  Regional  Boating  Study  (LMRBS),  by  tlie  Ciiicago  District  surveyed 
boat  use  patterns  for  launclied  and  permanently  bertlied  boats  J6  feet  or 
greater  in  botli  the  Lake  Winnebago  and  Lake  Micitigan  areas. 

2.138 

The  studv  found  that  wiiile  recreational  boat  launching  in  the  Lake  Winne- 
bagi'  area  typically  spans  an  8-month  season,  87  percent  of  the  activity 
occurs  in  the  months  of  May  (16  percent),  June  (25  percent),  July  (27 
percent),  and  August  (19  percent).  During  the  peak  boating  months  of 
July,  81  percent  of  the  activity  was  recorded  on  Saturday  (52  percent) 
and  Sunday  (29  percent).  Weekday  usage  ranged  from  1  percent  (Monday)  to 
7  perc  nt  (Friday).  Analysis  of  the  launch  frequency  by  hour  of  the  day 
for  July  indicates  that  60  percent  occur  between  the  hours  of  7  a.m.  and 
12  noon,  and  averages  between  5-6  hours  in  duration. 

2.  139 

The  LMRBS  found  that  the  seasonal  usage  for  permanently  based  boats 
varied  by  boat  size  and  type  of  storage.  Table  2.14  illustrates  this 
variation  hy  comparing  boats  kept  in  water,  berthed,  to  those  stored  on 
land,  dry.  When  compared  to  the  launched  boat  data,  it  indicates  a 
markedly  different  pattern  of  use.  Analysis  of  weekly  trip  frequency 
during  the  month  of  July  shows  the  majority  of  usage  occurring  on  week¬ 
ends.  However,  weekend  use  is  less  intensive  than  that  estimated  for 
launch  boats.  The  data  is  summarized  in  Table  2.15.  During  a  typical 
day  in  July  the  majority  of  the  departures  occur  between  the  hours  of 
9  a.m,  and  2  p.m.,  a  significant  departure  from  that  which  was  observed 
for  launched  boats.  Part  of  this  discrepancy  can  be  traced  to  the  nature 
of  use  of  launch  boats  versus  permanently  stored  boats.  The  former  are 
assumed  to  remain  in  the  general  vicinity  of  the  harbor  from  which  they 
were  launched.  As  stated  earlier,  a  launch  boat  outing  would  typically 
span  5-6  hours.  In  the  latter,  the  LMRBS  found  that  about  35  percent  of 
trips  taken  by  permanently  based  boats  involved  a  stop  at  a  harbor  other 
than  the  home  port  harbor.  Thus,  the  extended  nature  of  trips  in  this 
cateogry  would  be  refle( ted  in  later  arrival  and  departure  times.  Table 
2.16  summarizes  the  survey  results  pertaining  to  permanently  based  boat 
departure  times. 

2.140 

Peak  Day  Boating  Use  -  Lake  Winnebago;  Launched  Boats  -  The  IMRBS  con¬ 
cluded  that  the  typical  lauiich  land  located  on  Lake  Winnebago  accommo¬ 
dated  about  2,000  launches  during  1971.  If  the  launches  per  lane  were 
assumed  to  Increase  proportionally  to  the  growth  in  tlie  boat  fleet,  1974 
per  lane  launches  could  be  estimated  at  2,380.  B.ased  on  the  facility 
inventory  discussed  earlier,  a  total  of  57,120  boats  would  have  been 
launched  on  Lake  Winnebago  in  1974.  As  will  be  recalled,  about  27  per¬ 
cent  of  annual  launch  boat  activity  takes  place  during  the  month  of  July. 
Further,  52  percent  of  that  activity  occurs  on  Saturdays.  Employment  of 
tills  information  makes  it  possible  to  estimate  peak  day  launch  boat 
activity  on  Lake  Winnebago.  This  is  done  in  Table  2.17,  and  results  in 
estimated  peak  day  usage  of  2,005  boats. 
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Table  2.14.  Seasonal  Use  Pattern  (percent) 


Before  After 


Storage  Type 

May 

May 

June 

July 

Aug. 

Sept . 

Oct  . 

Oc t  obe  r 

Berth  16-25' 

4.1 

8.2 

17.2 

22.8 

23.9 

16.4 

6.5 

.9 

Berth  over  25' 

2.5 

8.2 

19.1 

22.4 

21  .1 

17.9 

7.6 

1  .2 

Dry  16-25' 

4.3 

8.3 

14.7 

21.8 

26.4 

16.0 

8.3 

.  3 

Dry  over  25' 

7.1 

10.6 

19.2 

20.5 

18.9 

14.6 

7.6 

1  .6 

Source :  I.Ml-iBS ,  1974  . 


Table 

2.15. 

Weekly  Use 

Pattern 

,  July 

(percent ) 

Storage  Type 

Mon. 

Tues . 

Wed. 

Thurs . 

Fri. 

Sat . 

Sun. 

Berth  16-25' 

11.3 

4.6 

3.  5 

2.0 

8.0 

31  .  7 

38.9 

Berth  over  25' 

5.9 

5.4 

7.1 

3.1 

10.5 

31  .7 

30.  1 

Dry  16-25' 

.6 

1  . 1 

7.3 

2.8 

3.4 

52.8 

32.0 

Dry  over  25' 

5.7 

3.0 

10.7 

4.5 

9.6 

35.5 

31.0 

Source:  LMRBS, 

1974. 

Table  2. 

16.  Departure  Times, 

Permanently  Based  ' 

Boa  t  s 

(percent ) 

(1) 

Berthed 

,  Moored, 

and  Dry  Stored 

16-25' 

Hour 

1 

2  3 

4  5 

6 

7 

8 

9 

10 

11 

12 

Total 

AM 

3.8 

0  .7 

0  . 1 

0 

1.1 

2.0 

7.0 

13.7 

12.5 

8.8 

54.7 

PM 

13.1 

10.9  .6 

10.4  4.1 

4.2 

2.4 

2.4 

.4 

.4 

0 

0 

45.3 

(2) 

Berthed 

,  Moored, 

and  Dry  Stored 

over  25' 

Hour 

1 

2  3 

4  5 

6 

7 

8 

9 

10 

11 

12 

Tota  1 

AM 

1.3 

0  0 

0  .2 

.8 

3.3 

4.0 

8.9 

10.  3 

15.3 

6.0 

50.  1 

PM 

9.1 

8.8  5. 

1  4.3  4.2 

5.9 

4.7 

3.5 

2.2 

1  .2 

.  5 

.  3 

49.9 

Source:  LMRBS ,  1974 
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Table  2.17.  Derivation  of  Peak  Day  Use,  l.ake  Winnebago 


1 . 

Boats  launched  aniui.il  ly 

57,120 

2  , 

July  activity  as  iiercent  of  total 

X  .  27 

1. 

l.aunches  during  July 

15,422 

4 , 

Activity  on  Saturday  as  percent  of  total 

X  .  52 

. 

Launches  on  Saturday 

8,020 

Adiustmenl  lor  given  Saturday 

X  .25 

7. 

Lstim.'ited  peak  dav  use 

2 , 00’5 

2.141 

I’ernument  1  y  Based  Boats  -  11  it  is  assumed  that  (I)  all  harbor  lari  lilies 
clesigiU'd  lor  the  use  ol  pe rni.inent  1  y  based  boats  are  used  to  eapaeity,  and 
(,)  the  .iggregato  1  ae  i  I  i  t  i  es  available  have  inere.ased  proport  ion, i  1  to 
o\’erall  eli.anges  in  ho.ii  registration,  tlien  about  1,150  berths  are  pres- 
tntly  available.  I'urther,  it  was  noted  earlier  that  about  22  jH'reent 
ol  total  use  with  reg.aril  to  permanently  based  boats  oeeurs  In  July,  and 
th.it  at  minimum  32  pert'ent  of  the  activity  originates  on  Saturdays.  Fiami 
this  information,  it  is  estimated  that  about  506  boats  use  Lake  Winnebago 
on  a  peak  d;iy.  The  derivation  is  shown  in  Table  2.18. 


I’eak  Hay  Boating  Usi'  -  Upper  I'ox  and  Wolf  Rivers  -  The  same  proeeduro  as 
that  dis.ussed  above  was  empliwcd  to  estimate  peak  day  use  on  the  Upper 
I'ox  and  Wolf  Rivers.  in  total,  1,541  boats  of  which  1,169  are  launch 
ho. Its  are  estimated  to  use  tliese  rivers  on  a  peak  day.  The  computations 
•  iri'  summ.irized  in  fables  2.19  and  2.20, 


2.14  3 

I’e.ik  D.iy  Boating  Usage  -  l.ower  l■^^)x  River  -  The  derivation  of  Lower  Fox 
River  pe.ik  d.iy  usage  was  uiiuertakcn  as  above  and  resulted  in  estimated 
Use  of  lOU  launched  boats  and  136  permanently  stored  boats.  Tlie  compu- 
t.itions  are  shown  in  Tables  2.21  .and  2.22. 

2.144 

In  summary  the  estimated  systemwide  peak  day  and  seasonal  usage  for  boats 
1  ()  feet  or  greater  in  length  is  shown  in  Table  2.23.  No  allowance  for 
boats  sm.iller  than  16  feet  has  been  made,  because  t)f  the  lack  of  reliable 
data  pertaining  to  their  usi’  patterns.  Further,  no  distribution  of  tluse 
bo. Its  by  functional  use  is  known. 

2.145 

A  spot  survey  of  boat  us.age  by  size  was  undertaken  one  Sunday  in  June 
1975  for  both  Lake  Winnebago  .and  the  Upper  Fox  and  Wolf  Rivers.  The 
Lower  Fox  River  was  not  surveyed.  While  no  degree  of  statistic.il  re¬ 
liability  can  be  attached  to  the  survey  results,  they  are  includiui  in 
tills  report  for  illustrative  purposes.  They  indlcati'  that  25  percent  of 
total  usage  on  Lake  Winnebago,  and  50  percent  of  total  usage  on  the  Upper 
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Table  2.18.  Derivation  of  Peak  Dav  I'se ,  lake  i  niiebago 


I.  boats  permam'tUlv  baseil  L ,  1 50 

J.  Number  ot  trips  l  aken  iniinally  1  boat  x  25 

1.  Total  trips  taken  annni!l\  28,750 

A.  .Inly  aetivilv  as  pereenl  of  total  x  .22 

5.  Trips  during  .Inly  6,325 

6.  Activity  on  Satnrdav  as  pi-rcent  of  tol.il  x  .  32 

7.  Trips  on  Satnrdav  2,024 

8.  Adjustment  for  givi'o  S  ilurdav  x  .  25 

9.  Kstimatod  peak  day  ust,'  506 


Table  2.19.  Derivation  t)f  Pe;ik  Day  Use  by  Launched  Boats, 


Upper  Fox  and  Wolf  Rivers 

1 . 

Boats  launched  annually 

33,320 

2  , 

July  activity  as  percent  of  total 

X  .27 

3. 

Launches  during  July 

8,996 

4. 

Activity  on  Saturday  ;is  percent  of  total 

X  .52 

5. 

Launches  on  Saturday 

4,678 

6. 

Adjustment  for  given  Saturday 

X  .25 

7. 

Estimated  peak  day  use 

1,169 

Table  2.20.  Derivation  of  Peak  Day  Use  by  Permanently  Based  Boats, 

Upper  Fox  and  Wolf  Rivers 


1 , 

Boats  permanently  based 

845 

2. 

Number  trips  taken  annually  per 

boat 

X  25 

3. 

Total  trips  taken  annually 

21,125 

4. 

July  activity  as  percent  of  total 

X  .22 

5. 

Trips  taken  during  July 

4,648 

6 . 

Activity  on  Saturday  as  percent 

of  total 

X  .  32 

7. 

Trips  on  Saturday 

1,487 

8. 

Adjustment  for  given  Saturday 

X  .25 

9. 

Estimated  peak  day  use 

372 

2-'j4 


Table  J.21.  DcrivaLiim  ol  I’eak  Day  Use  by  l.auiuhed  boats. 


Lower  Fox  River 

1 . 

lioats  launclu'd  annu.ally 

2,856 

) 

Julv  activitv  as  percent  of  total 

X  .27 

i. 

I.auiulies  during  July 

771 

■4  . 

Activitv  On  Saturday  as  percent. of  total 

X  .52 

')  . 

l.auncbes  on  Saturday 

400 

b. 

Adjustment  for  given  Saturday 

x  .25 

7. 

Estimated  peak  day  use 

100 

Table  2.22.  Derivation  of  Peak  Day  Use  by  Permanently  Based  Boats 

Lower  Fox  River 


1.  Boats  permanently  based  309 

2.  Number  trips  taken  annually  per  boa.t  x  25 

3.  Total  trips  taken  annually  7,735 

4.  July  activity  as  percent  of  total  x  . 22 

5.  Trips  taken  during  July  ■  1,702 

6.  Activity  on  Saturday  as  percent  of  total  x  . 32 

7.  Trips  on  Saturday  545 

8.  Adjustment  for  given  Saturday  x  . 25 

9.  Estimated  peak  day  use  136 


Table  2.23.  Summary  of  Estimated  System  Use  1974^ 


Area 

Peak  day 

Seasonal 

Lake  Winnebago 

2,511 

85,870 

Upper  Fox  and  Wolf  Rivers 

1,541 

54,445 

Lower  Fox  River 

236 

10,591 

Total 

4,288 

150,906 

^ Boats  16  feet  or  greater. 
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Fox  and  Wolf  Rivers  can  be  associated  with  and  expected  from  boats  less 
than  16  feet  in  length.  If  these  relationships  were  borne  out  in  subse¬ 
quent  studies,  this  would  suggest  that  only  63  percent  of  total  usaj;e  in 
the  above  areas  was  accounted  for  in  the  analysis  of  boats  16  feit  or 
greater. 

2.146 

After  an  analysis  of  pertinent  data,  i  was  concluded  that  aggregate- 
seasonal  usage  by  recreational  craft  in  the  bower  Fox  River  would  ap¬ 
proximate  the  10,591  occasions  estimated  earlier.  Put  alternatively,  it 
is  thought  that  only  an  Insignificant  number  of  boats  smaller  than  16 
feet  in  length  utilize  the  bulk  of  facilities  on  the  Lower  Fox  River. 

2. 147 

Table  2.24  summarizes  lockage  statistics  for  recreational  and  commercial 
craft  for  the  period  1972-1975.  As  can  be  seen,  the  greatest  frequency 
of  lockages  occurs  at  the  locks  closest  to  Lake  Winnebago  and  Creen  Bay. 
This  indicates  that  a  number  of  boaters  utilize  the  launching  or  storage 
facilities  on  the  Lower  Fox,  but  actually  boat  elsewhere. 

2. 148 

The  data  also  show  that  the  maximum  number  of  boats  that  transited  the 
whole  Lower  Fox  system  on  an  annual  basis  is  quite  low,  ranging  from  288 
in  1973  to  388  in  1974.  This  can  be  directly  attributed  to  the  number  of 
locks  involved  in  complete  transit  (17)  -  the  majority  of  which  are  in 
close  proximity  to  each  other,  and  the  time  consuming  nature  of  the  pro¬ 
cess  (in  excess  of  4  hours). 

2.149 

For  1974,  the  last  year  in  which  complete  pertinent  recreational  boating 
data  was  available,  19,570  craft  were  Involved  in  lockages.  After  ad¬ 
justment  for  round  trips  and  non-recreatlonal  traffic.  Lower  Fox  River 
work  related  usage  was  found  to  be  9,284  boats.  If  a  reasonable  level  of 
intra-pool  use  (use  not  reflected  in  lockage  statistics)  is  considered 
(several  pools  are  sufficient  to  support  this),  tliis  result  is  consistent 
with  the  usage  estimated  for  boats  in  excess  of  16  feet  in  length  and 
aggregating  to  10,591  boats  annually. 

2.150 

Canoeing  -  Some  200  miles  of  the' project  region  streams  are  officially 
designated  canoe  streams,  and  other  canoeing  opportunities  exist.  Many 
of  the  lakes  and  tributaries  to  the  major  river  can  be  canoed,  at  least 
on  an  intermittent  basis.  The  use  of  highly  powered  pleasure  craft  on 
tlie  Wolf  and  Fox  Rivers  is  having  a  negative  effect  on  both  canoeing  and 
shoreline  stability.  As  a  result  tlie  majority  of  resident  canoeing  par¬ 
ticipation  occurs  In  the  northern  areas  of  tlie  state  which  have  better 
water  quality  and  forested  environments.  Improvements  in  water  quality 
ill  the  region's  rivers  and  protecting  their  shorelines  could  improve 
canoeing  opportunities,  especially  on  the  Fox  and  Wolf  systems. 
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2.151 

I'ishlng  -  As  with  boating,  Vishing  lias  aihiovL.l  s.reater  popularitv  as  a 
form  of  recreation.  The  number  of  licensed  fi.sl  ermeii  in  Wisconsin  grew 
more  than  20  percent  between  19h8-1974.  Table  2.25  sliows  1974  fishing 
license  data  for  the  8-count v  area,  with  a  subslantial  number  being  non¬ 
resident  licenses. 

2.152 

Water  quality  problems  are  a  serious  deterrent  to  fishing  in  a  large  por¬ 
tion  of  the  project  area.  The  rivers  and  the  lakes  suffer  from  various 
types  and  degrees  of  pollution,  and  the  effects  of  the  contaminants  are 
almost  always  detrimental  to  sport  fish  populations.  Some  recovery  of 
the  usefulness  of  these  waters  as  a  recreation  resource  is  being  made  be¬ 
cause  of  new  sewage  and  industrial  treatment  facilities,  and  even  greater 
potential  exists  for  Increasing  fishing  opportunities  if  water  quality 
and  utilization  of  the  bodies  of  water,  which  presently  exist  in  the 
region  but  are  lacking  one  or  more  components  necessary  to  satisfy  fish¬ 
ing  demands,  are  improved. 

2.153 

The  problem  of  poor  water  quality  is  especially  apparent  in  the  bower  Fox 
River.  At  present,  the  water  quality  of  the  Fox  River  (especially  dis¬ 
solved  oxygen)  is  so  poor  that  a  sport  fishery  of  any  importance  cannot 
be  established.  The  Lower  Fox  River,  the  largest  stream  in  the  Fox 
valley  corridor,  contains  a  very  marginal  fishery  consisting  primarily  of 
rough  fish,  walleyes,  bass,  northern  pike,  and  panfish.  In  many  stream 
reaches  the  pollution  load  of  the  Fox  is  so  great  that  there  is  not 
sufficient  dissolved  oxygen  to  support  a  fishery  much  of  the  year.“^ 


Table  2.25.  Fishing  License  Data,  1974 


County 

Resident 

licenses 

Non-resident 

licenses 

Brown 

27,312 

679 

Calumet 

5,987 

204 

Fond  du  Lac 

19,619 

2,920 

Green  Lake 

7,585 

632 

Outagamie 

23,759 

569 

Waupaca 

15,860 

18,200 

Waushara 

7,535 

2,394 

Winnebago 

30,035 

8,990 

Total 

137,692 

34 , 588 

Percent  of  State 

14.5 

9.8 

^Effective  number  of  fishing  lioenses. 


Source;  Wisconsin  Department  of  Natural  Resources,  1974. 
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Suiiii.  II  i  i  of  fish  aro  i  m  ,  ion.  Those  kills  can  f.  .  in  ii  ml  l  o  oxyj-o  n 

h  pli  inn  due  to  algae  die-offs  and  to  industrial  |)n;|.ii  imi.  Iiuring  llie 
sprii!  in  several  recent  years,  local  lesidents  were  .  in  iiuraged  to  see 
will'll  liass  and  peri'h  in  the  Fox  River  ;i  .  far  upstrt.ini  an  the  R/ipide 
Croclie  dam.  These  fisli  could  survive  a;  long  as  surlace  runoff  was 
providing  a  large  volume  of  water  and  ttie  dam  was  aerating  the  water 
s|.i  1  1  ill)',  over  it,  and  good  fishing  was  supplied  to  area  youngsters. 

However,  a,*^  surface  waters  reached  normal  levels,  t  lie  dissolved  oxygen 
level  downstream  reached  zero.  The  result  was  a  summerkill  among  the 
fish  trying  to  return  to  Green  Bay;  only  those  fish  remaining  near  tlie 
dam  survived.  Erosion  of  clayey  upland  soils  has  also  created  very 
turbid  conditions  in  the  river.  Factors  such  as  erosion  of  shorelands, 
siltalion  of  pools,  excess  rates  of  eutrophication,  .ind  destruction  of 
wetlands  have  contributed  to  habitat  decline. 

2.154 

Without  question,  hake  Winnebago  is  the  most  popular  and  heavily  fished 
area  in  the  central  project  region.  The  water  in  h.ikc  Winnebago  is 
fertile  and  very  productive  and  as  such  the  lake  supports  a  very  diverse 
fishery.  Walleye,  sauger,  perch,  white  bass,  and  northern  jiike  providi 
e.xcellent  lislilng  opportunities.  Ice  iishing  for  walleye  anil  sauger  is 
very  popular  during  the  winter  months,  as  is  the  spearing  of  the  large 
lake  .sturgeon  during  the  oiien  season. 

2.155 

The  Wolf  River  supports  the  region's  most  important  fishery  and  supports 
tiie  most  fishing  activity  of  any  water  in  the  region.  The  Wo) I  and  adja¬ 
cent  wetlands  provide  excellent  spawning  habitat  and  feeding  ..reas  for 
many  species  of  witiii  water  game  fish.  The  spring  spawning  migrations  of 
walleye  and  white  bass  annually  attract  thousands  of  anglers.  fhe  walleye 
run  occurs  short l\  after  the  ice  leaves  and  therefore  the  walleye  run 
offers  fishermen  the  first  major  open  water  fishing  in  Wisconsin. 

2.156 

Many  other  lakes  and  streams  of  the  project  area  provide  a  variety  of  fish 
.ind  fishing.  The  Itirger  lakes  contain  the  best  fisheries  and  the  best 
ptiblic  access  faiilities  support  the  heaviest  lake  oriented  fishing  pres¬ 
sure.  Many  smaller  lakes  in  the  project  region  have  frequent  or  annual 
winterkills  of  fish  due  to  their  shallow,  fertile  nature.  The  other 
lakes  are  classified  primarily  as  "bass-panfish"  lakes,  and  due  to  this 
same  iertility  produce  large  poundages  of  fish.  Unfortunately,  the 
poundage  in  some  is  madi'  up  of  many  small,  slow-growing  panfish,  rather 
than  desir.ihie  sized  li.sh.  Smaller  streams  are  generally  lightly  fished, 
and  offer  only  minimal  fisheries.  Lack  of  sufficient  base  flow  in  streams, 
. I  Long  with  erosion,  siltalion,  excess  fertility,  and  high  turbidity  have 
(ombined  to  make  m.inv  waters  uninhabitable  for  most  game  fish.  Stream 
erosion  has  destroyed  some  spawning  habitat  for  game  fish.  ('.over,  other 
than  aquatic  vegetation.  Is  scarce  on  most  streams.  Wetland  drainage  is 
another  probJi'm  which  has  destroyed  fish  spawning  areas  and  wildlife 
areas  in  the  project  region.  This  problem  affects  many  lakes  and  streams 
including  Lake  Winnebago  and  other  lakes  along  the  Wolf  River  system  in 
Winnebago  and  Waupai  .i  (,'oiint  i  es.  Walleyes  from  Lake  Winnebago  spawn  in 
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the  marshes  adjacent  to  the  Wolf  and  its  major  tributaries.  The  more 
these  marshes  are  drained  or  otherwise  altered  the  fewer  opportunities 
walleyes  will  have  to  spawn;  this  could  eventually  result  in  reduction  of 
the  walleye  population  in  the  entire  Winnebago-Wolf  system. 

2.157 

Swimming  -  In  terms  of  recreation  occasions,  swimming  is  the  most  popular 
recreational  activity  in  the  area.  However,  swimming  opportunity  defi¬ 
ciencies  have  occurred  due  to  the  medium  to  poor  quality  of  the  natiral 
beaches  and  their  adjacent  waters.  The  major  problem  is  tlie  aesthetic 
degradation  of  the  water  primarily  by  dense  algal  growths,  odors  from 
anaerobic  situations  and  general  debris.  Pollution  by  toxic  materials 
has  also  contributed.  Swimming  pool  construction  has  circumvented  the 
dependency  on  the  natural  resource  base  to  a  certain  extent,  and  swimming 
is  largely  confined  to  pools  in  the  urban  area.  A  substantial  percent  ol 
swimming  participation  occurs  outside  the  region. 

2.158 

Hunting  -  Hunting  is  a  popular  project  area  recreational  activity.  From 
1968  to  197A,  the  number  of  hunting  licenses  Issued  statewide  grew  from 
767,198  to  1,405,254,  or  83  percent.  Only  1974  data  is  available  for  tlie 
8-county  study  area.  However,  because  of  the  attractiveness  of  the  Lake 
Winnebago  and  Waupaca  areas,  among  others  for  duck  and  deer  hunting, 
respectively,  it  is  felt  that  the  region's  growth  in  licensing  reflects 
that  of  the  state.  Selected  data  are  presented  in  Table  2.26. 


Table  2.26.  Hunting  License  Data,  1974 


County 

Resident 

small 

game 

Res  idem 
deer 

Resident 

archers 

Resident 
j  unior 
archers 

Voluntary 

sportsmen 

Brown 

8,546 

10,717 

2,925 

968 

7,322 

Calumet 

972 

1  ,459 

369 

196 

1,380 

Fond  du  Lac 

5,225 

5,500 

2,161 

739 

5,466 

Green  Lake 

1,370 

1,941 

839 

370 

2,211 

Outagamie 

6,289 

8,278 

2,518 

1,166 

6,512 

Waupaca 

2,437 

5,740 

2,430 

1,212 

4,203 

Waushara 

1,146 

2 , 369 

877 

354 

1,855 

Winnebago 

6,600 

8,475 

3,514 

1,182 

7,461 

Total 

32,585 

44,479 

15,633 

6,187 

36,410 

Percent  of 

6.  7 

8.1 

18.6 

21.2 

14.0 

state 

Source:  Wisconsin  Department  of  Natural  Rosourcos ,  1974. 
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lhi.‘  W  i  sinus  i  11  Di'p.irlnunl  ol  N.iLiir.il  Resources  adm  i  n  i  s  Lers  the  hulk  ol  ihe 
land  listed  as  epen  lor  liuntint;.  As  In  most  rej;ions  of  the  slati',  liow- 
over,  private  picperiv  owiu'is  accommodate  a  major  portion  of  luiutiiig 
di'mand.  I’cvstinp,  ot  private  land  against  trespass  limits  hunting  opimr- 
tiinities  in  somi  parts  ol  the  project  area.  Additional  hunting,  o|)por- 
t  uni  ties  1)11  a  pav-as- vou-go  liasis  are  provided  hy  iirivate  shooting 
piresirves .  tlame  specii's  <  oiiimon  ti)  the  project  area  include  muskrats, 
mink,  and  deer.  IV  aver  and  utter  are  present  but  much  less  I'omnnm. 

Ipland  species  include  deer,  grouse,  Hungarian  partridge,  squirrels, 
rabbits,  pheasants,  I  ox,  and  racoon.  Waterfowl  are  among  tlie  most  im¬ 
portant  common  <uid  important  of  wildlife  users  ot  the  project's  water 
surf  ace . 

1.160 

Several  large  marshes  and  the  project  region's  sliaiJow  lakes  are  major 
sources  of  water  low!  habitat.  Concentrations  of  50,000-100,000  water- 
towl,  mainlv  diving  duck  species  including  scaup  and  canvasback,  gather 
on  Lake  Winneliago  each  autumn.  Lesser  numbers  of  puddle  ducks  may  also 
be  found  here  but  are  more  i-ommon  on  tlie  southern  end  in  the  Supple  Marsh 
area  and  along  the  Wolf  and  limbarrass  Rivers.  Tlie  west  shore  of  hake 
Winnebtigi'  and  its  tissociiiLed  islands  in  Fond  du  Lac.  County  offer  some  of 
the  finest  duck  hunting  opportunities  in  the  entire  state,  and  many  birds 
are  harvested  annually.  I’oygan  Marsh  provides  public  hunting  grounds  for 
waterfowl  and  small  game  and  the  wetlands  along  the  Wolf  often  provide 
excellent  duck  hunting. 

1.161 

Hunting  opportunity  (in  both  quantity  and  quality)  have  decreased  during 
the  past  decade  in  the  project  region.  Waterfowl  are  not  nearly  as  abun¬ 
dant  as  tliey  were  a  few  years  ago.  This  can  be  ex|)lained  in  part  by  the 
general  det:rease  in  waterfowl  populations  in  North  America.  Otlur  fac¬ 
tors  such  as  destruction  of  marshes,  destruction  of  aquatic  vegetation 
such  as  wild  rice,  and  declines  in  water  quality  further  limit  waterfowl 
and  other  wilflife  populations.  Agricultural  practices  such  as  intensive 
cultivation,  stream  hank  pasturing,  and  roadside  brush  cutting  are  direct¬ 
ly  responsible  for  much  habitat  destruction  and  subsequent  wildlife 
declines.  More  subtJe  factors  such  as  the  spread  of  carp,  and  the  in¬ 
crease  In  boat  traffic  may  also  have  an  effect.  Quality  of  tlie  hunting 
experience  has  also  declined  as  rapidly  as  the  quality  of  available 
resources.  An  increasing  population.  Intensification  of  land  use,  and 
loss  of  wildlife  liabltat  suggest  a  decline  of  hunting  as  a  major  recrea¬ 
tion  activity.  However,  recent  attempts  at  habitat  improvement,  hotter 
water  quality,  and  reducing,  cultivation  of  marginal  crop  lands  lould  spur 
an  Increase  in  game  animal  populations. 

2.162 

Lamping  and  Picnicking  -  I’rivate  enterprise  provides  the  bulk  of  the 
campground  capacity  in  the  region.  Facility  quality  is  variable  hut 
longcstion  is  not  common.  Crowding  does  occur  in  popular  areas.  l)uL-of- 
state  use  greatly  exceeds  local  participation.  Kstahllshing  primitive 
canoe  campsites  along  the  Fox  and  Wolf  Rivers  would  contribute  to  the 
elimination  of  primitive  lampslte  deficiencies. 


! 


2-61 


2. 163 

Local  units  of  government  are  followed  by  private  enterprise  as  the  major 
providers  of  picnicking  facilities  In  the  project  region.  Parks  offering 
picnic  facilities  generally  maintain  good  levels  of  site  quality. 

2.164 

Table  2.27  presents  the  kinds  and  numbers  of  recreation  facilities  recog¬ 
nized  by  the  Department  of  Transportation  for  seven  counties  (excluding 
Green  Lake)  in  the  project  area.  Camping  and  picnicking  are  considered 
together  since  both  usually  require  public  recreational  facilities. 

A  total  of  110  separate  recreational  facilities  are  recorded  with  about 
one-half  of  these  sites  having  established  picnicking  and  camping  areas. 
Additional  sites  without  facilities  are  maintained  as  public  hunting  and 
fistiing  grounds.  The  counties  of  Brown,  Fond  du  Lac,  and  Waupaca  have 
tile  most  recreational  facilities  in  the  eight  county  area.  A  census  of 
people  using  these  facilities  Is  available  only  for  the  State  parks  and 
forests.  A  total  of  1,322,259  visitors  and  189,767  campers  were  recorded 
at  High  Cliff,  Hartman  Creek,  and  Kettle  Moraine-Northern  Unit  (NU)  State 
Parks  in  1974  (Table  2.28).  From  1973  to  1974  the  number  of  visitors 
decreased  by  1.8  percent,  whereas  the  number  of  campers  increased  by  12.2 
percent . 

2.165 

Sigtitseelng  -  Some  of  the  more  scenic  recreation  resources  in  the  project 
area  and  vicinity  Include  the  Kettle  Moraine  and  Lake  Winnebago  areas, 
the  Fox  and  Wolf  Rivers  and  their  tributaries  and  Impoundments,  and 
scattered  small  undeveloped  lakes.  Continued  land  use  changes  in  the 
region  may  reduce  Its  desirability  for  sightseeing  purposes  and  result  in 
reduced  participation  or  a  shift  of  demand  to  other  regions.  More  spe¬ 
cifically,  Intensive  agricultural  practices,  shoreline  development  and 
wetland  drainage  and  filling  is  reducing  opportunities  for  enjoyable 
sightseeing.  Continuation  of  this  type  of  development  will  result  in 
reduced  sightseeing  participation  in  the  region. 

2.166 

Winter  Sports  -  Snowmobiling  and  ice  fishing  are  popular  winter  sports  in 
the  study  area.  Snowmobile  records  are  available  for  Wisconsin  counties 
for  15  March  1975,  from  the  Wisconsin  Department  of  Natural  Resources. 

The  eight  counties  in  the  project  area  and  their  numbers  of  snowmobiles 
are  listed  below.  When  compared  with  otlier  counties  in  the  State,  some 
of  the  project  study  areas  are  among  the  highest  in  registered  snowmo¬ 
biles.  The  list  summarizes  study  area  snowmobile  registration.  Ice 
fishing  on  Lake  Winnebago,  especially  sturgeon  spearing,  is  also  a  major 
form  of  winter  recreation  in  the  project  area. 


County 

Snowmobiles 

County 

Snowmobiles 

Brown 

10,541 

Outagamie 

8,042 

Calumet 

2,869 

Waupaca 

4,509 

Fond  du  Lac 

6.992 

Waushara 

2,154 

Green  Lake 

2,170 

Winnebago 

7,798 

Total 

45,075 

Source:  Wisconsin  Dept,  of  Natural  Resources ,  1975. 


Table  2.27.  1975  Recreational  Facilities  Inventory 
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Table  2.28.  State  Park  and  Forest  Visitation  1973-1974 


1972 

1974 

Name 

Visitors 

Campers 

Visi tors 

Campers 

High  Cliff 

526,108 

22,772 

434,650 

23,248 

Hartman  Creek 

140,196 

26,229 

99,265 

37,162 

Kettle  Moraine  1/ 

679,546 

120,108 

788,344 

129,357 

Total 

1,345,850 

169,109 

1,322,259 

189,767 

]_/  Northern  limit. 

Source:  Wisconsin  Department  of  Natural  Resources ,  1974. 


2.167 

Growing  Demand  for  Water-Based  Recreation  -  The  region's  water  resources 
provide  the  basis  for  a  wide  variety  of  recreational  activities,  par¬ 
ticularly  fishing,  hunting,  boating  and  swimming.  These  activities  are 
making  Increasing  claims  to  the  use  of  the  region's  lakes,  streams  and 
wetlands.  Not  only  have  there  been  numerous  conflicts  between  recreation 
and  other  potential  water  uses,  but  there  have  also  been  conflicts  be¬ 
tween  various  types  of  recreational  activities,  such  as  fisliing  and  power 
boating.  The  need  for  a  rational  basis  for  allocating  water  resources 
among  competing  users  has  become  Increasingly  urgent. 

2.168 

The  number  of  sport  fishermen  has  grown  steadily  over  the  past  few 
decades.  Fishermen  and  hunters,  attracted  by  tlie  region's  trout,  bass, 
and  .pike,  and  various  wildlife  species,  come  from  far  and  wide  to  fish  in 
the  region.  Fear  that  increasing  industrialization  and  agricultural 
development  will  harm  fish  and  wildlife  habitat  has  encouraged  fisliermen, 
liunters,  and  conservationists  to  petition  for  preservation  of  various 
parts  of  the  region  for  recreational  purposes.  Programs  of  purchasing 
wetland  area  are  one  result.  Regulations  on  water  use  are  another. 

2.169 

Boating,  and  particularly  power  boating,  has  Increased  rapidly  in  the 
region  in  recent  years.  Not  only  do  local  residents  own  a  large  number 
of  boats,  but  the  region  has  become  an  increasing  attraction  for  boatsmen 
from  the  surrounding  area.  Demand  for  pleasure  boating  will  continue  to 
increase  at  a  rapid  rate  in  the  region,  bringing  increased  demands  for 
mooring  facilities  and  associated  services.  It  will  also  give  rise  to 
certain  conflicts  in  water  use,  both  between  different  types  of  recrea¬ 
tional  activities  and  between  recreation  and  other  water  uses. 

2.170 

Protection  of  Project  Water  Recreational  Resource  -  Althougli  the  project 
region  possesses  many  valuable  recreation  resources,  it  has  several 
serious  problems  related  to  the  quality  of  its  surface  water'  and  tlie 
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current  patterns  of  land  use  and  development.  Silt,  agricultural  chemi¬ 
cals,  dc'mestic  sanitary  wastes,  and  industrial  byproducts  are  the  major 
deletirious  substances  t ontaminating  the  region's  surface  waters. 

2.171 

Control  of  municipal  and  industrial  effluents  is  being  effected,  but 
siltation,  agricultural  chemicals  and  fertilizers,  and  individual  sani¬ 
tary  systems  located  on  lake  and  river  shorelines  are  not  as  readily 
dealt  with.  If  good  water  quality  is  to  be  maintained  and  poor  water 
quality  improved,  attention  must  be  focused  on  these  more  dispersed 
sources  of  pollution. 

2.172 

The  primary  water  recreational  resources  include  the  Fox  and  Wolf  Rivers 
and  Lake  Winnebago.  The  quality  of  these  resources  varies  but  in  gen¬ 
eral,  if  their  potentials  are  to  be  realized  Improvements  will  be  needed. 

HISTORICAL  AND  ARCHEOLOGICAL  FEATURES 

Historical  Development  of  the  Region 

2.173 

The  Fox  and  Wolf  Rivers  have  had  many  historic  associations  during  the 
last  three  centuries,  some  of  these  having  a  rather  close  connection  to 
the  early  settlement  and  economic  development  of  the  State  of  Wisconsin. 

2.174 

Indian  Tribes  and  Colonial  Trade  -  The  Winnebago  and  Menominee  tribes 
were  apparently  the  major  Indian  nations  inhabiting  the  region  prior 
to  tlie  settlement  of  the  wtiite  man.  The  Winnebagos  met  the  French  ex¬ 
plorer  Jean  Nicolet  when  lie  landed  near  Green  Bay  in  1634.  Nicolet  was 
the  first  white  man  to  view  the  Lower  Fox  Valley  and  the  "Lion  of  the 
Fox",  the  Indian  name  for  the  roaring  rapids  of  the  river.  Subsequently, 
explorers,  traders,  and  missionaries  found  the  river  to  be  a  natural 
trade  route  between  the  Great  Lakes  and  the  Mississippi  River.  Fur  was 
the  main  attraction  to  the  French  traders. 

2.175 

Domination  in  this  part  of  the  state  was  assumed  by  the  British  after  the 
French  and  Indian  War  in  1763.  Fur  trade  continued  to  be  the  prime 
attraction.  In  1815,  the  English  relinquished  control  in  the  area.  In 
1854,  after  a  series  of  concessions  to  the  white  settlers,  and  during 
which  time  their  tribal  holdings  were  greatly  diminished,  the  United 
States  government  ceded  to  the  Menominee  tribe,  in  trust,  a  reservation 
in  parts  of  Shawano  and  Oconto  counties  (now  Menominee  County). 

2.176 

Settlement  -  The  first  permanent  settler  was  Augustin  de  Langlade,  who 
with  his  family  of  eight,  moved  to  the  area  between  1744  and  1746.  Forty 
years  later  the  Bay  colony  settled  by  Langlade  had  a  total  population  of 
56.  This  grew  to  252  by  1812  and  to  500  by  1824  (not  including  the  600 
troops  stationed  at  Fort  Howard). 


2.177 

In  1816,  the  first  water  powered  grist  mill  in  Wisconsin  was  built  by 
Augustin  Grignon  in  the  area  now  called  Kaukauna.  Kimberly,  first  called 
Smithfleld,  was  settled  in  1822  by  Christian  Indians  from  New  York.  The 
Little  Chute  area  was  settled  by  tlie  Rev.  T.  J.  Vanden  Brock  in  1835. 

Amos  Lawrence  established  an  institute  of  higher  learning  at  Appleton  in 
1847;  the  community  was  named  after  Lawrence's  father-in-law  Samuel 
Appleton.  Early  development  of  the  Neenah-Menasha  area  came  in  the  late 
1840's.  In  1873  the  first  paper  mill  in  the  area  was  established  at 
Kaukauna. 

2.178 

Surface  water  resources  have  always  played  an  Important  role  in  the 
history  and  development  of  tiie  region.  The  first  explorers  and  settlers 
were  brought  to  the  valley  over  waterways.  Tnese  same  watercourses 
served  as  highways  over  whlcli  first  furs,  then  agricultural  products  and 
later  Industrial  products  moved  to  markets  in  tlie  east.  Appleton,  Kim¬ 
berly,  Little  Chute,  Combined  Locks,  and  Kaukauna  developed  and  grew 
around  sites  suitable  for  waterpower  development.  Waterpower  and  easy 
access  to  markets  and  raw  materials  attracted  the  paper  industry. 

2.179 

Fond  du  Lac,  meaning  Bottom  of  I.ake,  derived  its  name  from  a  Menomonie 
Indian  Village  named  Wanikamiu.  Although  explorers  came  to  the  area 
earlier,  records  indicate  that  the  first  home  was  built  in  1836.  In 
1847,  the  area  which  is  now  known  as  Fond  du  Lac  became  incorporated  as  a 
village.  The  following  years  brought  the  railroads  which  with  the  lumber 
industry  was  responsible  for  the  rapid  growth  of  the  area. 

2.180 

The  City  of  Oshkosh,  Wisconsin,  was  settled  in  about  1827  as  a  trading 
post  along  the  route  between  the  Great  Lakes  and  the  Mississippi  River. 

In  1840,  the  city  received  its  name  and  in  1853,  became  incorporated  as  a 
city.  Because  of  its  ideal  location,  it  continued  to  grow,  with  the  Fox 
River  continuing  to  serve  as  a  principal  source  of  transportation  for  the 
subsequent  logging  era  and  agricultural  developments. 

2.181 

Transportation  -  The  unique  river  system  formed  by  the  Fox  and  Wisconsin 
rivers  made  it  possible  to  travel  across  the  state  by  water  from  the 
(Jreen  Bay  to  the  Mississippi  River  with  only  a  minor  interruption  at 
Portage.  This  was  a  favorite  route  of  early  explorers  and  pioneers.  In 
1855,  a  series  of  locks  was  installed  on  tlie  Fox  River  between  Appleton 
and  Green  Bay  which  made  the  river  system  navigable  for  commerce.  The 
two  rivers  provided  a  major  transportation  route  during  tlie  middle  of  the 
nineteenth  century,  and  before  the  prominence  of  railroads.  The  river 
route  contributed  significantly  to  the  early  development  of  southern 
counties  of  the  region — mainly  Winnebago  and  Outagamie  counties. 

2.182 

Wisconsin  first  received  rail  service  in  1851  (to  the  Mllwaukee-Waukesha 
area).  By  1860,  service  had  been  extended  as  far  north  as  Oshkosh.  In 
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IH61,  it  w;i,s  oxtuniiod  Id  Appleton.  During  the  next  two  doi  odis  rail 
servii'i'  ri^Mc'lied  most  of  the  northern  and  western  .si'oLors  ol  the  region. 
1'Ik'  Cliieago  and  Northwe.stern  Railway  Company  readied  New  London  in  187f). 
It  Llien  extended  service  northwest  to  Kland  and  tlien  north  by  way  of 
AiUigo,  Monico,  and  Kagle  River,  reaching  the  nortliern  Mldiigan  state 
line  in  1883.  Tlie  Wi.sconsln  Central  and  Soo  Line  Railroad  extended 
service  from  Menaslia  to  Stevens  Point  and  on  to  Ashland  between  1871-77. 
In  1918,  the  company  completed  a  line  from  Argonne  in  I'orest  County  to 
Appleton  by  way  of  Shawano  for  the  purpose  of  bringing  wood  to  the  pulp 
and  paper  mills  of  the  southern  cities.  The  Creen  Bay  and  Western, 
another  major  firm  operating  in  the  region,  extended  service  from  Green 
Hay  to  the  Mississippi  River  between  1866-1873. 

3  .  183 

Agricultural  Development  -  Between  the  period  1833-1850,  most  of  the  land 
in  southern  Wisconsin  was  made  into  farms;  although  it  generally  took 
several  years  before  all  the  land  of  a  farm  was  improved.  In  1850,  the 
northern  boundary  of  this  farm  belt  was  fixed  quite  firmly  along  the  Fox- 
Wi.sconsin  water  route.  The  raising  of  wheat  was  the  basis  of  the  agri¬ 
cultural  economy.  By  I860,  the  farm  line  extended  north  and  west  to 
include  most  of  Outagamie,  Waupaca,  an<l  Waushara  counties.  As  rail 
service  was  extended  to  the  northern  counties  in  the  1870's,  agriculture 
was  brought  into  these  areas.  Agricultural  development  was  stimulated  by 
existing  lumber  and  sawmill  towns.  Towns  and  lumber  camps  provided  a 
ready  market  for  farm  crops  and  during  the  winter  months  the  lumber  camps 
served  as  a  source  of  employment  for  the  farmers.  It  was  a  mutually 
advantageous  situation.  Excess  crops  were  shipped  south  to  market  via 
the  railroads.  Wlieat  remained  the  major  crop  for  several  decades,  but 
gradually  gave  way  to  dairying  and  animal  feed  crops  during  the  latter 
part  of  the  nineteenth  century. 

3.184 

Lumber  Era  -  In  the  early  1840's,  a  new  era  of  economic  activity  began  in 
the  Wolf  River  Basin  with  the  advent  of  pine  lumbering.  For  several 
tU’cades  the  only  merchantable  timber  in  Wisconsin  was  i)ine.  l^Illite  pine 
timber  was  considered  the  choice  of  the  pines  and  the  Wolf  River  Basin 
area  contained  some  of  the  finest  white  pine  forests  in  the  state. 

2.185 

Altliough  logs  were  cut  in  the  Basin  in  1835  for  the  erection  of  govern- 
nient  buildings  at  Neenah,  the  first  commercial  lumbering  operations  did 
not  begin  until  1842.  The  lumbering  operations  tended  to  fix  the  loca¬ 
tion  ot  several  cities  and  villages  in  the  region.  Shawano  and  Winne- 
conne  became  the  chief  sawmill  towns  oii  the  Wolf  River.  It  was  at  Osh¬ 
kosh  and  Fond  du  Lac,  however,  where  most  of  the  logs  were  made  into 
lumber.  I'he  slow  current  that  characterizes  the  Wolf  from  the  City  of 
Sliawano  soulli  made  the  river  an  excellent  logging  stream.  I.ake  Poygan 
providi'd  a  good  reservoir  for  the  temporary  storing  of  logs.  Sawmill 
op('ritions  began  in  Oslikosh  in  1847  and  Oshkosh  was  later  to  become  known 
as  "Sawdust  Gity".  The  ('ities  of  Neenah,  Mennsha,  and  Appleton  also 
received  logs  from  tlie  Wolf  Basin  and  each  had  sever.al  sawmills;  however, 
ihev  nevir  approached  the  operations  in  Oshkosh  or  Fond  du  Lac. 
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2.  186 

In  185A,  forty  mllll'or  feet  of  lumber  was  manufactured  out  of  logs  1  rom 
ttie  Wolf  River  district.  The  production  peak  was  reached  twenty  years 
later  when  ttie  eighty  lumber  camps  in  the  woods  of  the  upper  Wolf  Basin 
cut  a  total  of  205,000,000  feet.  Soon  after  reaching  this  peak,  prodm  - 
tlon  began  to  steadily  decline,  and  by  1890,  tlie  pine  was  all  but  de- 
p  leted . 

2.187 

Industrial  Growth  -  The  region's  industrial  developments  tended  to  con¬ 
centrate  in  the  Oshkosh  to  Kaukauna  corridor  along  the  shores  of  the  Kox 
River.  The  abrupt  descent  of  the  Lower  Fox  in  this  area  made  its  po¬ 
tential  very  attractive  to  industries  dependent  on  water  power. 

2.188 

The  first  major  Industrial  activity  started  in  the  1840's  and  focused  on 
sawmill  operations  from  lumber  floated  down  the  Woif-Fo..  waterways.  The 
growth  of  agriculture  in  the  hinterlands  during  the  185u's  provided  the 
basis  for' another  Important  operation — the  development  of  flour  milling 
industries  to  process  the  area's  wheat  crop. 

2.189 

The  industry  that  was  to  become  the  most  important  economic  activity  in 
the  Fox  City's  area,  paper  manufacturing,  appeared  as  early  as  1853  in 
the  Appleton  area.  However,  most  of  the  major  paper  firms  did  not  get  a 
firm  start  until  the  1870's  and  early  1880's.  Today  the  paper  and  allied 
products  industry  is  the  largest  manufacturing  employment  group  in  the 
region. 

Historical  Places,  Archeological  Sites  and  Natural  Landmarks 

2.190 

The  State  Historical  Society  and  the  National  Park  Service  have  been 
contacted  and  the  National  Register  of  Historic  Places  consulted  in 
regard  to  historical  or  archeological  resources  which  might  be  located  in 
the  project  area.  No  known  historical  or  archeological  sites  will  be 
affected  by  the  proposed  action.  Table  2.29  lists  the  historic  places 
and  natural  landmarks  in  the  eight  counties  of  the  project  study  area. 
Only  one  listed  natural  landmark  exists  in  the  area,  the  Spruce  Lake  Bog- 
Kettle  Moraine  State  Forest.*'®  The  remaining  15  of  the  16  items  shown 
are  historic  places. No  other  registered  historic  places  or  natural 
landmarks  are  known  to  exist  in  the  project  study  area.  Figure  2.13 
shows  the  location  of  each  of  the  items  identified  in  Table  2.29.  All  of 
the  historic  places  are  buildings  with  the  exception  of  one  which  is  a 
cemetery.  All  listed  historic  places  are  remnants  of  the  historic  set¬ 
tlement  period.  The  archeological  sites  (pre-hlstoric  settlement  period) 
are  not  publicly  listed  to  prevent  their  disruption  or  destruction  by 
untrained  persons.  This  entire  area,  however,  has  been  occupied  since 
prehistory  by  aboriginals  and  is  very  rich  in  sites  having  archeological 
significance.  Some  of  these  sites  are  known  and  are  listed  in  the  State 
of  Wisconsin,  Archeological  Office,  and  with  tlie  State  Archeological 
Society.  Other  undiscovered  sites  probably  exist. 
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Table  2.29.  Federal  Registry  of  Natural  Landmarks  and 
Historic  Places  In  the  Project  Area^ 


No. 

Natural  Landmark 
(NL) ■ or  Historic 

Place  (HP) 

County 

Specific  Location 

1. 

Spruce  Lake  Bog- 
Kettle  Moraine 

State  Forest  (NL) 

Fond  du 

Lac 

Two  miles  northwest  of  the 
Village  of  Dundee 

2. 

Octagon  House  (HP) 

Fond  du  Lac 

276  Linden  Street,  Fond  du  Lac 

3. 

Little  Wlilte 
Schoolhouse  (HP) 

Fond  du 

Lac 

Southeast  corner  of  Blackburn 
and  Blossom  Streets,  Ripon 

4. 

St.  Peter's  Epis¬ 
copal  Church  (HP) 

Fond  du 

Lac 

217  Houston  Street,  Ripon 

5. 

Woodruff,  Jacob 

House  (HP) 

Fond  du 

Lac 

610  Liberty  Street,  Ripon 

6. 

Recording  Angel, 
Forest  Mound  Ceme¬ 
tery  (HP) 

Fond  du 

Lac 

North  Madison  Street,  Waupun 

7. 

Hearthstone  (HP) 

Out  agamic 

625  W.  Prospect  Ave.,  Appleton 

8. 

Main  Hall, 

Lawrence  Univ.  (HP) 

Outagamie 

400-500  E.  College  Ave., 

Appleton 

9. 

Volks  freund 

Building  (HP) 

Outagamie 

200  E.  College  Ave.,  Appleton 

10. 

Grlgnon,  Charles  A. 
House  (HP) 

Outagamie 

Augustine  Street,  Kaukauna 

11. 

Babcock,  Havilah 
House  (HP) 

Winnebago 

537  E.  Wisconsin  Ave.,  Neenah 

12. 

Grand  Loggery , 

Doty  Park  (HP) 

Winnebago 

Lincoln  Street,  Neenah 

13. 

First  Presbyte¬ 
rian  Church  (HP) 

Winnebago 

110  Church  Ave.,  Oshkosh 

14. 

Oshkosh  Grand 

Opera  House  (HP) 

Winnebago 

100  High  Ave.,  Oshkosh 

15. 

Algoma  Boulevard  Winnebago 

Methodist  Church  (HP) 

1174  Alhoma  Boulevard,  Oshkosh 

16. 

Trinity  Episcopal 
Church  (HP) 

Winnebago 

203  Algoma  Boulevard,  Oshkosh 

^Department  of  the  Interior,  National  Park  Service  No.  1  (National  Reg¬ 
istry  of  Natural  Landmarks,  Part  1,  Sept.  5,  1975,  Vol.  38  No.  208; 
20505);  Nos.  2-16  (National  Registei  of  Historic  Places,  Part  2,  Peh.  4, 
1974,  Vo].  40  No.  24 : 5339-5341) . 
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Fig.  2.13.  Location  of  National  Registry  of  Natural  Landmarks  and 
Historic  Places  (see  Table  2.26). 
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2.191 

At  the  request  of  the  State  Historical  Preservation  Officer,  a  profes¬ 
sional  archeological  assessment  sufvey  of  proposed  dredged  material 
disposal  sites  was  undertaken  In  order  to  locate  and  evaluate  cultural 
resource  sites  for  possible  inclusion  in  the  National  Register  of  His¬ 
toric  Places.  The  Summary  and  Recommendations  section  of  the  survey 
report  states  that  no  adverse  effects  upon  cultural  resources  should 
result  from  proposed  dredged  material  disposal  terrain  modifications. 
Figure  2.14  is  a  reproduction  of  a  19  November  1976  letter  from  the 
State  Historic  Preservation  Officer  concurring  with  this  determination. 

It  should  be  pointed  out  that  the  specific  references  In  this  letter  to 
the  nature  and  location  of  an  archeological  site  in  the  vicinity  of  a 
disposal  site  no  longer  proposed  for  use  have  been  withheld  from  publi¬ 
cation.  This  was  done  in  order  to  protect  the  site  from  possible 
vandalism. 

HYDROLOGIC  AND  HYDRAULIC  ELEMENTS 

2.192 

The  hydrology  of  the  entire  Wolf-Fox  River  Basin  (of  which  the  project 
study  area  is  a  large  part)  reflects  the  geology,  topography,  size  and 
climate  of  the  basin  complicated  by  man-made  changes,  such  as  dams  and 
land  use.  Where  permeable,  thick,  and  extensive  near-surface  aquifers 
underlie  the  basin,  base  runoff  to  streams  is  large  and  the  stream  has  a 
consistently  high  sustained  flow.  Floods  from  overland  runoff  are  re¬ 
duced  because  water  from  precipitation  and  snow-melt  easily  enters 
groundwater  storage.  Conversely,  where  aquifers  are  relatively  imperme¬ 
able,  thin,  or  areally  small,  base  runoff  is  low  and  streamflow  is  highly 
variable  and  diminishes  greatly  during  the  late  summer.  Such  streams  are 
generally  subject  to  flash  floods  since  most  of  the  water  from  large 
rainstorms  or  sudden  spring  thaws  flows  overland,  and  only  a  small  part 
enters  groundwater  storage.  Thus,  the  water  yield  per  square  mile  in  the 
poorly  permeable  glacial-lake  and  ground  moraine  areas  in  the  central, 
eastern,  and  southern  parts  of  the  basin  (study  area)  is  lower  than  that 
of  the  permeable  glacial  outwash  areas  in  the  western  and  northern  parts. 
This  can  be  demonstrated  through  use  of  flow-duration  curves  which  re¬ 
flect  natural  streamflow.  The  shape  of  a  flow-duration  curve  can  also 
reflect  the  geohydrology  of  the  drainage  basin.  Curves  with  a  steep 
slope  denote  highly  variable  streams  whose  flows  are  largely  from  direct 
runoff,  whereas  curves  with  flat  slopes  indicate  the  presence  of  surface 
or  groundwater  basin  storage,  which  tends  to  equalize  flow.  Figure  2.15 
exhibits  flow  duration  curves  for  several  streams  in  the  project  vicinity. 

2.193 

The  major  streams  (point  source  inflow)  contributing  directly  to  the 
study  area,  their  average,  maximum  and  minimum  flows  are  tabulated  on  the 
next  page. 

2.194 

Flood  flow  and  low  flow  recurrence  curves  of  major  streams  in  the  vicini¬ 
ty  of  the  study  area  are  shown  in  Figures  2.16  and  2.17.  Additional 
stream  discharge  data  is  contained  in  Appendix  F. 
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THE  STATE  HISTORICAL 
SOCIETY  OP  WISCONSIN 


November  19,  1976 


Mr.  Raymond  P.  Essell 
Chicago  District,  Corps  of  Engineers 
219  South  Dearborn  Street 
Chicago,  Illinois  60604 

Dear  Mr.  Essell : 

Our  staff  archeologists  have  reviewed  the  report  entitled  "Archaeological 
Survey  for  Fox  River  Navigation  Project  Disposal  Sites"  prepared  by  Dr. 
David  F.  Overstreet  of  the  Creat  Lakes  Archaeological  Research  Center, 
!nc.  under  Contract  No.  DACW2 V76-C-0082  with  your  agency. 

The  procedures  used  during  this  survey  were  adequate  to  support  the 
conclusion  that  no  archeological  sites  are  present  in  the  following 
proposed  dredge  disposal  sites: 


Surface  conditions  at  the  dredge  disposal  site  on  the  Wells  Coal  and  Dock 
Company  property  did  not  permit  a  definitive  statement  concerning  the 
presence  of  archeological  resources  in  this  area.  It  appears  that  this 
proposed  disposal  site  has  been  severely  disturbed  by  twentieth  century 
construction.  Any  prehistoric  or  historic  archeological  sites  that  may 
have  existed  in  this  area  were  probably  very  thoroughly  obliterated  by 
this  construction  and  we  feel  that  it  Is  unlikely  that  the  proposal  to 
dispose  of  dredged  material  on  this  site  would  liave  further  adverse  effects 
on  any  potential  resources  in  this  location. 

The  survey  of  located  one  multi¬ 

component  (Archaic-Woodland)  archeological  site  on  the 
property.  At  the  recommendation  ot  Dr.  Overstreet  a  verbal  agreement 
was  made  with  you  that  no  dredge  spoils  would  be  deposited  on  this  site 
which  is  located  east  of 


With  the  stipulation  that  dredge  spoils  from  are  not 

deposited  east  of 

on  the  ,  we  feel  that  this  project  will  have  no 

effect  on  prehiatorlc  or  historic  archeological  resources. 


Sincerely, 


RAE:rdd 

cc;  Dr.  David  Overstreet 


Fig.  2.14.  Letter  from  the  State  Historical 
Society  of  Wisconsin. 
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Area  Stream 

Discharges  (point  source  inflows 

,  cfs) 

Avg. 

Max. 

Min . 

Wolf  River 
(New  London)* 

1,729 

15,500 

150 

Litt  le  Wolf  R. 
(Royalton)*^ 

A23 

6,950 

38 

Waupaca  R. 
(Waupaca)^ 

238 

2,520 

50 

Fox  R. 

(Berlin) ^ 

1,089 

6,900 

248 

Fond  du  Lac  R. 
(Fond  du  Lac) 

6A 

■“ 

^ Water  Resources 

Data  for  Wisconsin 

1973,  USDOI, 

VSGS  and  State 

of  Wise. 

^Groundwater  resou.oes  of  Waupaca  County  USGS  WSP 


2.195 

Fox  River  and  Lake  Winnebago  -  The  flood  plain  cf  the  Fox  River  is  highly 
developed  with  industry  and  commercial  establishments  in  urban  areas  and 
with  residential  establishments  in  the  suburban  areas.  The  flood  plain 
of  the  Fox  River  from  the  Brown  County-Outagamie  County  line  upstream  to 
the  Kaukauna  city  limits  is  narrow  and  there  is  no  significant  develop¬ 
ment  in  this  area.  A  few  cottages  have  sprung  up  on  the  narrow  benches 
next  to  the  river  but  most  of  the  more  recent  development  has  been  on  top 
of  the  bluffs,  well  above  potential  flood  hazard  areas.  Within  the 
corporate  limits  of  Kaukauna  there  has  been  co-.isiderable  industrial, 
commercial  and  residential  development  of  the  flood  plain.  New  develop¬ 
ment  and  redevelopment  is  currently  underway  in  this  area.  In  Little 
Chute  and  Combined  Locks,  the  narrow  flood  plains  are  almost  entirely 
utilized  by  industrial  development  and  municipal  utilities.  Flood  plain 
areas  In  the  City  of  Kimberly  are  utilized  by  industry  and  recreational 
development.  Recreational  facilities  such  as  ball  parks  are  a  compatible 
usage  of  flood  plain  areas.  Within  the  corporate  limits  of  Appleton,  the 
flood  plain  lands  are  nearly  completely  developed.  Industry  is  the  major 
usage  with  a  smaller  area  being  utilized  for  a  waste  treatment  plant. 
Almost  all  of  the  residential  development  has  been  on  top  of  the  bluffs, 
well  above  any  potential  flood  hazard.  Around  Little  Lake  Butte  des 
Morts  there  is  considerable  residential  development.  Some  of  the  houses 
are  constructed  close  to  the  lakeshore  and  are  subject  to  damage  during 
times  of  high  water.  Residences  on  Stroebe  Island  will  be  Isolated 
during  higher  frequency  floods  due  to  flooding  of  Stroebe  Road.  The 
Neenah-Menasha  wastewater  treatment  plant  is  located  on  the  lake  and 
would  be  subject  to  flooding  from  floods  greater  than  the  Intermediate 
Regional.  In  Neenah  and  Menasha,  industrial  development  along  the  Fox 
River  is  very  Intense  and  in  some  areas  buildings  are  constructed  on 
piling  over  the  stream  channel.  In  othei.  areas,  the  only  floodway 
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PERCENT  OF  TIME  INDICATED  DISCHARGE 
WAS  EQUALED  OR  EXCEEDED 


Fig.  2.15.  Flow  Duration  of  Major  Streams.  From 
P.  G.  Olcott,  "Hydrologic  Atlas,"  1968. 
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loodflow  Recurren  e  of  Maior  Streams.  Fro 
.  C.  Olcott,  "Hydiologit  Atlas,"  1968. 
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1  >  iii.i  i  n  i  u  i  that  l-u  i  1  d  in)i,s  which  arc  cons  t  nu- Led  ri;'ju  on  ihc 

river  luiii'.  A I  uii};  tin-  Inu  c  nt  I,.ike  Winnebago,  the  tic  ve  1  cjirKn  t  li.is  been 
.iliiKcsl  .'iitiiclN'  1  (■:;  i  ill  n  I  i  .1 1  v;illi  t;mal  1  areas  ih-votcd  to  parks.  ilic  197(1 
pi  >pii  1 .1 1  i  • ’ll  I’l  1  he  .irc.i  ..l.’ii/,  the  l.ower  Fox  River  w.is  ,ipp  rex  i  i.i.i  t  e  I  v 
l  W,0()li  I’’  "pie.  liie  prej.’  tetl  1 9'H)  population  for  lliis  area,  h.ised  on 
till'  I'.ari  iiiiiral  Vi'isteinin  hepional  Planning  heninii  ss  i  on  Comprehensive 
plan,  is  ipp  roa  i  iii.i  t  e  I  V  I  people. 

19b 

I  ike  (.he  i  ities  o(  .’a  i  nah  and  Meiiasha,  the  cities  of  (hslikosh  and  I'enil  du 
lac  .ire  leeati'd  on  ri'lativelv  low  land  .iround  the  Jakeshorc.  'Ihe  flood 
plain  within  the  City  of  Oshkosh  inclun ".s  residential,  commercial,  indus¬ 
trial  and  roe ri'a t i ona 1  developments.  Flood  plain  developments  along  hake 
Winnehago  north  ol  Oshkosh  .oe  institutional  and  residential.  Residential 
developments  along  the  hake  Winnehago  I lood  plain  are  extensive  in  the 
immediate  Oshkosh  .area  and  less  extensive  farther  to  the  north.  Rail¬ 
roads,  hignw.iys,  streets,  utility  lines,  industries,  and  the  Oshkosh 
sewage  treatment  pliint  and  water  filtration  plant  are  subject  to  flood¬ 
ing.  The  flood  plain  of  Oshkosh  is  almost  fully  developed.  The  present 
population  of  the  city,  as  determined  in  the  1970  census,  is  5T,10A.  Its 

population  is  projected  to  be  61,087  by  1980.  The  flood  plain  of  the 
Fond  du  hac  River  is  highly  industrialized,  particularly  near  the  junc- 
t  ion  of  the  hast  and  West  Branches.  P.irks  and  open  areas  are  predominant 
north  of  .Scott  Street  near  hake  Winnebago,  Residential  developments  are 
predominant  south  of  the  industrial  ana.  The  Fond  du  Lac  River  flood 
pl.iin  within  the  City  of  Fond  du  hac  includes  residential,  commercial  and 
indusLri.il  developments.  Railroads,  highways,  streets,  utility  lines, 
])rodiicLion  l.iciliiies,  .mil  lift  stations  are  all  located  within  the  areas 
that  would  he  subject  to  flooding.  Due  to  the  extremely  flat  topography 
the  Citv  of  Fond  du  Fac  has  constructed  19  lift  stations  for  removal  of 
runoff  i/.iter  throughout  the  city.  The  1970  population  of  the  City  was 
J),5i5,  ivhich  is  approximately  an  8.5  i  -rcent  increase  over  1960.  The 
projected  population  lor  the  City  base,  on  an  average  increase  is  ap¬ 
proximately  40,000  pi'ople  by  1990. 

2.  197 

i  loods  iiave  occurred  in  the  study  read  .'S  of  the  Fox  River  and  along  the 
l.ake  Winnehago  shore  during  all  sea.'-ons  of  the  year  with  tlie  more  exten¬ 
sive  floods  in  tlie  spring.  Although  tl"  rate  of  stream  rise  from  general 
rains  over  the  basin  is  moderated  by  L'  e  Winnebago,  intense  rainfall 
downstream  from  Fake  Winnebago  may  res'  it  in  a  fast  rate  of  rise,  or 
fla.sh  flood  condition  there.  Flood  stages  in  Lake  Winnebago  rise  slowly 
with  extremely  low  velocities  occurring  In  the  general  direction  of  flow 
1  ri'm  Oshkosh  to  Necnali. 

2.198 

Ihe  floods  can  oicur  cntirclv  from  'ainfall,  from  stiowmelt,  or  from  a 
combination  ol  both.  Flooding  alon)  tl- '  Lake  Winnehago  shoreline  can 
also  occur  with  any  ot  tliese  situations  and,  in  addition,  from  extensive 
wind  action  sweeping  onti'  the  shore  from  easterly  or  southerly  direc¬ 
tions.  This  wind  .iction  causes  the  water  surface  to  tilt  upward  (wind 
setup)  and  also  creates  w.ive  action  (wave  runup)  whicli  can  cause  flooding 
and  severe  ero.slon.  l  igurc  2.18  lllustiates  this  condition. 
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2.199 

Flooding  i.s  not  a  serious  problem  on  tlie  Lower  Fox,  although  high  water 
sometimes  disrupts  industries  located  iu  low-lying  portions  of  the  flood 
plain.  Also,  open  spaces  in  the  flood  plains  which  may  come  under  for 
development  are  limited. 

2.200 

The  temporary  storage  of  floodwaters  in  Lake  Winnebago  reduces  the  peak 
flows  on  the  Lower  Fox  River;  however,  the  duration  of  high  water  can 
extend  over  several  weeks  as  it  did  during  the  spring  of  1973.  Strong 
winds  blowing  onto  the  shore  will  produce  high  water  due  to  wind  setup 
and  also  wave  runup.  These  have  damaging  effects  on  structures  and  also 
cause  considerable  erosion  of  the  shorelands.  During  the  "breakup"  of 
the  ice,  strong  winds  will  blow  ice  onto  the  shorelands  and  cause  damages 

2.201 

Damaging  floods  are  reported  to  have  occurred  in  the  Fox  Valley  area  as 
early  as  1881,  More  recent  floods  causing  significant  damages  in  the 
study  reach  occurred  in  1922,  1929,  1943,  1946,  1951,  1952,  1960,  and 
1973.  Of  these,  the  1922  flood  caused  the  most  severe  damages,  par¬ 
ticularly  in  the  lower  areas  of  the  river.  In  this  flood  the  Federal 
Government  suffered  $100,000  in  damage  to  navigation  improvement  works  in 
the  1922  flood.  Damage  to  private  owners  of  property  was  estimated  at 
$20,000. 

2,202 

The  City  of  Oshkosh  is  subject  to  flooding  from  the  Fox  River  and  Lake 
Winnebago.  The  properties  along  this  .stream  and  lake  have  been  moder¬ 
ately  damaged  by  the  floods  of  1922  and  1960.  The  open  spaces  in  the 
flood  plains  which  are  now,  or  may  come,  under  pressure  for  future  de¬ 
velopment  are  limited. 

2.203 

The  City  of  Fond  du  Lac  is  subject  to  flooding  from  the  East  and  West 
branches  of  the  Fond  du  Lac  River  and  l»e  Neveu  Creek.  The  properties 
along  these  streams  have  been  severely  damaged  by  the  flood  of  1924.  The 
open  spaces  in  the  flood  plains  which  may  come  under  pressure  for  develop 
ment  are  extensive.  .Spring  flooding  recurs  almost  every  year.  Flooding 
normally  consists  of  seepage  and  sewer  backup  water  entering  buildings. 
Usually  little  damage  is  caused  by  these  conditions. 

2.204 

Wolf  River  Region  -  The  Wolf  River  contributes  practically  70  percent  of 
the  Lake  Winnebago  Inflow  during  flood  periods.  Flooding  of  the  lakes 
below  Freemont  begins  almost  as  soon  as  Lake  Winnebago  rises  one-half 
foot  above  the  crest  of  Menasha  Dam  and  becomes  extensive  at  the  stage  of 
1.25  feet  above  the  crest,  Menasha  Dam  at  no  time  backs  up  flood  waters 
farther  than  Fremont.  Above  Fremont  the  entire  depth  of  water  is  due  to 
the  volume  of  water,  the  condition  of  the  natural  channel,  and  the  nearby 
flat  slope  of  the  river. 
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2  .  2()"'> 

llio  >;r(jaLOKt  flood  known  to  liavo  ooc  iirrod  on  tin-  WcrM  Kivi  r  ocriicta  d  in 
tlio  yoar  1888,  and  since  that  tiino  otlu-r  floods  have  ociiinad  whitli  witc 
within  one-liulf  foot  of  the  liigli  wali-r  level  recorded  in  1888.  Ihe 
history  of  Lliis  river,  since  records  have  heen  kejU  ,  has  shown  an  averaj^i. 
occurrence  of  more  than  two  floods  pi^r  vear.  AlthoiiRh  thi-rc  havt-  heen 
minierons  floods  along  the  Wolf  Kivi'r,  .available  i  n  f  t)  rm.it  i  on  and  d.ita 
indicate  that  tlie  floods  of  1888,  1912,  1922,  1992,  and  19W)  w‘.'re  lioods 
of  the  most  serious  magnitude. 

2  .  2  Oh 

The  main  flood  season  for  the  Wolf  River  is  in  the  spring  months,  par¬ 
ticularly  in  March  and  April.  However,  floods  have  occurred  in  every 
month  of  the  year  under  various  circumstances.  Ihe  severe  floods  have 
occurred  in  March  and  April  as  a  result  of  a  combination  of  fust  snow 
melt  and  rather  Intense  rainfalls,  plus  the  presence  of  ground  frost 
which  increases  the  runoff.  Some  of  the  summer  floods  have  occurred  from 
prolonged  rare-occurring  rainfalls,  sometimes  exceeding  seven  inches  in 
two  days,  thereby  resulting  in  a  high  rate  of  runoff  in  a  short  period  of 
t  ime. 

2.207 

Duration  of  floods  along  the  Wolf  River  has  varied  from  a  few  days  to  two 
or  three  weeks.  This,  of  course,  depends  on  the  circumstances  causing 
the  floods,  (lenerally,  because  of  prolonged  melting  of  heavy  snows  ac¬ 
companied  by  continuing  rains,  longer  duration  floods  occur  in  the 
spring. 

2.208 

.Several  parts  of  the  region  suffer  from  periodic  inundation  by  the  Wolf 
River  and  its  tributaries.  Often  such  inundation  reaches  damaging  pro- 
l)ortions  and  results  in  losses  of  property  and  income.  During  the  p.ist 
70  years,  there  has  been  at  least  50  d.imaging  floods  in  the  region.  Few 
of  these  have  been  serious  floods.  Wlii ie  spring  floods  reach  the  great¬ 
est  volume  and  highest  stage  and  do  the  greatest  damage  to  municipal 
properties,  it  is  the  May  and  .June  floods  which  do  the  most  damage  to 
agricultural  lands. 

2 . 209 

Most  of  the  Wolf  Basin's  flooding  is  between  the  Wlnneb.ago  Poi'l  and 
l.eeman.  About  39,000  acres  next  to  the  river  between  l.eeman  and  New 
l.ondon  are  subject  to  frequent  overflow.  Mt)St  of  this  is  low,  marshy 
river  bottom  not  used  for  agricultural  purposes.  About  half  of  the 
flooding  is  in  Outagamie  County.  Below  New  London,  about  35,000  rural 
acres  are  subject  to  frequent  flooding.  This  land  is  primarily  marshland. 

2.210 

There  are  three  communities  located  along  the  Wolf  River  from  Lake  Poygan 
to  Shawano.  They  are  Fremont,  New  l.ondon  and  Shiocton.  All  three  of 
these  communities  have  experienced  floods  in  the  past.  In  general,  the 
more  serious  flooding  in  the  past  has  occurred  in  Ni'w  l.ondon,  which  is 
situ.ited  on  the  downstream  side  of  the  (onfluence  of  tlu'  l.mharrass  River 
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•  md  Wcill  Kiviir;  tin-  Idiibar ra.^s  River  fl<»ws  along  tlie  iiortliea.s Ler  1  y  si<ie  of 
Xiw  l.oiulon  into  t  hi'  Wolf  River  and  the  Wolf  River  flows  sout  Iiwes  t  e  r  i  v 
through  the  liusiness  distriet  of  New  London. 

d.  211 

Ihe  region's  most  dam.i)',in)’  I  lood  occurred  in  Marcli  and  April  of  1922.  It 
inundttted  over  7i,()U()  acres  and  caused  damages  estimated  at  over  $12,000 
in  tile  New  London  aiea  alone.  Large  .sections  of  the  north  side  of  the 
city,  between  the  Wo] I  and  the  Lmbarrass  Rivers,  were  covered  with  from 
one  to  two  feet  ol  water.  basements  in  homes  and  commercial  buildings 
were  flooded  for  sevi'ral  days  and  the  streets  were  undermined  and  dam¬ 
aged.  Rail  traffic  was  discontinued  for  a  period  of  eleven  days.  The 
Wolf  River  was  above  1  lood  stage  (7.0  leet)  at  Nt-w  London  for  b'l  days. 

Its  peak  flow  reached  15,b0U  cIs.  The  maximum  inflow  into  Lake  Winne- 
btigo,  exclusive  ot  prec  i  !>  i  t  a  t  i  on  directly  into  the  lake,  was  about  33,500 
cubic  feet  per  second.  llie  inflow  exceeded  the  outflow  for  42  days. 

2.212 

lypicully,  however,  losses  have  been  small  and  confined  to  losses  of 
agricultural  income  resulting  from  inundation  of  pasture  and  cultivated 
land.  Agricultural  losses  in  Outagamie  County  occur  fairly  frequently. 
.Some  areas  experience  inundation  about  three  out  of  every  five  years. 
Losses  of  fish  and  wildlife  habitat  also  occur  as  a  result  of  inundation, 
especially  in  the  marshlands  of  the  Lower  Wolf  River. 

2.213 

flood  Damage  Reduction  Measures  -  Lake  Winnebago  acts  as  a  natural  reser¬ 
voir  to  store  flood  waters.  A  U.  S.  Government  d.am  at  Menasha  and  a 
privately  owned  dam  at  Neenah  control  the  outlets  which  discharge  the 
water  from  Lake  Winiu'bago  into  Little  L.ake  Butte  des  Morts  and  the  Lower 
Fox  River. 

2.214 

Ihe  Neenah  and  Menasiia  dams  were  constructed  by  private  interests  in  Llie 
mid-1800's.  In  1872,  the  United  .States  was  granted  the  title  to  the 
Menasha  lock  and  dam.  Tlie  Neenah  dam  remained  under  private  ownership, 
the  sluiiing  capacities  of  these  dams  increased  in  1886,  1887,  1922  and 
1937.  Ihe  present  sluicing  conditions  were  completed  at  Neenah  in  1922 
.md  at  Menasha  in  1937.  because  of  these  alterations,  the  record  of  lake 
levels  prior  to  1937  is  not  representative  of  present  conditions. 

2.215 

In  accordance  witli  the  River  and  Harbor  Act  of  August  2,  1882,  as  far  as 
the  capacity  of  the  fox  River  below  Menasha  and  the  security  and  capacitv 
of  the  structures  will  allow,  the  Menasha  and  Neenah  dams  are  operated  to 
prevent  Lake  Winnebago  from  rising  higiier  than  21  1/4  inches  above  the 
crest  of  the  Menasha  Dam.  Ihis  is  equivalent  to  a  gauge  height  of  3.45 
feet  on  the  Osh!  osh  gauge. 

2.216 

The  plan  of  regulation  for  flood  cuntrol  is  described  below.  The  lake 
levels  given  in  feet  refer  to  the  (ishkush  gauge  height. 
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S|>i  iii^  Hcuuls:  111  Novi‘inl'i'1'  .is  s.i.ui  .is  ii.i  v  i  )',.i  1  i  i  mi  is  .  I.Msisi,  slui  i 

,1’. ill's  ,11  Ni'i'ii.ili  ,iiul  Mi'll. I:  li. I  .111'  I'lu'iii'd ,  lii'iu  lul  i  11)'  "11  ill"  li'Vi'l  .'1 

I  i1m‘  W  i  nin'l).i)',ii,  to  lH‘t;iii  l  iu'  lir.iwiuliiwn  in  p  ri'i>ur.i  t  i.'ii  I  nr  I  In-  .s|m  in;’ 

I'liii.  This  i  n  i  I  i  .1 1  slniiiii)',  .ih.u  |ii'rmils  .i  i.iif  1  i  i  i  i-nl  flow  Lo 

I'll  I'liil  .iiiv  ;,>  riiMis  ill'  Iniililiip  in  I  lii'  1  owt  r  rivn  and  const'<niinl  ly 
ivi  rl  till'  lornialion  of  iii'  j.iiiis.  Sliiiit.'  pati  s  .in-  rn^ulated  in 
1  II  Iv  sptinp  111  .illiiw  I  111'  li'vi'l  ul  lilt'  laki'  In  ri'.ith  Lhe  cre.sL  oi 
I  III  il.im  .11  .Miii.ish.i  tliiriii);  I  In'  I  irst  wni-k  ol  Apri  1  .ind  Lo  a  level  of 
I  ppro.x  I  iii.i  I  e  1 V  ).l)  t  eet  liv  M.iv  1.  All  sliiiif  )',.iIl's  and  needle.s  are 
.'Peiied  whenever  lhe  hike  ini  lows  indieale  Ih.il  lhe  lake  level  may 
I  Mil  eed  i .  A 'i  t  ei  t  1  egii  1 -i  I  nrv  limit. 

.Slimmer  1  Iniuhs;  When  lhe  sprini'  I  lows  recede  (.is  indicated  by  the 
hell  in  .mil  New  l.niiiTni  l.iilinp  Ir.  drnpr.ipiis )  the  j',,iti'.s  and  needles  are 
repul. iteil  durinp  the  n.i  v  i  p.i  t  i  on  se.isnn  (May  1  In  Oitober  31)  to 
111. lint. lin  the  1  ike  li-vel  .it  .ihniii  i.i)  leet  -  providing  inflows  are 
.ideqiiati'  to  ni.iint.iin  this  level.  Whenever  |n'ec  i  p  i  t  at  ion  occurs, 
sluice  gates  ,ire  npeneil  ,is  reipiireil  to  limit  the  lake  level  to  3.45 
t  eet  . 


J  .  3  1  ; 

When  w.iler  reaches  l  he  limit  .it  lhe  Mt  n.isha  h.im,  some  land  near  the 
Winneh.igo  i’oo  I  is  llimded.  it  i  .is  i  oiia  1  1  v ,  w.iter  rises  above  the  21  1/4 
incli  limit  .ind  floods  agriculliir.il  hinds  and  summer  homes  along  hake 
W' i  nnefi.igo ,  causing  sewers  in  p.irls  of  fond  ilii  h.u  and  dshkosh  to  back  up. 
Ihis  is  undi'rstandab  I  e  when  one  realizes  th.il  flood  waters  may  be  enter¬ 
ing  h.ike  Winnebago  at  a  rate  of  40,000  cfs,  whereas  the  maximum  safe 
Winneh.igo  Pool  discharge  rate  is  20,000  cfs.  Without  the  regulated 
storage  available  In  the  hake  Winiii'bagu  Pool  and  the  controlling  dams  at 
the  outlet,  the  n.itural  peaK  outflow  from  Lhe  lake  would  at  times  exceed 
the  conti'olled  maximum  outflow  of  20,000  cfs.  Such  uncontrolled  outflow, 
if  occurring  at  the  time  of  heavy  local  runoff,  could  have  caused  exten¬ 
sive  downstream  damage. 

2.218 

Ploods  due  to  fiigh  releases  from  l.ake  Winnebago  maintain  their  peaks  for 
a  number  of  days  because  of  the  vast  storage  cap.icity  of  hake  Winnebago, 
wliiJe  flood  peaks  from  local  rainfalls  pass  through  Lhe  hower  Fox  River 
system  in  a  few  hours.  A  summary  of  major  hower  Fox  ('alley  floods  which 
have  occurred  are  listed  below; 

Major  Floods  iu  tlie  hower  Fox  V.illey 


Estimated  Peak  Discharge  Fstimated  Peak  Discharge 

Year  at  Raplde  Croche  Dam  (cfs)  Year  at  Rapide  Croche  Dam  (i  fs) 


1922 

20,100 

1951 

20,400 

;  1922"^ 

25,500 

1952 

24,400 

1929 

20,600 

1960 

23,600 

1943 

21,300 

1969 

16 , 000 

;  1946 

21,300 

1973 

17,000 

^ Flood  caused  by  local  rainfall .  (Base  flow  of  4100  cfs  from  Lake 
Winnebago. ) 

\ 


)  _  V  > 
i-  o^. 
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K.'(  .ir.is  di  flow  oil  till'  I'ox  Kivor  since  1898  and  on  the  Wolf  Kivc-r  simc 
]'’l  .  indicate  that  l.ako  Winnebago  floods  have  recurrence  intervals  about 
as  iiuiu'ated  below  in  TatiJe  2.30. 

BOTANICAL  KLEMENTS- 

Forest  Features 

2.220 

Curtis'’^  and  Stearns  and  Klobrlger^^  classify  the  main  forests  of  the 
Wolf-Fox  porject  study  area  as  oak-savanna,  southern  xeric  (oak  or  oak- 
hickory)  forest,  southern  mesic  (beech-maple)  forest,  southern  lowland 
(elm,  cottonwood,  asli,  silver  maple)  forest,  and  northern  mesic  (northern 
hardwood)  forest  (Table  2.31  and  Fig.  2.19).  The  project  area  in  general 
contains  far  less  forested  land  than  areas  of  northeastern  Wisconsin  and 
Michigan's  upper  peninsula,  reflecting  the  emphasis  on  agriculture  in  the 
area.  The  project  area  around  Lake  Winnebago  and  the  Lower  Fox  River 
contains  less  than  12  percent  forest  cover. The  percentage  of  land 
covered  by  forests  ranges  from  7%  in  Winnebago  County  to  34%  in  Waupaca 
County. 

2.221 

Curtis^'*’  lists  the  following  major  trees  as  characteristic  of  floodplain 
forests  in  the  project  area:  box  elder  {Acer  Ncgundo) ,  silver  maple 
(A.?e2‘  soeaharinum) ,  green  ash  (Fraxinus  pennsylvaniaa) ,  cottonwood 
(F'ojmlus  deltoides) ,  hlaok  willow  {Salix  nigra) ,  and  american  elm  (tUniua 
americana) .  Harrlman  (1975)^^  concurs  with  this  description  with  the 
exception  that  crack-willow  {Salix  fragilis)  occurs  in  the  project  area 


Table  2.30.  Lake  Winnebago  Flood 
Recurrence  Intervals 


Recurrence  Estimated  Inflow 

interval,  to  Lake  Winnebago 

once  in  years  c.f.s. 


50 

40 

30 

20 

10 

5 

3 

2.5 


35,300 
34 , 600 

33.400 

31.700 

28.400 

24.400 

21.700 
19,900 


Table  J.31.  Forest  Type  Abundance  In  the  Project  Area 
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Distribution  of  Forest  Communities  in  the  Fox-Wolf  Rivers  Drainage  Basin.  From  F.  Stearns 
and  N.  Kobriger,  Vol.  10,  "Vegetation  of  the  Lake  Michigan  Drainage  Basin,"  ANL/ES-40, 
Environmental  Status  of  the  Lake  Michigan  Region,"  April  1975. 
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instead  of  the  black  willow  (S.  n-cg-'ia) .  In  some  parts  of  the  project 
area  these  species  are  more  or  less  equally  abundant  as  dominant  species 
while  other  areas,  such  as  along  the  Wolf  River  north  of  Fremont,  the 
floodplain  forests  are  composed  almost  entirely  of  silver  maple  (Ac2A 
6acchaAXnum) .  The  understory  of  these  forests  contains  large  numbers  of 
green  ash  (F.  p^nlU yZvan^CCl)  and  silver  maple  seedlings.  Shrub  species 
common  in  lowland  forests  are  silky  dogwood  (Cotmoi  PuApui-t-t) ,  red-osier 
dogwood  (C.  itotoyii^eAa.) ,  gray-stemmed  dogwood  (C.  fiaczmoia) ,  common 
elder  (Sojmbucu^  canad(ini-o!i)  arJ  the  red-berried  elder  (S,  pub^n6) .  Vine 
species  common  In  lowland  forests  are  the  forest  grapes  (V-LtLs  >u.p(l>iia) 
and  {M-itli  vu£.p-ina) ,  bittersweet  (So£anum  Vatcomaxa.) ,  and  Virginia 
creeper  (Po-'t-f^iewocXiitM  vXTacaa).  If  allowed  to  attain  their  natural 
climax,  upland  forests  of  the  project  area  would  become  sugar  maple- 
basswood  forests,  whereas  oak-hickory  and  ash-northern  red  oak-elm  ere 
dominant  in  most  Wisconsin  upland  forests.  The  shrub  understory  of  ':hese 
woods  Includes  the  shrubs  mentioned  for  lowland  forests  plus  the  prickly 
ash  (Xayithoxyiim  cmiAlcanim) ,  gooseberry  (Jltbc.6  amtxicanum) ,  prickly 
gooseberry  (R.  cynoibcutt) ,  and  poplar  (PopuZui  txejnuZo-idz^) ,  Some  sandy 
areas  along  the  Wolf  River  upstream  from  the  Wlnnebago-Waupaca  County 
line  support  a  substantial  white  pine  (P^noi  itXobu6)  forest.  Groves  of 
jack  pine  (P-cnai  bank.6d.ana)  also  occur  along  the  banks  of  the  Wolf  River 
in  the  New  London  area. 

Marshes 

2.222 

Extensive  marshes  are  found  at  various  locations  along  the  Fox-Wolf  River 
Basin.  A  cattail  (Typha)  marsh  along  the  Lower  Fox  River  between  Wrights- 
town  and  the  Little  Kaukauna  Dam  is  the  largest  marsh  between  De  Fere  and 
Lake  Winnebago,  There  are  approximately  sixty  acres  of  high  quality 
marsh  associated  with  Lake  Winnebago  in  Fond  du  Lac  County.  Better  known 
as  Supples'  Marsh,  this  tract  of  wetland  is  located  on  the  lakefront 
immediately  north  of  the  City  of  Fond  du  Lac.  The  marsh  once  contained 
about  A25  acres  (based  on  planimetrlc  measurements  from  1955  U.S.G.S.  15 
minute  series  map)  but  has  been  reduced  to  its  present  size  as  a  result 
of  previous  municipal  sanitary  landfill  activities.  The  remainder  of 
wetland  areas  along  Lake  Winnebago  are  relatively  small  and  scattered. 
Finally,  there  are  several  major  large  marsh  complexes  in  Winnebago, 
Waushara  and  Waupaca  Counties. 

2.223 

There  are  no  reliable  statistics  available  showing  how  much  wetlands  have 
changed  over  the  past  several  decades  in  the  Fox-Wolf  Basin,  but  a  mea¬ 
surable  decline  is  evident.  The  farmer,  in  his  search  for  increased 
farm  production,  has  been  responsible  for  much  of  these  losses  through 
wetland  drainage.  Past  government  supported  drainage  programs  have  also 
been  partially  responsible.  Land  developers  and  real  estate  agents  have 
contributed  significantly  to  the  loss  of  wetlands  in  order  to  create 
valuable  land  areas  for  development.  Municipal  government  has  also 
helped  contribute  to  wetland  losses  by  allowing  lowlands  to  be  used  as 
for  refuge  and  industrial  waste  disposal  purposes.  Residential  and 
recreational  land  developments  and  project  manipulated  water  levels  have 
also  contributed. 
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2.224 

Wetlands  are  Important  in  providing  food,  cover,  and  nesting  areas  for 
waterfowl  and  shore  birds;  habitat  for  aquatic  furbearers;  and  spawning 
areas  for  fish.  In  addition,  wetlands  help  reduce  runoff,  soil  erosion, 
control  floods,  and  improve  water  quality.  A  living  wetland  is  viewed  as 
a  very  valuable  natural  resource.  Decline  in  regional  wetlands  is  an 
important  matter  of  concern. 

2.225 

Probably  the  most  critical  wetlands  with  respect  to  impacts  by  the  pro¬ 
ject's  maintenance  and  operation  activities  are  located  around  the  pe¬ 
riphery  of  Lakes  Butte  des  Morts,  Poygan  and  Winneconne.  First  it  seems 
reasonable,  on  the  face  of  it,  that  the  construction  of  dams  at  Neenah- 
Menasha  in  the  mld-1800's  placed  a  stress  on  the  marsh  by  raising  the 
level  of  water  upstream  of  the  dam.  Increased  amounts  of  open  water 
resulting  from  the  construction  of  the  first  dam  on  the  outlet  of  Lake 
Winnebago  in  1847  permitted  heavy  wave  action  to  occur  on  the  lakes. 
Vegetation  was  torn  loose  by  waves  in  the  summer,  ice  heaves  in  the 
winter,  and  the  lift  of  ice  and  high  water  in  the  spring.  Since  that 
time,  high  water  has  continued  to  adversely  affect  the  vegetation  in 
these  marshes.  An  old  1916  Corps  of  Engineer  survey  of  the  upriver  Jakes 
region  indicates  that  major  portions  of  area  lakes  were  once  covered  with 
floating  bog.  Gradually,  this  bog  area  began  to  lift  up  and  to  float  due 
to  prevailing  high  water  conditions.  Losses  began  to  become  quite  ap¬ 
parent  in  the  late  1920's.  With  the  disintegration  and  loss  of  bog  in 
this  area,  the  underlying  peat  and  muck  eroded  by  wave  action  moved  into 
deeper  areas  downstream,  thus  leaving  former  marsh  areas  deeper  than  wlien 
they  were  covered  by  aquatic  vegetation.  Wliile  it  seems  tliat  sudden 
periods  of  spring  and  summer  floods  have  done  the  most  damage  to  the 
vegetation  by  breaking  up  and  flushing  out  the  floating  mat  but  gradually 
increasing  summer  pool  levels  on  Lake  Winnebago  have  accelerated  overall 
losses . 

2.226 

The  depth  limit  at  which  rooted  plants  can  occur  in  Lakes  Butte  des 
Morts,  Poygan,  and  Winneconne  is  approximately  4  feet.  Autecological 
studies  of  rooted  vascular  aquatics  show  that  the  three  lakes  are  flo- 
ristically  and  ecologically  similar.  Rooted  aquatics  are  lar  more  abun¬ 
dant  in  Lake  Butte  des  Morts  than  tlie  other  two  lakes.  Lake  I’ovgan  is 
characterized  by  vast  stretches  of  open  water,  with  relatively  few  bed 
of  rooted  aquatics.  Since  many  suitable  habitats  (with  respect  to  water 
depth  and  bottom  type)  are  available  there,  bottom  fertility,  wave  action 
or  generally  deeper  waters  may  account  for  the  lack  of  rroted  aquatics 
in  Poygan.  The  most  abundant  and  important  rooted  aquatic  species  in 
these  lakes^^  are  wild  celery  {Vai lisneria  amerinana) ,  the  sago  pondweed 
{Potamogeton  peetinatus)  coontail  {(.'eruiopJiy Llum  demerswn) ,  naiads  (;Va,7as 
epp.),  variegated  pond-lily  (Nunhar  oariegatwn) ,  reed  grass  {Phragm-ites 
australis),  stiff  arrowhead  (Sajittaria  rigid:),  and  bulbrush  (Snrpus 
acutus) .  No  endangered  plant  species  are  found  in  the  project  area. 
American  lotus  {Nelwribo  lutea)  is  protected  under  Wisconsin  Statutes  Sec. 
29.546.  This  species  occurs  at  a  very  limited  number  of  sites  in  the 
project  area,  occupying  substrates  consisting  mostly  of  gyttja  (fine 
sediment  consisting  of  organic  matter)  In  2. 6-2. 9  feet  of  water.  An  area 


2-87 


near  Fremont  (one  mile  upstream)  eontalns  t)io  only  known  populalitin  of 
the  rooted  aquatic,  Butomua  wnhcllatm;,  in  Wisconsin.  This  species 
is  an  exotic  species  which  was  introduced  into  the  F.  S.  from  Furope,  and 
prior  to  7  July  1975  was  unknown  for  Wisconsin.*'^  Table  2.J2  is  a  list 
of  the  rooted  aquatic  plant  species  found  in  hakes  Poygan,  W i nneconiu- , 
and  Butte  des  Morts.  Chief  swamp  types  are  hardwood  swamps  (black  ash 
and  elm)  and  conifer  swamps  (tamarack).  Many  swamps  have  black  spruce, 
and  this  area  marks  the  southern  boundary  of  its  range.  Sedge,  tag 
alder,  and  grass  are  the  most  common  types  of  marsh  vegetation.  Some 
leatherleaf  bog  and  cattail  marsh  are  also  present. 


Table  2.32.  Rooted  Aquatic  Plant  Species  of  Lakes  Wlnneconne, 
Poygan  and  Butte  des  Morts® 


Lake  Where 
Found ^ 

Depth 

Range 

Substrate*^ 

Ceratophyllum  demersum 

B, 

P. 

w 

1.2-3. 2 

t 

Elodea  aanadeneis 

B, 

P 

1.2-2. 2 

c,  g, 

p 

Myriophyllum  spiaatim 

B 

— 

— 

Najas  flexilis 

B, 

P 

1.6-2. 2 

g 

Nelwnbo  lutea 

B, 

P 

2. 6-2. 9 

g 

Nuphar  variegatum 

B, 

P, 

w 

2. 0-4. 2 

c,  g, 

p,  s 

Nymphaes  odorata 

B, 

P, 

w 

1. 4-3.4 

c,  g, 

p,  s 

Fhragmites  australis 

B, 

W 

1.8-4. 8 

g.  s 

Polygonum  aocaineum 

P 

— 

— 

Pontederia  aordata 

B, 

P. 

w 

2. 0-3. 4 

g.  s 

Potamogeton  natans 

B, 

P, 

w 

1.7-3. 4 

g.  s 

Potamogeton  nodosus 

B, 

P, 

w 

1.4-3. 8 

t 

Potamogeton  peatinatus 

B, 

P, 

w 

1.9-3. 9 

t 

Potamogeton  Riahardsonii 

B, 

P, 

w 

2. 4-4.0 

g.  S, 

p 

Po tamoge ton  zos teriformis 

B. 

P. 

w 

1.0-3. 7 

t 

Sagittaria  lati folia 

P 

— 

— 

Sagittaria  rigida 

B, 

P, 

w 

1.0-3. 5 

t 

Sairpus  aautus 

B, 

P. 

w 

1.0-4. 1 

g.  s 

Sairpus  fluviatilis 

B, 

P, 

w 

1.0-3. 3 

C.  g. 

s 

Typha  angustifolia 

B, 

P 

1.2-2. 3 

c,  s 

Vallisneria  ameriaana 

B, 

P, 

w 

1. 3-3.8 

t 

Zizania  aquatioa 

B, 

P, 

w 

1. 5-4.0 

t 

^N.  A.  Harriman,  "Autecology  of  Rooted  Aquatic  rlants  in  Lakes 
Butte  des  Morts,  Winneconne  and  Poygan,"  Wisconsin  Pept.  of  Natural 
Resources,  Bureau  of  Research  Project  Report.  1970. 

^B  =  Butte  des  Morts,  P  =  Poygan,  W  =  Winneconne 

Depth  tolerance  values  given  are  in  tenths  of  feet. 

^Substrate  types  are  c  =  clay,  g  =  gyttja,  p  =  peat,  s  =  sand,  t  -  all 
bottom  types  except  gravel. 
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2.227 

As  previously  -stated,  it  is  pos.sible  that  for  many  years  the  regulation 
I'i  1-ake  Winnebago  lias  produced  .significant  adverse  impacts  on  the  natural 
li.ibitat  ot  the  lakes  and  river  upstream  of  the  Neenah  and  Menaslia  dmt.s. 
Operation  of  these  primary  control  dams  are  believed  to  impact  on  natural 
lialiitats  within  the  Lake  Winnebago  pool  by  contributing  to  high  summer 
pool  stages  and  fluctuating  water  levels  in  the  lakes  and  river  upstream 
of  these  dams. 

2.228 

Because  marshes  are  a  primary  problem  area  which  may  be  associated  with 
Corps  project  management's  activities,  the  Chicago  District  has  conducted 
a  study  to  identify  the  location  and  extent  of  existing  wetland  areas  and 
tile  rate  of  vegetational  change  presently  occurring  in  a  180,000  acre 
study  area  whicli  includes  the  portion  of  the  Upper  Fox  River  and  the  Wolf 
River  Region  between  Lake  Poygan  and  Partridge  Lake  that  contains  lakes 
Butte  des  Morts,  Wlnneconne,  and  Poygan.  The  study  area,  shown  in  Figure 
2.20,  includes  parts  of  Winnebago,  Waushara,  and  Waupaca  counties. 

2.229 

The  primary  objective  of  this  study  was  to  determine  from  photographic 
records  the  general  changes  in  vegetation  and  land  use  patterns  that  have 
occurred  over  time  in  the  study  area.  The  study  has  produced  a  set  of 
maps  and  data  suitable  for  assessment  of  the  present  (1971)  condition  of 
the  wetlands  through  comparison  with  two  previous  years  (1937  and  1957). 
The  resulting  Information  is  useful  in  defining  wetland  problems,  identi¬ 
fying  areas  of  concern,  and  determining  the  quantity  and  rate  of  vegeta¬ 
tional  chr.age  occurring  in  the  study  area.  An  inventory  of  existing 
wetlands  and  evaluation  of  any  losses  and  rates  of  loss  are  also  a  pre¬ 
requisite  to  effective  management  programs. 

2.230 

Study  inventory  data  is  discussed  in  the  following  paragraphs.  An  evalu¬ 
ation  of  the  relationship  of  fluctuating  water  levels  and  an  aquatic 
habitat  deterioration  in  tlie  project  area  is  contained  in  Section  4. 

2.231 

Table  2.33  displays  the  computed  gross  acreage  of  the  wetlands  classi¬ 
fication  for  the  Fox  and  Wolf  Rivers-Lakes  region  of  Wisconsin  for  the 
years  1937,  1957  and  1971.  Of  the  years  investigated,  the  greatest  loss 
of  wetland  acreage  occurred  between  1937  and  1957.  This  loss  was  com¬ 
puted  to  he  approximately  24  percent.  Using  1937  as  the  base  year  tlie 
overall  loss  between  1937  and  1971  was  approximately  34  percent. 

2.2  32 

lliese  data  equate  to  a  yearly  rate  loss  of  606  acres/year  for  the  period 
(utween  1937  and  1957  and  372  acres/year  for  the  period  between  1957  and 
1571.  The  remaining  wetlands  would  completely  vanish  in  91  years  at  a 
yearly  rate  of  loss  of  372  acres/year. 

2.2  33 

Till’  gross  wetland  data  compiled  for  the  entire  study  area  mask  the  situa¬ 
tions  in  the  three  individu.tl  counties  that  comprise  this  studv  .irea. 


Fig.  2.20.  Location  of  Lakes  Vegetation  Study  Area 
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Table  2.33. 
Wolf 

Wetland  Acreage 
Rivers-Lakes  Area, 

Summary,  Fox 
Wisconsin 

and 

Year 

Wetland  Classification 

1937 

1957 

1971 

Pothole 

12 

1 

107 

Fresh  Meadow 

22,315 

14,541 

11,075 

Shallow  Marsli 

14,536 

12,911 

11,890 

Deep  Marsh 

4,236 

2,679 

2,207 

Shrub  Marsh 

1,405 

1,294 

1,508 

Timber  Swamp 

8,576 

7,544 

6,975 

Total 

51,080 

38,970 

33,762 

Summary  of  Gross  Percentage  of  Wetland  Acreage 

:  Losses 

Years 

Acreage  Losses 

Percentage 

J937  1971 

17,318 

34 

193/  -  1957 

12,110 

24  . 

1957  -  1971 

5,208 

13 

Tables  D.l,  D.2,  and  D.3,  Appendix  D,  list  the  acreages  computed  for  each 
category  of  wetland  for  each  county  area  of  the  three  study  years  and 
define  the  problem  areas.  ,■ 

2.234 

Table  D.l  indicates  that  the  wetlands  parts  of  the  special  study  area  in' 
Waushara  County  have  remained  relatively  stable.  Wetlands  acreage  loss 
from  1937  to  1971  was  8  percent;  the  loss  from  1957  to  1971  was  3  per¬ 
cent.  Almost  half  of  the  total  wetlands  acreage  mapped  in  the  Waushara 
County  portion  is  fresh  meadow,  which  has  shown  a  continuous  decrease  in 
total  acreage;  losses  from  1957  to  1971  were  twice  those  between  1937  and 
1957.  While  the  fresh  meadow  acreage  was  decreasing,  the  acreage  of 
shallow  marsh  Increased  over  the  same  time  period. 

2.235 

Table  D.2  indicates  that  the  wetland  acreage  in  the  special  study  portion 
f  f  Waupaca  County  decreased  in  total  acreage,  except  for  the  shrub  marsh, 
which  increased  in  the  shallow  marsh  and  timber  swamp  transition  area 
surrounding  Partridge  Lake. 

2.236 

The  wetland  loss  for  the  Winnebago  County  portion  of  the  special  study 
area  between  1937  and  1971  was  48  percent  of  the  base  acreage.  Table  D.3 


2-91 


indicates  a  loss  of  14,839  acres  during  this  period.  The  present  (1971) 
wetland  acreage  is  16,225  acres.  Although  the  loss  between  1957  and  1971 
was  only  20  percent,  it  still  amounted  to  3,965  acres.  The  Waupaca  and 
Winnebago  County  areas  experienced  substantial  wetland  changes  and  pre¬ 
sent  a  management  problem. 

2.237 

Of  interest  are  the  shallow  areas  of  Lake  Poygan  and  Partridge  Lake, 
which  were  exposed  in  1957  and  show  an  increase  in  deep  marsh  acreage 
(Tables  D.l  and  D.2). 


2.238 

The  results  of  this  study  indicate  that  the  lakes  of  the  Winnebago  Chain 
(Poygan,  Winneconne  and  Butte  des  Morts)  have  increased  in  area  resulting 
in  a  loss  of  wetlands,  particularly  in  Winnebago  County.  Table  D.4 
provides  an  estimate  of  surface  water  acreage  computed  directly  from  the 
overlays.  Although  this  method  does  not  correlate  directly  with  total 
water  acreage,  it  does  provide  an  estimate  of  wetland  losses  that  direct¬ 
ly  contribute  to  the  Increase  in  lake  area.  These  data  indicate  that 
between  1937  and  1971,  Lake  Poygan  increased  in  area  by  1,020  surface 
acres.  The  increase  can  be  attributed  mainly  to  wetland  losses  in  the 
Wolf  River  deltaic  area  (Boom  Bay),  although  unstable  wetland  areas  do 
occur  along  the  shore  line  of  this  lake.  The  area  where  Willow  Creek  and 
Pumpkinseed  Creek  enter  the  lake  appears  to  be  relatively  stable,  except 
for  the  mixing  area  of  the  two  creeks.  Mixing  can  result  in  considerable 
erosion  during  certain  periods  of  the  year. 

2.239 

Lake  Winneconne  shows  a  net  gain  of  402  surface  acres  (Table  D.4);  wet¬ 
land  losses  have  occurred  on  the  northern  shore  and  at  Clark's  Point. 

Lake  Butte  des  Morts  Increased  by  417  surface  acres  between  1937  and 
1971,  due  to  wetlands  losses  in  the  Fox  River  deltaic  area. 

2.240 

The  total  Increase  in  lake  surface  area  of  1,814  acres  between  1937  and 
1971  is  the  result  of  wetland  losses  primarily  in  the  Wolf  River  and  Fox 
River  deltaic  areas.  The  primary  reason  for  the  losses  are  the  floating 
mats  that  separate  from  the  main  body  and  float  out  into  the  lake. 

2.241 

The  most  unstable  and  therefore  most  critical  wetland  areas  Include  both 
the  Wolf  and  Fox  River  deltaic  areas,  the  marsh  areas  along  the  north 
shoreline  of  Lake  Winneconne  chat  Include  Clark's  Point,  and  the  area 
south  of  Lone  Willow  Island  (Lake  Poygan).  Wetland  losses  In  Waupaca 
County  are  associated  with  Partridge  Lake  and  the  Wolf  P.lver.  Wetland 
losses  do  occur  in  Waushara  County,  but  there  are  no  large  rivers  to  com¬ 
plicate  the  problem  and  the  wetlands  are  relatively  stable  in  comparison. 

2.242 

Approaches  to  the  wetland  loss  problem  in  deltaic  areas  may  be  to  reclaim 
some  marshes  in  these  areas  using  appropriate  fill  material  and  planting 
native  marsh  vegetation  or  by  maintaining  optimum  lake  water  levels 
supplemented  with  native  vegetation  plantings  and  erosion  control  measures. 
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ZOOLOG  ICAl,  ELEMENT 
Tcrrestrl.il  Fauna 


2.243 

Manuials  -  Thirty-eight  mammalian  species  are  listed  as  inhabiting  various 
habitats  within  the  Fox-Wolf  River  project  area.^^  No  endangered  species 
are  expected  to  occur  within  the  project  area  although  two  species,  the 
white-tailed  Jackrabbit  (Le.pii6  touiyiAdudiA,)  and  the  bobcat  (Lynx  , 

are  considered  mammals  of  changing  status  by  the  Wisconsin  Department  of 
Natural  Resources. 61  Long^^  lists  several  species  of  the  area  which  are 
uncommon  or  threatened  largely  due  to  habitat  loss. 


2.244 

The  wh1te-ta 
Tn  northwest 
support  subs 
primarily  of 
eaten  In  win 

its  meat  but 
project  ag^n 
Counties . 


lied  jackrabbit  is  a  species  of  open,  grassy  areas. 63-65 
ern  Illinois  and  southwestern  Wisconsin,  sand  prairie  areas 
tantlal  jackrabbit  populations.^^  The  summer  diet  consists 
grasses,  clover,  and  grain.  Buds,  bark  and  small  twigs  are 
ter.^^’^  This  species  was  once  an  important  game  animal  for 
is  now  protected. Records  of  L.  within  the 

are  from  Brow-n,  Calumet,  Fond  du  Lac,  Outagamie,  and  Waupaca 


2.245 

The  bobcat  (Lynx  is  a  carnivore  of  wooded  river  floodplains,  often 

wandering  40-50  miles. Dens  are  found  in  hollow  logs  or  rock  cre¬ 
vices.  The  diet  consists  mainly  of  small  mammals  (rabbits  and  mice) 
and  birds.  Bobcats  are  rather  uncommon  over  all  of  Wisconsin  but  have 
been  reported  from  Brown,  Calumet,  Fond  du  Lac,  Outagamie,  and  Waupaca 
Counties  within  the  project  area. 


.2.246 

The  following  game  mammals  occur  in  various  habitats  within  the  project 
area:  eastern  cottontail  (SyZv<ZcLgii&  ^to^danuA) ,  red  squirrel 
(TamiaAciuAai  hudionicuA) ,  gray  squirrel  (ScUuAui  dOAotinmAlA) ,  fox 
squirrel  (SduAtxA  nigeA) ,  muskrat  (OndatAA  z-ibethccuA) ,  red  fox  (VutpeA 
:  raccoon  (?KOcyon  totOA) ,  black,  bear  (UftAai  cmeAyicanuA) ,  mink 
(MuAtSyta  vlAcn) ,  and  white-tailed  deer  (OdccoiZzui  \/xAg^rUjOUfiuA) .  The 
white-tailed  deer  Is  the  most  Important  game  species  from  an  economic 
standpoint.  Many  people  augment  their  winter  meat  requirements  with 
venison.  The  Wisconsin  DNR  reported  approximately  70,000  deer  killed  in 
Wisconsin  during  the  one-month  long  bow  and  arrow  and  one-week  gun  hunt¬ 
ing  season  in  1972.  The  highest  densities  of  deer  in  the  basin  are  in 
Waupaca  County  in  the  New  London-Freinont  area. 

2.247 

Few  data  are  available  on  the  abundance  of  furbearing  mammals  of  marshes 
within  the  project  area.  The  Wlscdnsln  DNR  has  gathered  data  on  the 
relative  abundance  of  muskrats  from  1953-1970  on  the  Rat  River,  Lakes 
Wlnneconne,  Little  Butte  des  Morts,  and  Winnebago. Although  muskrats 
are  the  most  abundant  and  economically  Important  game  mammal  of  marshes, 
mink  are  still  found  in  considerable  numbers  in  certain  marshes  of  the 
project  area.^^ 


2-93 


2.248 

Common  species  inhabiting  upland  mesic  hardwood  forests  are:  fox  squir¬ 
rels  (SC/tuAoi  rUgZA) ,  gray  squirrel  (ScMiAui  cctA.oi^ne.mZ6 ) ,  red  squirrel 
(Jcmici&ciu/ULi  hud^onZCLUt) ,  the  white-footed  mouse  (PeA.omi/6aii  tzucopuS) , 
eastern  chipmunk  (TcurUxH  AtfLiatui) ,  opossum  (V-Lde^phLs  mcUi&up-iaJLLi) ,  and 
short-tailed  shrew  (BtoJuMCL  bfLe.v-LccuLda) . 

’.249 

Common  inhabitants  of  wooded  floodplain  forests  are  the  white-footed 
mouse  and  raccoon. 

2.250 

Oak  savannahs  and  old  fields  support  such  common  species  as  the  thlrteen- 
lined  ground  squirrel  (SpZAmophJJ-lUi  ,  meadow  vole  ' 

(HtcAoiu6  pznnSi/£vanyicii&) ,  prairie 'vole  (M.  ochxogcutzA) ,  eastern  cotton¬ 
tail  {Sulv-iZagiu  ^tofUdaniL&) ,  and  woodchuck  (Manmota  monax.) . 

2.251  I 

Amphibians  and  Reptiles  -  A  total  qf  16  amphibian  and  13  reptilian  spe¬ 
cies  inhabit  a  variety  of  habitats  |Wlthln  the  Wolf-Fox  project  study 
area. 67  jjq  endangered  species  occur  within  the  drainage  basin.  However, 
the  burns  leopard  frog  (Pana  pxp-ceits  btMiS-oi)  is  classified  as  a 
"thr-eatened"  species  and  the  blandlngs  turtle  (Bmi/doxdea  btancLingi)  the 
cri>cket  frog  (A<yu4  CAZpitanA) ,  and  the  bullfrog  (5g«a  oxtubz-iana) 
have  been  placed  in  a  watch  status  'category.  Vogt®®  reports  on  the  amphibians 
and  reptiles  expected  to  occur  in  hakes  Butte  des  Morts,  Poygan,  and 
Wlnneconne.  The  species  expected  to  use  these  lakes  and  their  associated 
marshes  for  reproduction,  foraging,  and  in  some  cases,  hibernation,  are 
listed  in  Table  2.34. 

2.252 

Some  amphibian  and  reptilian  species  can  be  classified  as  characteristic 
of  the  various  vegetation  types  found  In  the  basin.  Upland  mesic  hard¬ 
wood  forests  (beech-maple,  beech-maple-oak)  provide  habitat  for  the  red 
backed  salamander  (PZzXhodon  zinzAzai) ,  spotted  salamander  (Ambi/6toma 
macutatum) ,  gray  tree  frog  (HgZa  vzA&xcotoA) ,  and  the  milk  snake 
(LampfwpztjUi  t.  tAianguJbm) . 

2.253 

Lowland  floodplain  forests  (silver  maple-cottonwood)  provide  habitat  for 
the  blue-spotted  salamander  (Ambifitoma  tcutZAoZz) ,  the  amerlcan  toad  (Bu^o 
amzAyicanui) ,  and  Blanchard's  cricket  frog  (Ac/tu  cAzpitoM  btanchoAcU)  j 

2.254 

Oak  savannahs  and  abandoned  fields  provide  habitat  for  the  bullsnake 
{PituofAuA  neZanotzucai  hayi.) ,  fox  snake  (Eitiphz  vuZpxna.) ,  eastern  gartjer 
snake  (Thamnopkii  4.  AxAtcULii),  eastern  hognose  snake  (HztzAodon  i 

ptatyxihinoA) ,  amerlcan  toad  (Bu^o  amzA4,cana6) ,  and  the  tree  frog  (dyZa.^ 

chAy60AccJUi) ,  I 

2.255  ! 

Birds  -  A  total  of  289  species  representing  54  families  of  birds  inhabit 
or  migrate  through  th^  Tox-Volf'Tttver  project  arear^^"  These  species  ' 
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Table  2.34.  Amphibians  and  Reptiles  Inhabiting  Lakes 
Butte  des  Morts,  Poygan  and  Wlnneconne® 


Scientific  Name 

Common  Name 

Bufo  conenaanus 

American  toad 

Acris  orepitana  blanahardi 

Blanchard's  cricket  frog 

Pseudaaria  t.  triaeriata 

Western  chorus  frog 

Hijla  crucifer 

Spring  peeper 

Hyla  versicolor 

Eastern  gray  tree  frog 

Hyla  chrysoscelis 

Southern  gray  tree  frog 

Hana  p.  pipiens 

Leopard  frog 

Rana  clamitans  melanota 

Green  frog 

Rana  cateabeiana 

Bullfrog 

Notophythalmus  viridesaens  louiaianensis 

Eastern  newt 

Amby stoma  tigrinum 

Tiger  salamander 

Necturus  maculoaus 

Mudpuppy 

Chrysemys  picta  marginata 

Emydoidea  btandingi 

Western  painted  turtle 
Blandlng's  turtle 

Chelyd*'a.  serpentina 

Snapping  turtle 

Trionyx  spinifer 

Spiny  softshell  turtle 

Graptemys  geographiaa 

True  map  turtle 

Tharmophia  sirtalia 

Eastern  garter  snake 

Natrix  sipedon 

Northern  water  snake 

^From  R.  Vogt,  "Long  Term  Effects  of  Riprapping  on  Amphibians  and 
Reptiles Wisconsin  Dept,  of  Natural  Resources,  Unpublished  report 
(Memo  to  files.  May  20,  1975). 


occupy  a  variety  of  habitats  In  various  serai  (successlonal)  stages  of 
old  fields,  forests,  marshes,  and  urban  areas.  Many  of  these  species  are 
transients  or  winter  visitors  in  the  project  area.  Summer  residents 
represent  breeding  birds  of  the  project  area  and  would  be  greatly  Influ¬ 
enced  by  any  habitat  changes  resulting  from  the  project's  operation  and 
maintenance  activities.  A  total  of  29  species  are  likely  to  breed  in  old 
fields  (grasslands),  58  in  upland  and  lowland  forests  and  44  in  wet¬ 
lands.  Table  2.35  provides  a  listing  of  bird  species  which  breed  In 
wetland  areas. 

2.256 

The  following  species,  occurring  mostly  as  transients,  were  recorded  from 
the  project  area  and  are  included  on  the  1973  Wisconsin  DNR  list  of 
endangered  species  in  Wisconsin. Double-crested  cormorant  (Phata- 
arocovax  auritue) ,  Cooper's  hawk  {Accipiter  oooperii) ,  red-shouldered 
hawk  {Buteo  lineatus) ,  bald  eagle  {Haliaeetus  leuaooephalus) ,  osprey 
(Pandion  haliaetus) ,  peregrine  falcon  {Falao  peregrinus) ,  and  the  yellow 
rail  (Cotumiaops  noveboraaensia) .  One  other  species,  the  little  gull 
(La^ma  minutua) ,  may  be  considered  In  a  "threatened  position"  since  it 
has  only  recently  become  established  in  the  United  States.  Little  gulls 


2-95 


Table  2.35.  Breeding  Birds  of  Project  Area  Wetlands 


Common  Name 


Wetlands 


Blue-winged  teal 

DM 

Marsh  hawk 

DM 

Short-billed  marsh  wren 

fm' 

Red-winged  blackbird 

FM 

Brown-headed  cowblrd 

SS 

American  goldfinch 

SS 

Black-crowned  night  heron 

DM 

Common  grackle 

SM 

Sandhill  crane 

FM 

Common  snipe 

FM 

Wilson's  phalarope 

FM 

Common  yellowthroat 

FM 

Swamp  sparrow 

FM, 

Least  bittern 

SM 

American  bittern 

SM 

Mallard 

SM, 

Pintail 

SM 

King  rail 

SM 

Virginia  rail 

SM 

Sora 

SM 

Common  galllnule 

SM, 

Long-billed  marsh  wren 

SM 

Red-necked  grebe 

DM 

Pied-billed  grebe 

IM 

Black  duck 

I»1 

Redhead 

I»1 

Ring-necked  duck 

DM 

Ruddy  duck 

DM 

American  coot 

DM 

Herring  gull 

»1 

Forster's  tern 

DM 

Common  tern 

DM 

Black  tern 

DM 

Belted  kingfisher 

DM 

Yellow-headed  blackbird 

DM 

Willow  flycatcher 

SS 

Alder  flycatcher 

SS 

Gray  catbird 

SS 

Brewer's  blackbird 

SS 
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lable  2.35.  Continued 

'^Ruoort  submivtnd  for  KfiL,  project  bp  Dr.  John  A.  Kaspar , 

Dept,  of  BiolO'jy,  University  Wisconsin-Osldfosh. 

-  Prep  marsh;  here  water  levt  1  is  1  to  3  feet  and  is  permanent 
through  thez  summer;  both  subaergcnt  -and  emergent  vegetation . 

' FAJ  =  Fresh  meadow;  shallow  basins  usually  lacking  surface  water  but 
with  groundwater  just  below  surface-  railed  sedge  meadows  by  many. 
Sedges  and  grasses  are  domi;iant. 

=  Shallow  marsh;  contains  up  to  a  foot  of  w’ater  until  midsummer; 
dominated  'w;  TupJia ,  and  a  variety  of  grasses. 

SS  =  Shrub  swamp;  shallow  basins  with  waterlogged  soils  covered  with 
a  variety  of  grasses,  sedges,  alders,  dogwood  and  willow. 


breed  in  marshy  areas.  Tiie  known  population  in  Wisconsin  in  1975  is  16 
birds,  including  tt;ree  nesting  pairs  and  six  sub-adults,  inhabiting  the 
(Jreen  Bay  area.  The  tvpe  of  nesting  habitat  commonly  found  throughout 
the  Wolf-Fox  area  is  suitable  for  th»  little  gull.  Among  the  endangered 
bird  species  in  tiie  area  only  two,  the  double-crested  cormorant  and  red¬ 
shouldered  hawk,  are  expected  to  nest  in  the  vicinity  or  within  the  Wolf- 
Fox  project  study  area.  Three  breeding  colonies  of  the  double-crested 
cormorant  are  known  in  Wisconsin.  The  colony  closest  to  the  project 
study  area  is  on  an  Island  in  Green  Bay  harbor.  Although  extremely  rare, 
the  red-shouldered  hawk-  is  expected  to  nest  in  lowland  forested  areas  of 
the  project  study  area. 

2.257 

To  determine  the  effects  of  dredge  material  disposal  on  bird  species 
composition,  birds  were  censused  directly  at  three  previously  used  dis¬ 
posal  sites  during  late  June,  1975.  In  general,  the  species  found  were 
representative  of  the  successlonal  stage  habitat  that  existed.  The 
species  observed  are  shown  in  Table  2.36. 

Aquatic  Fauna 

2.258 

Aquatic  Habitats  -  The  project  study  area  is  comprised  of  essentially  two 
distinct  types  of  aquatic  ecosystems,  lentic  and  lotic.  The  Wolf  and 
Lower  Fox  River  are  lotic,  while  Lake  Winnebago  and  the  Upper  Fox  between 
Oshkosh  and  the  Wolf  River  are  lentic. 

2.259 

While  the  Lower  Fox  and  the  Wolf  are  both  rivers,  they  represent  dif¬ 
ferent  types  of  ecosystems.  The  Wolf  River  between  New  London  and 
Fremont  meanders,  drops  about  O.OA  feet  pet  mile  and  is  relatively 
clean. ''  The  Lower  Fox  River,  on  the  other  hand,  follows  fairly  straight 
courses,  drops  about  4.3  feet  per  mile  and  is  highly  polluted.^"* 
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lable  2.36.  Avian  Species  Observed  at 
Three  Dredge  Disposal  Sites® 


Connnon  Name 

No.  Observed 

A.  Dredge  bank  below  Lock  5  at 

Kaukauna  (spoils 

approx.  11  yrs  old) 

Belted  kingfisher 

1 

Warbling  vlreo 

1 

Red-winged  blackbird 

13  adults,  6  young 

3  young  in  four  nests 

Common  grackle 

1 

Song  sparrow 

2 

B.  Menasha  Channel  below  Lock 

(spoils  approx.  9.8 

yrs  old) 

Mallard 

7 

(2  hens  nesting) 

Eastern  kingbird 

1 

Robin 

1 

Red-winged  blackbird 

4 

Common  grackle 

1 

Song  sparrow 

1 

C.  Wolf  River-Boom  Cut  (spoils  approx.  4  yrs  old) 

Mallard 

8 

(1  hen  with  young) 

Kllldeer 

1 

Spotted  sandpiper 

1 

Herring  gull 

Forster's  tern 

5 

1 

Common  tern 

4 

Black  tern 

1 

Mourning  dove 

2 

Eastern  kingbird 

2 

Tree  swallow 

4 

Barn  swallow 

5 

Purple  martin 

4 

Catbird 

1 

Robin 

3 

Warbling  vireo 

1 

Yellow-headed  blackbird 

2 

Red-winged  blackbird 

34 

Common  grackle 

16 

Song  sparrow 

11 

4 

Report  submitted  for  this  project  by  Dr.  John  A. 
Kaspar,  Dept,  of  Biology,  Univ.  wisconsin-Oshkosh. 

^For  a  description  of  the  vegetation  and  dimensions 
of  the  disposal  sites,  see  Tables  4.3  and  1.2, 
respectively, 
c 

Nusibers  refer  to  observations  by  song  or  sight 
during  a  one-day  preliminary  and  one-day  census 
period  for  each  site. 
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-’.260 

’  The  Wol  f  K'  vc;,  Lht  nr...  h.i;,;)  Pool,  and  rhe  Lower  Fox  River  differ  in 

their  water  cuai’iv,  T-.tri.:Ti  pta  r:;  .arJ  injtflent  sources.  The  Wolf 
Rivet  h.i:.  the  lu'st  'r>:  'r  in  the  project  area.H  while  the  Lower 

Fox  Rive'  lias  the  poor' sr  water  quality.’^  The  highest  level  of  primary 
productivitv  occurs  wLit.in  the  Winnebago  Pool,  while  the  Wolf  River 
probably  ;ias  the  Ic.wes!.  ]ev.l.&h  stiurces  of  nutrleits  for  the  Wolf 

River  are  the  exton.-i'’e  rreas  of  wetlands,  runoff  (natural  and  agricul¬ 
tural)  and  small  .amounts  o;  o.f'  luer>ts  from  various  small  municipalities 
and  Industrl es . ^ ^  in  the  l^inn- bago  Pool  the  sources  of  nutrients  are  the 
Wolf  River,  whieh  suppliits  7L  percent  of  the  flow  to  this  pool,  large 
areas  of  wetlands  border  it. .•  i  he  lakes,  runoff  (natural  and  agricultural) 
and  effluents  from  moderate  si, red  municipalities  (principally  Fond  du  Lac 
and  Oshkosh)  and  their  i  idu^tries.  The  Lower  Fox  River  receives  its  nu¬ 
trients  from  the  W-inoabago  Pool,  which  supplies  i.ost  of  the  flow  in  this 
river,  from  runiff  (natural  and  some  agricultural)  and  larger  amounts  of 
effluents  from  Industr-?  es  and  .iiuniclpalit  i  es .  About  90  percent  of  the 
point  source:  of  nutrieic  input  (industrial  and  municipal)  in  the  Lower 
Fox  River  is  from  Indust ry. '0  The  nutrient  and  organic  input  is  sc 
4  great  at  times  that  dissolved  oxvg' n  concentrations  decrease  to  nearly 

zero  over  10--20  miles  of  the  livar,  especially  during  the  summer  months, 
making  this  water  unfit  for  most  organisms . 

;  2.261 

'  Tt  is  difficult  to  comp.ire  each  of  the  three  ecosystems  mentioned  above 

I  in  terms  of  their  species  diversity  because  little  data  exists  for 

,  similar  species  groups  in  each  ecosysi-em.  It  is  apparent,  however,  that 

1  the  Wolf  River  and  the  Winnebago  Pool  have  much  richer  biotic  cotranunitles 

than  does  trie  Lower  Tox  River.  Though  data  limitations  do  exist,  the 
species  composition  and  -elative  abundance  or  density  for  phytoplankton, 

I  ■  zooplankton,  benthos  a.td  fish  in  each  ecosystem  will  be  compared  as  much 

‘  as  possible.  The  subsequent  discussions  concerning  most  of  these  groups 

will  be  primirlly  qualitative.  Setter  quantitative  data  do  exist  on  fish 
species  and  these  will  be  used  where  .appropriate.  The  data  that  are 
available  on  the  other  troohic  levels  have  been  collected  from  only  a 
limited  number  o'"  sampling  stations  or  only  over  a  short  period  of  time. 
It  is,  therefore,  difficult  to  determine  if  these  are  representative 
data.  This  is  particularly  true  for  primary  producers  such  as  Chloro- 
phyta,  Cchrysophyta ,  and  Cyanophyta,  and  invertebrates  such  as  clado- 
cerans,  Copepoda,  and  insects.  The  populations  of  these  organisms  may 
fluctuate  erratically  over  very  short  periods  of  time.  Therefore,  timing 
I  for  sample  collection  is  critical. 

;  2.262 

I  Reasons,  other  than  the  availability  of  data,  for  discussing  the  fish  In 

.  more  detail  in  this  and  other  sections  are  their  economic  Importance  apd 

I  their  great  susceptibility  to  environmental  perturbations.  Primary 

'  producers,  zooplankton,  and  most  benthic  Invertebrates  have  relatively 

I  short  generation  times  (a  capacity  for  rapid  reproduction  and  large 

1  population  sizes).  Consequently,  they  usually  recover  faster  from 

environmental  vagaries  than  fish  which  have  longer  generation  times,  a 
i  lower  capacity  for  rapid  reproduction,  and  smaller  population  sizes, 
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Since  fish  are  usually  unable  to  adapt  to  environmental  changes  as 
rapidly  as  these  other  (lower)  species,  they  are  more  likely  to  be 
adversely  affected  by  the  maintenance  and  operation  activities  of  the 
project. 

2.263 

Phytoplankton  -  Over  one  hundred  phytoplankton  species  are  known  to  occur 
in  the  Fox-Wolf  River  Basin. The  dominant  species  in  this  pool  are  the 
centric  diatoms  Meloeira  ambigva  (summer),  M.  granulata  (summer), 
Stephanodis'JUs  niagarae  (autumn),  and  S.  Uantzachii  (winter).  During  the 
summer  there  are  large  populations  of  the  blue-green  alga  Anabaena  sp. , 
while  the  pennate  diatoms  Asterionella  formoaa  formosa  and  Synedra 
sp.  are  common  during  the  spring  and  autumn. The  present  species 
composition  is  not  well  known  for  the  Wolf  and  Lower  Fox  Rivers.  Un¬ 
doubtedly  there  Is  some  similarity  since  the  Winnebago  Pool  receives  a 
great  deal  of  water  from  the  Wolf  River  and  supplies  the  bulk  of  the 
water  for  the  Lower  Fox  River. 

2.264 

Primary  productivity  data  (mg  carbon/m^/day)  are  available  for  Lake  Butte 
des  Morts  and  may  be  characteristic  of  the  Winnebago  Pool.^^  These 
figures  ranged  from  33.3-5200  with  an  annual  average  of  806  and  an  open 
water  average  of  1277  for  1968.  Based  on  data  from  Epstein  et  al.^°  this 
annual  primary  productivity  figure  is  indicative  of  polluted  waters  (350- 
700  mg  carbon/m^/day  compared  to  75-250  mg  carbon/m^/day  for  natural 
eutrophlc  water).  It  is  likely  that  the  Wolf  River  has  lower  primary 
production  levels  because  of  Its  lower  nutrient  levels.  The  unpublished 
studies  mentioned  in  the  preceding  paragraph  should  be  available  later 
this  year  and  should  supply  these  data  for  the  Lower  Fox  River. 

2.265 

Sloey^®  indicated  that  an  Increase  in  the  volume  of  phytoplankton  in  the 
Winnebago  Pool  has  occurred  during  the  past  60  years  (1908-1968).  This 
does  not  necessarily  mean  that  a  change  in  levels  of  primary  production 
has  occurred  since  it  is  really  the  rate  of  carbon  fixation,  rather  than 
standing  crop,  which  is  indicative  of  primary  productivity.  He  did 
indicate,  however,  that  the  numbers  of  "eutrophlc  indicator"  species  has 
increased,  a  fact  which  may  indicate  a  change  in  the  nutrient  status  in 
this  pool. 

2.266 

A  large  amount  of  emergent  and  submergent  vegetation  contributes  to  the 
primary  productivity  in  at  least  two  of  these  aquatic  systems  (the  Wolf 
River  and  the  Winnebago  Pool).  These  types  of  vegetation  were  previously 
discussed  in  the  botanical  section. 

2.267 

Zooplankton  -  The  dominant  zooplankton  genera  known  to  exist  in  the 
Winnebago  Pool  during  1971  and  1972  were  the  cladocerans  Boamina, 

Chydoma,  Daphnia,  and  Euryaeraua  and  the  copepods  Cyalopa  and  Diaptomus. 
During  1971  the  cladocera  averaged  82%  of  the  total  zooplankton,  while  in 
1972  they  averaged  58%.  Boamina,  Daphnia  and  Euryaeraua  were  the  domi¬ 
nant  Cladocera  in  1971  and  Chydoma  and  Daphnia  were  dominant  in  1972. 
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CycZopi  and  ‘Piaptomiii  were  the  only  copepoda  noted  in  both  years.  The 
three  cladocera  and  two  copepoda  averaged  93%  of  the  zooplankton  in  1971 
and  the  two  cladocera  and  two  copepoda  genera  96%  in  1972.  The  dominant 
genus  both  years  was  Vaphniti  averaging  49%  and  34%  of  the  zooplankton  in 
1971  and  1972,  respectively. 


2.268 

The  total  average  numbers  and  range  of  zooplankton/llter  for  1971  and 
1972  were  481  (203-1117/llter)  and  379  (136-934),  respectively.  If  these 
densities  are  representative,  they  are  indicative  of  the  eutrophic 
nature  of  the  Winnebago  Pool.  Such  densities  should  provide  abundant 
food  for  fish  such  aS  freshwater  drlim,  white  bass  and  yellow  perch,  which 
are  known  to  feed  on  zooplankton.  '■ 

2.269 

The  species  composition  and  density  of  zooplankton  in  the  Wolf  and  Lower 
Fox  Rivers  are  unknown  at  present.  ,  There  undoubtedly  is  some  similarity 
In  species  composition  since  the  Wlnnegabo  Pool  is  the  recipient  of  Wolf 
River  waters  and  the  major  water  supply  for  the  Lower  Fox  River. 

2.270 

Benthos  -  Table  2.37  lists  the  benthic  Invertebrate  species  that  are 
known  to  exist  in  the  Winnebago  Pool  and  the  Lower  Fox  River.  Data  of 
these  waters  are  difficult  to  compare  because  they  are  Incomplete.  The 
data  for  the  Lower  Fox  River  are  based  on  a  1957  study'^with  updated  1975 
data  from  the  Institute  of  Paper  Chemistry.  Those  for  the  Winnebago 
Pool  are  based  on  a  study  of  CIvOionomoaS  ptumoiui  by  Hilsenhgfg^^  and  on 
studies  on  the  food  habits  of  freshwater  dram.^®*^^  sauger,°  ^wall- 
eye,  ’  ’  white  bass,  and  yellow  perch. 

2.271 

Of  the  48  benthic  invertebrate  species  identified  in  the  1957  study  of 
the  Lower  Fox  River,  10  species  (21%)  were  pollution  Intolerant  and  the 
remaining  38  species  (79%)  were  either  pollution  tolerant  or  very  toler¬ 
ant.  Table  2.38  Indicates  that  all  of  the  intolerant  species  identified 
in  the  1957  study  occurred  only  in  the  upper  part  of  the  Lower  Fox  River 
and  that,  generally,  greater  numbers  of  the  tolerant  and  very  tolarant 
species  occurred  in  the  upper  part  than  in  either  the  middle  or  lower 
parts.  Th.3  lower  part  of  the  Lower  Fox  River  had  the  lowest  species 
composition  (2  species)  and  abundance  (1-10  organisms / sample) .  Pollution 
effects  were  (and  continue  to  be)  much  greater  in  this  part  of  the  river 
than  in  the  rest  of  the  river,  'fhis  depauperate  benthic  community  was 
consistent  with  the  poorer  water  quality  found  in  the  lower  part  of  the 
Lower  Fox  River.  The  more  recent  1971-1975  studies  performed  by  the 
Institute  have  documented  the  existence  of  sensitive  or  Intolerate 
macroinvertebrate  forms  in  virtually  all  areas  of  the  Lower  Fox  River 
under  high  and  moderate  flow  conditions.  Low  flow  and  high  temperature 
periods  reduce  and  in  some  cases  eliminate  these  sensitive  and  Intolerant 
forms  from  much  of  the  river. 

2.272 

Based  on  the  very  limited  benthic  data  from  Lake  Winnebago, about  3  dut 
of  25  species  (12%)  are  Intolerant ,‘ ‘Which  ls~ roughly  comparable  to  the 
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Table  2.37.  Benthic  Invertebrate  Species  Known  to  Exist  In  the 
Wolf-Fox  River  Basin,  Wisconsin 


Species 


Arthropods  , 

Arachnlda 

Hydracarlna 

Crustacea 

Amphipoda 

fasciatus 
Hualella  azteaa 

Cladocera 

Copepoda 

Decapods 

Orconectea  sp. 

Isopoda 

Asellus  militaris 
Ostracoda 
Insects 

Belostooiatldae 
Abedua  sp. 

Coleoptera 
Elmia  sp. 

Helobdella  sp. 
Lutroahua  laticepa 
Stenelmia  sp. 

Dlptera 

Anatopynia  sp. 

Cera topogonidae 
Chaoborua  punctipennia 
Chironomoua  deaorua 
C.  neomodeatus 
C.  pagcmus 
C.  plumoaua 

Coelotanypua  aonainnua 
Criaotopua  sp. 
Cryptoahironomoua  sp. 
C.  digitatua 
Diameaa  fulva 
Glyptotendipea  sp. 
Hydrobaenua  sp. 
Miarotendipea  aberrana 
Palpomyia  sp. 
Paratendipea  sp. 
Pentaneura  sp. 

Peviaoma  sp. 


Tolerance 


U 


T 

T 

U 

U 

ye 


V 

U 


U 


I 

V 
U 
U 

T 

T 

T 

V 
T 

V 

V 
T 
T 
T 
T 
T 
T 
T 
T 
T 
T 
T 
T 


WRa  ^Jpb 


X 


XXX 
?  ?  X 

XXX 


XXX 

XXX 

X 

?  ?  X 

XXX 
X  ?  X 

?  ?  X 

?  ?  X 

?  ?  X 

XXX 
?  ?  X 

?  ?  X 

X 

?  ?  X 

?  ?  X 

?  ?  X 

?  X  X 

?  X  - 

?  ?  X 

?  X  X 

?  X  ? 

?  ?  X 

?  ?  X 

-?  ?  X 

?  ?  X 

X 

?  ?  X 

?  ?  X 

?  ?  X 


X 
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Table  2.37.  Continued 


Species 


Tolerance 


WR®  WP^ 


Pohjpedilium  sp.  T 

Prchezzio.  sp.  V 

ProoladiuG  sp.  T 

Pseudochironomous  sp.  T 

Psy^hoda  sp.  T 

Stratiomyia  sp.  T 

Tanypus  sp.  T 

7  my  tarsus  sp.  T 

Ephemeropcera 

Baetis  sp.  I 

Caenis  sp.  T 

Ephemera  guttulata  I 

Ephemerella  sp.  I  . 

Hexagenia  limbata  I 

Pseudocloeon  sp.  U 

Stenonema  sp.  I 

Triaorythodes  sp.  U 

Hemiptera 

Corixidae  I 

Megaloptera 

Siatis  infumata  T 

Odonata 

Anomalagrion  hastatum  I 

Ischnura  sp.  I 

Trichoptera 

Hydropayahe  sp .  I 

Cheumatopsyahe  I 

Hydropayahe  orris  I 

Hydroptila  waubeaiana  U 

Polyaentropus  remotua  I 

Simulium  sp.  T 

Mollusca 

Gastropoda 

Armiaola  limosa  U 

Ferressia  sp.  V 

Gyraulua  defleatua  V 

He liaoma  sp .  F 

Lymnea  atagnalis  V 

Phyaa  sp.  V 

Planorbula  camigera  U 

Pleuroaeroa  acuta  V 

Valvata  triaarinata  V 


’'O 
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Table  2.37.  Continued 


Species 

Tolerance 

WR^ 

WP^ 

Pelecypoda 

- 

X 

X 

Piaidiujv  sp. 

V 

- 

X 

X 

Sphaerium  sp. 

T 

- 

X 

X 

Nematoda 

V 

- 

X 

- 

Nematomorpha 

Jjrdius  sp. 

T 

- 

9 

X 

Platyhelmlnthes 

Turbe 1 laria 

- 

9 

X 

Dugesia  trigrina 

T 

- 

9 

X 

Pianaria  sp. 

U 

9 

X 

Rotifera 

ye 

- 

X 

- 

Annelida 

Dero  nivea 

U 

? 

9 

X 

Dina  sp. 

U 

? 

9 

X 

Glossiphonia  oomplanata 

V 

9 

9 

X 

Dais  corrmunia 

U 

9 

9 

X 

Sty laria  laauatvis 

9 

9 

X 

Uey;  ?  -  Insufficient  data  base  to  determine  if  species  is  present. 

U  -  Unknown. 

I  -  Pollution  Intolerant. 

T  -  Pollution  Tolerant. 

V  -  Pollution  Very  Tolerant. 

WR  -  Wolf  River 
WP  -  Winnebago  Pool 
-LF  -  Lower  Fox  River 

*J.  R.  McKersle,  J.  L.  Liesack,  R.  M.  Krill  and  R.  K.  Kreuger,  "Wolf  River 
Pollution  Investigation  Survey,"  Wisconsin  Department  of  Natural 
Resources,  Madison,  67  p.  1971. 

^W.  L.  Hilsenhoff ,  "Ecology  and  Population  Dynamics  of  Chironomous 
plumoaus  (Diptera:  Chironomidae)  in  Lake  Winnebago,  Wisconsin,”  Ann. 

Bnt.  Soc.  Amer.  60(6)  s 1183-1194,  1967.  Also  see  References, 

*^R.  H,  Scott,  G.  F.  Bernauer  and  K.  M.  Mackenthun,  "Drainage  Area  llA- 
Stream  Pollution  Lower  Fox  River."  State  Board  of  Health,  Madison, 
Wisconsin.  47  p.  1957. 

“From  an  Institute  of  Paper  Chemistry  listing  of  macroinvertebrate 
species  found  on  artificial  substrate  samplers  in  the  Lower  Fox  River 
during  1975. 

^R.  W.  Pennak,  "Freshwater  Invertebrates  of  the  United  States,"  Ronald 
Press  Company,  New  York.  769  p.  1953. 
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Table  2.38.  Number  of  Organisms  per  Sample  for  Benthic  Species 
Occurring  In  Parts  of  the  Wolf  and  Lower  Fox  Rivers 


Category 

Organisms 

per 

Sample 

Number 

of  Species 

Lower  Fox 

Wolf  River® 

1957** 

1974* 

1971** 

Upper 

Middle 

Lower 

Upper 

Middle 

u 

u 

0) 

o- 

o. 

SL_ 

u 

A. 

•o 

•o 

Pollution 

1-10 

10 

0 

0 

0 

0 

6 

3 

0 

intolerant 

1-25 

0 

0 

0 

0 

0 

0 

0 

1-100 

0 

0 

0 

0 

0 

0 

0 

Pollution 

1-10 

23 

4 

1 

0 

1 

1 

2 

3 

2 

tolerant 

1-25 

4 

1 

0 

0 

0 

0 

0 

0 

1 

1-100 

2 

0 

1 

0 

0 

0 

0 

0 

1-lOOf 

D 

1 

0 

0 

0 

0 

0 

0 

Very 

1-10 

3 

3 

1 

1 

1 

1 

1 

2 

2 

pollution 

1-25 

2 

3 

0 

0 

0 

0 

0 

1 

0 

tolerant 

1-100 

1 

1 

0 

0 

0 

0 

0 

0 

0 

1-100+ 

1 

0 

0 

0 

0 

0 

0 

0 

0 

^"Upper"  is  from  River  Mile  24.5  to  39.6. 

"Middle" 

from  12.1 

to  24.4. 

"Lower"  from  0  to  12.0, 

^From  R.  H.  Scott,  G.  F.  Bernauer,  and  K.  M.  Mackenthun,  "Investigation 
of  Pollution  on  the  Lower  Fox  River  during  1955  and  1956,"  Wisconsin 
State  Board  of  Health,  Madison,  1957. 

From  D.  C.  wiesenel,  "Results  of  Biological  Investigations  on  the  Lower 
Fox  Drainage  Basin  ^113,"  Intradept.  memo  §3200,  Wisconsin  Department 
of  Natural  Resources,  Madison,  Feb.  18,  1975. 

^From  J.  R.  McKersie  et  al.,  "Wolf  River  Pollntic  tvestigation  Survey, 
April  1971,"  Wisconsin  Department  of  WatwCf  (><•*.  - -^s,  Madison,  1971. 
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upper  part  of  the  Lower  Fox  River.  In  this  study  Hllsenhoff  recorded 
several  benthic  species  and  their  densities  at  four  stations  in  Lake 
Winnebago  over  a  four-year  period  (1961-1964).  The  overall  average 
density  of  benthic  organisms  for  this  period  was  about  9800  organisms  per 
square  foot.  Of  this,  roughly  93%  (9l40/sq  ft)  were  Crustaceans  includ¬ 
ing  Cladocera,  Ostracoda,  and  Copepoda  in  ascending  order  of  abundance. 
Chironomid  larvae,  consisting  of  at  least  six  species,  were  second  in 
abundance  and  represented  about  4.6%  (455/sq  ft)  of  the  total  density. 
Clams  from  the  family  Sphaerlidaf  were  third  in  abundance  and  represented 
about  01.6%  (104/sq  ft)  of  the  total  density.  Three  species  of  leeches 
were  fourth  in  abundance,  and  represented  about  0.6%  (61/sq  ft)  of  the 
total  density. 

2.273 

If  these  numbers  are  representative  of  the  entire  Winnebago  Pool,  they 
indicate  a  substantial  source  of  food  for  fish  sp^^ies  known  to  feed  on 
these  organisms,  including  lake  sturgeon,®^  carp,  and  freshwater  drum. 
The  high  numbers  of  these  organisms  are  also  indicative  of  enriched 
waters.  ' 

2.274 

Fish  -  As  exemplified  in  Table  2.38,  a  rich  fish  fauna  exists  within  the 
project  waters.  Of  the  82  species  that  are  known  to  exist,  22  are  sport 
fish  and  three  are  of  major  commercial  importance.  The  remaining  57 
species  are  either  forage  fish  or  are  rough  (undesirable)  fish  of  lesser 
commercial  Importance.  Five  of  these  species  are  of  possible  legal 
Importance  since  they  are  either  on  the  National  Endangered  Species 
List®®  or  the  Wisconsin  Endangered  Animal  Llst.®^  The  lake  sturgeon  is 
on  the  national  list  while  the  greater  redhorse  (endangered) ,  pugnose 
shiner  (endangered),  and  river  redhorse  (changing  status)  are  on  the 
Wisconsin  list.  The  list  of  species  for  the  Lower  Fox  and  Wolf  Rivers 
are  sketchy  since  no  surveys  have  been  made  of  the  Wolf  and  only  a  pre¬ 
liminary  survey  has  been  made  in  the  Lower  Fox.®®  As  shown  in  Table  2.39 
the  meager  data  that  are  available  for  the  Wolf  have  been  extracted  from 
a  number  of  reports  as  anecdotal  Information. 

2.275 

Low  water  quality  has  resulted  in  annual  fish  mortalities  as  far  back  as 
1925  for  the  Fox  River.  During  the  months  of  late  June  to  early  Septem¬ 
ber,  high  temperatures  and  low  flow  can  cause  very  low  levels  of  dis¬ 
solved  oxygen  over  10  to  20  miles  of  the  Lower  Fox  River.  Levels  of  DO 
below  1  mg/1  are  not  uncommon.  This  level  of  dissolved  oxygen  virtually 
excludes  the  possibility  of  resident  fish  populations  in  these  stretches 
of  the  river.  However,  fish  populations  in  the  Fox  River  and  South 
Green  Bay  (with  emphasis  on  the  two  and  one-half  mile  section  of  the  Fox 
River  downstream  from  the  DePere  Dam)  sampled  in  a  recent  survey  indicate 
that  the  Fox  River  fishery  is  far  more  diverse  than  is  generally  thought. 

2.276 

Data  collected  by  the  Wisconsin  Department  of  Natural  Resources  in  a 
preliminary  1973-1974  survey  investigation  recorded  45  fish  species  with 
bullhead  spp.,  carp,  white  bass,  ahd  white  sucker  accounting  for  approxi- 
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Table  2.39.  Fish  Species  Known  to  Exist 
In  the  Fox-Wolf  River  Basin,  Wisconsin 


Species 

Sta¬ 

tus 

System 

WR 

UL® 

Lw'* 

LF*^ 

Petromyzontidae 

Chestnut  lamprey 

lahthyomyzon  aastoneus 

- 

X 

Silver  lamprey 

I.  uniouspus 

X 

X 

Acipenseridae 

/J 

Lake  sturgeon 

A.  fulveseens 

EN 

X 

X 

r 

Leplsosteidae 

Longnose  gar 

Lepisosteus  osseua 

X 

X 

Shortnose  gar 

L.  platostomus 

X 

X 

X 

Amlldae 

Bowf in 

Amia  aalva 

X 

X 

X 

Clupeidae 

Alewlf e 

Aloaa  pseudoharengus 

- 

- 

X 

Gizzard  shad 

Dovosoma  aepedianian 

X 

X 

X 

Salmonldae 

Rainbow  trout 

Salmo  gairdncri 

~ 

X 

Brown  trout 

S.  trutta 

_ 

X 

Brook  trout 

Salvelinus  frontinalis 

- 

X 

Lake  trout 

S.  namayaush 

- 

X 

Hiodontldae 

Mooneye 

Hiodon  tergisus 

X 

X 

Umbrldae 

Central  mudminnow 

Umbra  limi 

X 

X 

Esocldae 

Northern  pike 

Esox  luciua 

X 

X 

X 

Muskellunge 

E.  masquinony 

X 

X 

Cyprinidae 

Stoneroller 

Campo stoma  anomalum 

— 

X 

Northern  redbelly 

dace 

Phoxinus  eos 

_ 

X 

Carp 

Cyprinus  carpio 

X 

X 

X 

Hornyhead  chub 

Noaomis  biguttatus 

- 

X 

Golden  shiner 

Notemigonua  aryaoleuoaa 

X 

X 

Pugnose  shiner 

Notropia  anogenua 

EW 

X 

X 

Emerald  shiner 

N.  atherinoidea 

X 

X 

River  shiner 

N.  blenniua 

X 

Common  shiner 

N.  aomutua 

JIf 

X 
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Table  2.39.  Continued 


Sta-  - S2s^ - 

Species  tus  WR  UL®  LW° 


Blackchln  shiner 

N.  hetevodon 

X 

Blacknose  shiner 

N.  heterolepie 

- 

X 

Spottall  shiner 

N .  hudsoniaus 

X 

X 

Rosyface  shiner 

N.  mbcllus 

- 

X 

Spotfin  shiner 

N.  spiloptems 

X 

X 

Sand  shiner 

N.  stramineus 

X 

Mimic  shiner 

N.  volucellus 

X 

Pugnose  minnow 

N.  emiliae 

- 

X 

Bluntnose  minnow 

Pimephales  notatus 

X 

X 

Fathead  minnow 

P.  promelas 

- 

X 

Longnose  dace 

Rhiniahthys  aatavaotae 

- 

X 

Creek  chub 

Semotilus  atromaaulatus 

- 

X 

Catostomidae 

Quillback 

Carpiodes  ayprn.nu8 

X 

X 

White  sucker 

Catoetomus  commersoni 

X 

X 

X 

Lake  chubsucker 

Evimyzon  suaetta 

X 

X 

Bigmouth  buffalo 

latiobus  ayprinellus 

- 

X 

Spotted  sucker 

Minytrema  melanops 

X 

X 

Silver  redhorse 

Moxostoma  anisicnm 

X 

Golden  redhorse 

M,  erythruvwn 

X 

- 

Shorthead  redhorse 

M.  maarolepidotum 

X 

X 

Greater  redhorse 

M.  valenaiennesi  EM 

X 

X 

Northern  hogsucker 

Hypentelium  nigricans 

X 

- 

Ictaluridae 

Black  bullhead 

Ictalurus  melas 

X 

X 

X 

Brown  bullhead 

I.  nebutosus 

X 

X 

Yellow  bullhead 

I.  natalis 

X 

X 

Channel  catfish 

I.  puna ta tus 

X 

X 

X 

Flathead  catfish 

Pylodictis  olivaris 

X 

X 

Stonecat 

Noturue  flavus 

X 

Tadpole  mad tom 

N.  gyrinus 

- 

X 

Cyprinodontldae 

Banded  killiflsh 

Fundulus  diaphanus 

X 

X 

Gadldae 

Burbot 

Lota  lota 

X 

X 

X 

Gasterosteldae 

Brook  stickleback 

Culaea  inconstans 

X 

X 

Percopsldae 

Trout-perch 

Peraopsis  omiscomayaus 

X 

X 
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Table  2.39.  Continued 


Species 

System 

tus  WR 

UL® 

LW** 

Percichthyidae 

White  bass 

Morone  chrysops 

r 

X 

X 

X 

Yellow  bass 

M.  mississippieneie 

X 

X 

Centrarchidae 

Black  crappie 

Pomoxis  nigromaautatus 

X 

X 

X 

Bluegill 

Lepomis  macT'ochirus 

X 

X 

X 

Largemouth  bass 

Miaroptemis  salmoides 

X 

X 

X 

Pumpkinseed 

L.  gihbosus 

X 

X 

X 

Rockbass 

Ambloplites  rupestris 

X 

X 

X 

Smallmouth  bass 

M.  do lomieui 

X 

X 

White  crappie 

P.  annularis 

X 

X 

Percidae 

Banded  darter 

Etheostoma  zonale 

- 

X 

Blackside  darter 

Peraina  maaulata 

- 

X 

Fantail  darter 

E.  flabellare 

- 

X 

Iowa  darter 

E.  exile 

- 

X 

Johnny  darter 

E.  hignon 

- 

X 

River  darter 

P.  shumardi 

- 

X 

Log  perch 

P.  aaprodes 

- 

X 

Sauger 

Stizostedion  aanadense 

- 

X 

Walleye 

S.  vitreum  vitreum 

X 

X 

X 

Yellow  perch 

Perea  flavesaene 

r 

X 

X 

X 

Sciaenldae 

Freshwater  drum 

Aplodinotus  grurtniene 

X 

X 

X 

Cichlidae 

Mozambique 

mouthbrooder 

Tilapia  mossambiaa 

- 

X 

Cottidae 

Mottled  sculpin 

Coitus  bairdi 

- 

X 

Key:  EW  =  Wisconsin  Endangered  Species 

ES  =  National  Endangered  Species 
CSW  =  Wisconsin  Changing  Status  Species 
UL  =  Upper  Lake  including  Butte  des  Morts,  Poygan  and  Winneaonne 
WR  =  Wolf  River 
LW  =  Lake  Winnebago 
LF  =  Lower  Fox  River  to  De  Pere  Dam 
X  =  Present 
-  =  Absent 

^Frotn  personal  communication  with  John  J.  Weber,  Regional  Fiah  Biolo¬ 
gist,  Wisconsin  Department  of  Natural  Resources,  Oshkosh,  Wisconain. 
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Table  2.39.  Continued 


V 

"From  G.  R.  Prlegel,  "A  List  of  the  Fishes  of  Lakt:  Winnebago,"  Research 
Report  No.  27  (Fisheries),  Wisconsin  Deot.  of  Natural  Resources, 
Madison,  1967. 

^From  Lee  T.  Kemer,  "Fishery  Investigations  on  the  Lower  Fox  River  and 
Green  Bay  in  1973-1974,"  Wisconsin  Department  of  Natural  Resources, 
Green  Bay . 

^From  G.  R.  Prlegel  and  T.  L.  Wlrth,  "The  Lake  Sturgeon — Its  Life 
History,  Ecology  and  Management,"  Publication  4-3600(74),  Wisconsin 
Dept,  of  Natural  Resources,  Madison,  1974.  i 

®From  H.  C.  Jordahl,  "A  Preliminary  Report  In  Recreational  Values  of 
the  Wolf  River  Basin,  Wisconsin,"  Wisconsin  Dept,  of  Natural  Resources, 
Madison,  1960. 

^From  G.  R.  Prlegel,  "Movement  and  Harvest  of  Tagged  Northern  Pike 
Released  In  Lake  Poygan  and  Big  L^ke  Butte  des  Morts,"  Research  Report 
//29  (Fisheries),  Wisconsin  Dept,  of  Natural  Resources,  Madison,  1968. 

O 

From  G.  R.  Prlegel  and  D.  W.  Morrlssette,  "Carp  Migration  In  the  Lake 
Winnebago  Area."  Bureau  of  Fish  Management  Report  No.  42,  Wisconsin 
Depc.  of  Natural  Resources,  Madison,  1971. 

From  G.  R.  Prlegel,  "Reproduction  and  Early  Life  History  of  the 
Walleye  In  the  Lake  Winnebago  Region,"  Technical  Bulletin  No.  45, 
Wisconsin  Dept,  of  Natural  Resources,  Madison,  1970. 


i 


mately  80  percent  by  number  of  23,202  fish  examined  over  the  two  year 
period. 88  Other  common  species  Included  the  black  crapple,  perch,  wall¬ 
eye,  and  channel  catfish.  Still  other  less  abundant  species  were 
reported  In  Increasing  numbers  and  chlnook  salmon  were  observed  clearing 
the  DePere  Dam  and  foraging  upriver  during  the  fall  spawning  run. 

2.277 

It  Is  an  encouraging  sign  that  the  fishery  In  the  upper  and  lowermost 
pools  of  the  Fox  River  has  Improve^  during  the  last  few  years.  Despite 
continuing  Improvements  In  stream  yater  quality,  the  Fox  River  neverthe¬ 
less  contains  a  very  marginal  fishery  at  the  present  time.  Fed  from  the 
fish  rich  Great  Lakes  downstream,  Ss  well  as  the  receiving  Immigrants 
from  the  Winnebago  Chain,  this  fishery  survives  as  long  as  surface  runoff 
provides  a  sufficiently  large  volume  of  water  In  the  stream. 

2.278 

Seventy-six  species  belonging  to  2^  families  are  now  present  or  have  been 
reported  In  the  past  In  Lake  Winnebago. The  families  Cyprlnldae  (min¬ 
nows),  with  21  species,  and  Percldae  (perch)  with  a  total  of  10  specie#, 
contribute  the  largest  number  of  species  to  the  lake.  The  Ictalurldae 
(catflshes)  and  Centrarchidae  (Sunflshes),  each  with  7  species,  and  the 
Catostomidae  (suckers)  with  6  species  are  also  well  represented.’^  Some 
species,  like  the  members  of  the  trout  family  Salmonldae,  do  not  exist  In 
the  lake  on  a  yearly  basis  but  are  migrants  from  Big  Green  Lake  or  trout 
streams  flowing  Into  the  Wolf  or  Fpx  Rivers.’^  The  more  Important  and 
abundant  game  fish  species  are  waljleye,  saugee,  yellow  perch,  lake  stur¬ 
geon,  and  white  bass.  The  most  Important  commercial  species  Is  the 
freshwater  drum.  Based  on  commercial  data,  substantial  carp  populations 
exist  in  the  Winnebago  Pool  and  the  Wolf  River. 
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RELATIONSHIP  OF  THE  PROPOSED  ACTION  TO  LAND-USE  PLANS 


INTRODUCTION 

3.01 

In  order  to  determine  the  Federal  Project's  relationship  to  area  land 
use  plans  and  policies,  the  various  types  of  land  use  adjacent  to  the 
project  streams  and  lakes  were  investigated,  and  discussions  with  the 
local  and  regional  land-use  planning  and  policy-making  agencies  were 
undertaken. 

TYPES  OF  EFFECTS 

3.02 

The  existence  of  a  navigable  waterway  affects  land  use  in  direct  and 
Indirect  fashions.  Direct  effects  resulting  from  proposed  operation 
and  maintenance  programs  are:  1)  the  disposal  of  dredged  materials 
removed  during  maintenance  of  the  navigation  channels,  and  2)  the 
fluctuation  of  water  levels  and  water  flows,  both  upstream  and  downstream, 
due  to  operation  of  the  dams.  The  direct  effects  of  disposal  of  dredged 
materials  are  covering  of  existing  land  or  the  creation  of  new  land  if 
open  water  disposal  or  marsh  filling  is  done.  The  direct  effects  of 
adjustment  of  flows  and  changing  of  water  levels  are  the  variable 
exposure  of  land  areas,  changes  In  hydroelectric  power  generation,  and 
shoreline  movement. 

3.03 

In  addition,  indirect  effects  of  the  project  on  land  use  can  occur  due 
to  three  project  related  activities:  1)  commercial  navigation,  2)  recrea¬ 
tional  navigation,  and  3)  water-flow  control.  Since  commercial  navigation 
has  almost  totally  ceased  on  the  Lower  Fox  River,  Wolf  River,  or  the 
lakes  between  the  two  rivers,  this  type  of  indirect  effect  can  be 
ignored . 

3.04 

Recreational  boating  activity,  which  is  prominent  on  the  project  area 
streams,  tends  to  support  many  businesses  such  as  marinas,  motels, 
fishing  and  bait  shops,  boat  equipment  sales,  rental  and  repair  shops, 
etc.  Also,  the  area  tends  to  become  developed  for  recreational  use  due 
to  the  existence  of  vacation  homes,  lakeshore  suburbs,  and  commercial 
establishments  that  cater  to  the  needs  of  permanent  and  transient  popu¬ 
lations.  Water-quality  degradation.  Increased  recreational  activity, 
and  loosely  controlled  waterfront  development  may  in  the  long  run  dis¬ 
courage  other  types  of  land  use  that  would  otherwise  make  use  of  the 
water  resource^. 
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.  05 

i'he  flow  of  the  Lower  Fox  River  Is  affected  by  the  control  of  storage  in 
the  Lake  Winnebago  pool  as  authorized  by  various  Congressional  acts. 

This  regulation  is  of  such  importance  to  municipal,  water  power,  navi¬ 
gation,  and  general  riparian  interests  along  the  river,  ana  around  the 
lake,  that  Congress  has  enacted  several  special  acts  to  require  and  set 
limits  for  regulation.  In  the  absence  of  this  regulation  there  is 
little  doubt  that  much  of  the  present  Intensive  development  along  the 
lower  river  and  around  the  lake  would  not  have  occurred. 

EXISTING  RELATIONSHIPS 

3.06 

The  limited,  but  continuous,  requirement  for  dredged  material  disposal 
sites  can,  in  some  cases,  compromise  the  land  use  of  an  area,  while  in 
other  cases  it  can  complement  existing  or  newly  proposed  land  use.  If 
the  disposal  of  dredge  materials  constitutes  the  filling  of  floodplains 
ot  natural  areas,  both  physical  and  ecological  damage  may  result.  On 
the  other  hand,  if  a  proper  selection  of  disposal  sites  is  made,  the 
filled  sites  can  become  more  useful  for  man  while  at  the  same  time 
avoiding  significant  adverse  Impacts  to  ecosystems.  Much  of  the  shore- 
i ine  of  the  Wolf  River  is  not  suitable  for  human  habitation  and  develop¬ 
ment  because  of  frequent  and  often  severe  flooding.  These  areas  are, 
however,  prime  natural  marsh  areas  and  as  such  are  essential  spawning 
and  feeding  habitat  for  fish,  waterfowl,  and  other  components  of  the 
natural  ecosystem.  Thus,  any  disposal  sites  In  this  region  must  be 
carefully  selected  to  minimize  Impacts  to  the  natural  system. 

3.07 

The  shoreline  of  the  central  or  lake  region  contains  natural  areas 
(marshes  frequented  by  waterfowl);  developed  areas  including  city  and 
state  park  lands,  vacation  homes,  year-round  homes,  and  Industrial 
sites;  and  undeveloped  land.  Disposal  sites  for  dredged  materials  In 
this  area  must  be  selected  to  avoid  conflict  with  both  human  and 
natural  utility  and,  if  possible,  used  to  increase  the  utility  of  the 
disposal  site  Itself. 

3.08 

Disposal  of  dredged  material  in  the  Lower  Fox  River  region  Is  a  diffi¬ 
cult  and  sensitive  problem  because  of  the  close  proximity  of  urban  and 
industrial  zones  along  the  river  from  the  Neenah  and  Menasha  dams  to 
the  area  beyond  Kaukauna  and  through  the  city  of  De  Fere.  In  these 
regions,  disposal  Is  generally  predicated  on  increasing  human  utility 
of  the  dispose  1  sites  while  avoiding  conflicts  with  the  existing  and 
proposed  plans  of  the  riparian  landowners  and  communities. 

3.09 

In  meetings  with  the  public  planning  and  policy  making  agencies,  as 
well  as  with  representatives  of  industrial  concerns,  it  was  evident  j 
that  the  riparian  rights  and  water  user  interests  are  many  and  varied,: 
and  that  some  of  these  rights  and  Interests  are  in  direct  conflict. 
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3.10 

In  additio;.  to  its  primary  navigation  function,  conrrol  of  the  water 
levels  in  Lake  Winnebago  and  Its  upstream  connected  lakes  provides 
important  flood  control  benefits  to  riparian  property  interests. 

During  vjinter,  the  impounded  lakes  are  normally  lowered  below  dam  crest 
height  to  provide  storage  capacity  for  snow  melt  and  spring  rains.  This 
action  has  the  added  advantage  of  reducing  the  damage  potential  to  the 
natural  shoreline  features  and  shoreline  properties  (houses,  dock,  etc.) 
of  wind-dri'/en  ice  during  the  spring  breakup,  the  water  which  is 
released  but  which  is  in  excess  of  the  steam  flow  required  for  hydro- 
power  is  a  lost  resource. 


3. 11 

Low  summer  flow  through  the  Fox  River  Valley  below  the  Neenah  and 
Menasha  dams  can  be  disadvantageous  to  the  industrial  interests  of  the 
valley  bv  reducing  process  water  availability  and  effluent  discharge 
dilution  capacity,  often  required  for  compliance  with  water  quality 
standards.  While  some  operating  techniques  of  the  dams  on  the  Lower 
Fox  River  satisfy  some  interests,  these  same  techniques  can  adversely 
affect  the  utility,  plans  and  policies  of  other  interests.  It  is 
important  to  note  that  the  present  method  of  operation  is  not  without 
its  impacts,  but  the  potential  impacts  are  widely  recognized  and  under¬ 
stood  features  of  the  present  method  of  operation.  They  are,  therefore, 
antluipated  by  the  local  planners  and  normally  considered  in  present 
planning  and  policy  making  activities. 


3.12 

There  is  no  demand  for  commercial  navigation.  Therefore  the  continued 
operation  and  maintenance  of  the  project  navigation  channels  is  directed 
to  recreational  navigation.  Since  no  significant  increases  in  associ¬ 
ated  types  of  economic  development  (marinas,  commercial  facilities,  etc.) 
above  and  beyond  the  normal  growth  patterns  already  established  are 
expected,  no  changes  in  land-use  plans  policies  regarding  location  or 
degree  of  such  development  should  be  required. 

3.  13 

The  cumulative  effects  of  waterway  operations  and  maintenance,  naviga¬ 
tion,  and  waterfront  development  on  water  quality  are  not  expected  to 
change  from  present  conditions  as  the  project  does  not  include  any 
changes  in  existing  causative  factors. 

COORDINATION  WITH  EXISTING  PLANS 

3.14 

Different  types  of  effects  on  land  use  adjacent  to  the  Fox  River  have 
been  investigated  and  coordinated  with  land  use  planning  agencies  in 
preparation  of  this  EIS  to  identify  and  resolve  conflicts  with  formal 
land  use  plans.  From  discussions  with  local  planning  agencies,  it  is 
concluded  that  all  current  planning  activity  in  the  project  study  area 
is  predicated  on  the  assumption  that  the  Corps  of  Engineers  will  continue 
to  operate  and  maintain  the  Fox  River  project  in  accordance  with  project 
authorization.  Since  no  changes  in  the  methods  and  techniques  of 
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operation  are  proposed  by  the  Corps  at  this  time,  no  adverse  Impacts  to 
the  existing  public  land-use  plans  and  policies  in  the  study  area  are 
anticipated. 

3.15 

While  there  are  no  known  conflicts  between  the  proposed  action  and 
currently  established  land  use  plans  in  the  project  area,  this  report 
has  identified  various  conflicts  ahd  problems  of  water  resource  manage¬ 
ment  in  the  region.  These  have  often  been  found  to  be  highly  complex  | 
and  Interrelated.  Furthermore,  th^  demand  on  the  water  resource  is 
intensifying  and  as  use  demands  Increase,  conflicts  of  Interest  will 
become  greater  and  more  widespread. 

3.16  J 

It  is  clear  that  an  optimal  solutlop  to  these  problems  can  only  be  found 
by  adopting  a  broad,  comprehensive  |approach  to  water  management  and 
that  adoption  of  an  overall  approach  to  water  management  focuses  atten¬ 
tion  on  the  need  for  greater  cooperiation  and  coordination  of  developmenjt 
and  management  efforts  within  and  between  various  levels  of  Federal, 

State  and  local  government.  As  pretvlously  indicated,  certain  major 
resource  management  planning  studies  are  currently  in  progress.  The 
Chicago  District  is  participating  in  these  studies.  It  is  possible 
that  the  resulting  future  management  plan,  policies  and  objectives  of 
these  studies  may  lead  to  some  important  recommended  modifications  to 
the  authorized  purposes,  features,  and  operational  management  of  the 
existing  Federal  project  in  the  future.  It  must  be  noted,  however, 
that  while  an  alternative  method  of  apportioning  water  use  could  be 
recommended,  resource  conflicts  will  inevitably  continue  to  occur  as  long  as 
project  area  water  resources  continue  to  provide  multiple  use  benefits 
to  such  a  wide  range  of  diversified  activities.  Such  modifications  may 
also  require  authorization  by  the  Congress. 
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SECTION  A 


PROBABLE  IMPACTS  OF  THE  PROPOSED  ACTION  OH  THE  ENVIRONMENT 


INTRODUCTION 

4.01 

The  proposed  action  will  affect  both  the  natural  and  the  man-made 
environment.  In  general,  this  project  will  be  beneficial  to  the  human 
environment  without  creating  serious  adverse  effects  on  the  natural 
environment.  Little  or  no  changes  are  expected  to  occur  in  project  land 
and  water  uses  due  to  the  project. 

4.02 

The  Impacts  of  the  proposed  and  ongoing  activities  will  depend  on  the 
type  of  action  and  location  where  each  is  carried  out.  For  example, 
dredging  is  conducted  in  all  three  regions  of  the  project  area  (i.e., 
the  Wolf  River  region,  the  Central  or  Lake  region,  and  the  Lower  Fox 
River  region).  Since  the  site  characteristics  are  different  in  each 
region,  the  expected  impacts  will  also  be  different.  In  addition  to 
dredging,  flow  regulation  is  carried  out  on  the  Lower  Fox  River  by 
adjusting  gates  in  the  dams,  particularly  those  at  Neenah  and  Menasha. 

On  the  Lower  Fox  River,  locks  are  operated  for  navigational  purposes. 
Maintenance  operations  are  carried  out  on  the  dams  and  locks.  The  pos¬ 
sible  Impacts  of  these  and  other  operations  are  noted  in  the  following 
sections,  and  a  discussion  of  the  possible  effects,  both  adverse  and 
beneficial,  is  presented  with  each  Impact  cited.  The  impacts  associated 
with  each  major  project  components  are  summarized  in  a  series  of  environ¬ 
mental  impact  trees.  Figures  4.1  through  4.6.  These  diagrams  show,  from 
left  to  right,  the  cause  and  effect  relationships  between  project  com¬ 
ponents  and  the  physical,  biological  and  human  environmental  elements. 

By  following  the  cause  and  effect  pathway,  environmental  impacts  are 
Identified  and  insight  is  afforded  as  to  the  degree  of  individual 
Impacts.  The  Impact  trees  presented  cover  project  dredging,  dredge 
material  disposal,  lock  operation  and  maintenance,  and  dam  operation 
and  maintenance.  An  additional  impact  tree  is  presented  to  address 
the  secondary  Impacts  attributable  to  the  navigation  m.ide  possible  by  the 
operation  and  maintenance  of  the  waterway. 

DREDGING  AND  SNAGGING 

Dredge  Operations 

4.03 

The  Impacts  associated  with  the  actual  operation  of  dredglne  •■r  ■ 

are  identified  in  the  major  branch  of  the  tree  labeled  "^rei>.  .  •  •  , 

in  Figure  4.1.  The  smaller  branches  on  the  tigh'  ■^l  ie  1  •  •  , 

discussed  Individually  below  as  represented  '-v  t  s,  in  ler  ’  , 
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4,04 

Energy-Consumption  -  The  one  relatively  small  dredge,  a  tug,  and  two 
self-propelled  flat  scows  proposed  for  use,  will  require  a  total  of  about 
400  horsepower.  This  energy  use  is  considered  inconsequential. 

4.05 

Noise  and  Air  Emissions  -  Dredging  equipment  generates  noise  and  air 
emissions  while  in  operation.  Data  are  not  available  which  would 
indicate  the  exact  noise  levels  produced.  However,  it  is  considered 
that  the  noise  generated  by  dredging  is  not  great  relative  to  normal 
background  noise  levels  in  the  vicinity  of  most  dredging  sites.  The 
diesel  engines  which  drive  the  projects  clamshell  dredge  produce  small 
quantities  of  air  emissions.  Considering  the  intermittent  nature  of  the 
source  and  the  small  quantities  involved,  this  does  not  amount  to  a  sig¬ 
nificant  air  pollution  problem.  The  presence  of  the  dredging  equipment 
and  the  noise  and  air  emissions  generated  by  its  operation  causes  tempo¬ 
rary  impairment  of  riverside  aesthetics  in  localized  areas.  However, 
the  duration  of  dredge  equipment  is  generally  short.  The  dredging  is 
not  expected  to  exceed  noise  and  air  pollution  standards  established 
by  the  State  of  Wisconsin. 

4.06 

Oil  and  Grease,  Heavy  Metals  -  Aquatic  Biota  -  Like  any  vessel,  the 
dredge  engaged  in  channel  maintenance  releases  small  quantities  of  oil, 
grease,  and  most  probably  hoavy  metals  which  enter  the  water.  There  is 
no  definite  me.isure  of  these  discharges.  But,  it  is  likely  that  the  con¬ 
tributions  of  the  dredging  vessel  Is  minor  compared  to  all  sources  of 
these  pollutants  along  the  Waterway.  It  is  not  expected  that  the  oil, 
grease  and  heavy  metals  discharged  from  these  vessels  have  any  signifi¬ 
cant  effect  on  aquatic  biota  except  as  they  contribute  to  overall  ambient 
levels. 

4.07 

Navigational  Safety  -  Proposed  maintenance  dredging  will  allow  continued 
safe  navigation  throughout  the  waterway.  The  presence  of  the  dredge  and 
disposal  equipment  within  the  confines  of  the  project  areas  may  lend  to 
more  congestion  in  the  harbor  and  channel  areas  and  may  represent  an 
unavoidable  hazard  for  navigation.  Appropriate  navigation  markers  will 
be  used,  however,  and  these  hazards  are  temporary  in  nature  and  will  last 
only  for  the  maintenance  dredging  duration.  With  reasonable  care  during 
dredging  operations,  neither  safety  nor  navigation  within  the  area  should 
be  adversely  affected  by  dredging  operations. 

4.08 

Suspended  Solids,  Substrate  -  Aquatic  Biota  -  During  dredging  operations 
the  dredge  and  scows  create  turbulence  by  their  movements  which  causes 
resuspension  of  solids  In  the  water  column.  In  addition,  the  dredge 
extends  supports  called  spuds  to  the  river  bottom  while  dredging.  These 
spuds  disrupt  the  bottom  substrate  and  stir  loose  bottom  sediment  into 
suspension.  These  effects  on  suspended  solids  and  substrate  are  local¬ 
ized,  temporary  and  produce  very  minor  Impacts  on  aquatic  biota. 
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Material  Removal 
4.09 

The  impacts  associated  with  the  removal  of  material  as  accomp lislied  by 
dredging  and  snagging  are  Identified  in  the  major  branch  of  the  tree 
labeled  "material  removal"  in  Figure  4.1.  The  smaller  branches  on  the 
right  side  of  the  tree  are  discussed  individually  below  as  represented  by 
the  underlined  subheadings. 

4.10 

Substrate  -  Aquatic  Biota  -  Maintenance  of  the  Fox  River  Navigation 
system  entails  the  periodic  dredging  of  project  river  and  harbor  chan¬ 
nels.  An  unavoidable  consequence  of  this  action  will  be  the  occasional 
disturbance  of  channel  areas  where  sedimentation  and  shoaling  liave  oc¬ 
curred.  In  conjunction  with  the  sediment-water  interface  arc  a  number  of 
organisms  that  constitute  the  benthic  community.  The  action  of  removing 
sediments  from  channel  and  harbor  bottoms  inevitably  removes  or  destroys 
major  portions  of  this  biotic  community.  The  overall  amount  of  distur¬ 
bance  to  benthic  organisms  is  quite  limited.  The  action  of  removing 
sediments  over  a  ten  year  period  within  the  project  area  will  eliminate 
only  about  a  total  of  400,000  cubic  yards  of  bottom  sediments.  l.ess  than 
two  percent  of  the  existing  107  miles  of  navigable  channel  will  be  affected, 

4.11 

An  immediate,  short-term  impact  of  excavating  sediments  from  channel  and 
harbor  areas  is  the  destruction  of  benthic  organisms  contained  in  tlie 
dredged  material  in  the  waterway.  Certain  aquatic  organisms,  sucli  as 
plankton,  fish  eggs,  larvae,  fry,  and  other  bottom  dwellers  will  suffer  a 
temporary  loss  of  habitat.  Some  will  likely  perish  as  a  result  of  the 
dredging  activity  itself  or  because  of  increased  turbidity.  Organisms 
living  in  the  area  adjacent  to  dredging  operations  can  be  smothered  by 
turbidity  increases  and  subsequent  precipitation  of  suspended  solids. 

The  benthic  organisms  most  affected  are  filter  feeders  and  organisms  of 
limited  mobility  in  or  near  the  areas  to  be  dredged.  Those  more  capable 
of  locomotion,  however,  may  simply  be  displaced  from  the  area  until 
stability  recurs.  The  removal  of  the  organisms  should  be  short-term  and 
local  because  organisms  from  adjacent  areas  should  begin  to  repopulate 
the  dredge  area  as  soon  as  dredging  ceases.  Repopulation  will  increase 
toward  the  carrying  capacity  of  the  habitat  but  the  rate  of  repopulation 
will  be  dependent  on  such  factors  as:  the  population  levels  and  mobility 
of  organisms  in  adjacent  areas,  duration  of  turbidity  and  substrate 
disturbance,  current  patterns,  seasonal  conditions,  and  predation. 

4.  12 

The  removal  of  material  from  the  channel  bed  by  dredging  may  also  have  a 
direct  impact  on  the  type  of  substrate  available  for  benthic  organisms. 
Dredging  removes  surface  sediments  from  the  channel  bottom,  exposing  an 
old  strata  to  the  overlying  water,  and  causing  a  period  of  instability. 

The  physical  alteration  of  the  interface  is  expected  to  generally  have 
only  a  short-term  local  Impact  during  the  time  period  that  chemical 
equilibrium  is  being  established.  The  removal  of  polluted  sediments  may 
even  enhance  the  quality  of  the  aquatic  environment  by  removal  of  a 
potential  reservoir  of  pollutants. 
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4. 13 

The  nature  of  the  newly  exposed  sediments  will  not  represent  a  complete 
alteration  of  bottom  type  since  those  sediments  being  removed  have  been 
deposited  upon  former  river  or  lake  bottom,  which  was  previously  exposed 
to  the  water  Interface.  The  effects  of  a  change  in  substrate  type  may  be 
experienced  in  some  areas  as  a  result  of  material  removal.  Such  changes 
arc  dependent  upon  the  type  of  substrate  being  removed  and  the  type  of 
substrates  in  nearby  river  reaches.  Temporary  changes  may  result  in 
areas  where  sandy  or  granular  material  is  removed,  and  the  area  is 
covered  soon  afterwards  with  silty  material. 

4.14 

Substrate  type  varies  considerably  between  different  segments  of  the 
waterway.  Coarser  materials  would  be  expected  downstream  of  locks. 

Finer  materials  usually  compose  deposit  banks  at  bends  in  the  river.  The 
alluvial  fans  vary  in  composition  dependent  upon  the  gradient  of  the 
tributary  prior  to  its  confluence  with  the  Fox  River.  In  general,  there 
should  be  few  permanent  alterations  of  substrate  type  to  the  extent  that 
the  aquatic  worms  and  insect  larval  forms  which  comprise  much  of  the 
benthic  fauna  would  not  be  effected  other  than  in  very  localized  areas. 

4.15 

A  final,  indirect,  short-term  impact  associated  with  the  removal  of  ma¬ 
terial  from  project  channels  is  the  alteration  of  the  aquatic  food  web  in 
the  vicinity  of  dredging  as  a  result  of  benthic  losses.  The  temporary 
reduction  in  bottom  organisms  is  not  critical  for  the  functioning  of  pro¬ 
ject  area  food  chains  and  will  not  have  a  serious  effort  upon  fish  life. 

4.16 

Suspended  Solids  -  During  material  removal  processes,  considerable 
turbulence  is  generated  by  the  dredging  equipment,  lifhen  a  clamshell 
dredge  is  used  to  remove  bottom  sediments  from  the  channel,  the  amount 
of  suspended  silt,  sand,  and  detritus  is  increased  in  the  vicinity  of  the' 
dredge.  As  the  bucket  is  drawn  to  the  surface,  water  laden  with  sediments 
flows  through  and  out  from  the  bucket.  The  resulting  sediment  plume  is 
confined  to  the  waters  around  the  dredge,  but  can  be  distributed  over 
larger  areas,  depending  upon  such  factors  as  wind,  wave  generated  turbuience, 
and  currents.  However,  the  maximum  area  occupied  by  the  plume  is  relatively 
small.  The  area  subjected  to  sedimentation  is  likewise  small.  The 
increased  turbidity  has  localized  effects  on  substrate  and  benthos.  The 
magnitude  of  this  increase  will  vary  with  the  characteristics  of  the 
material  being  dredged. 

4.17 

Although  dredging-caused  concentrations  of  suspended  material  have  not 
been  monitored  in  the  project  area,  the  suspended  solids  concentration 
resulting  from  project  dredging  activities  can  be  approximated.  Table  4.1 
provides  what  may  be  considered  as  a  "worst  case"  resultant  suspended 
sediment  concentrations  due  to  project  dredging  activity  based  on  an 
estimate  of  the  mass  of  bottom  material  disturbed  and  its  approximate 
particle  size,  distribution,  the  percent  of  dredged  material  that  becomes 
suspended  during  the  dredging  operation,  and  the  average  water  current 
velocity  and  water  depth  within  a  typical  area  to  be  dredged. 
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Table  4.1.  Maximum  Sediment  Concentrations  (mg/1)  Expected 
During  Project  Dredging  Activities 


_ Downstream  Distance  from  Activity  (mecers) _ 

inO  600  900  1,500  2,100  2,700 

(984  ft.)  (1,969  ft.)  (2,962  ft.)  ('.,922  ft.)  (6,890  ft.)  (8,859  ft.) 

15  6  4  3  2  i 


4.1b 

Table  4.1  i.s  computed  for  a  dredging  activity  that  involves  large  amounts 
of  sediment  released  at  a  relatively  constant  rate  over  a  long  period  of 
time.  The  turbidity  plume  is  therefore  calculated  at  a  steady  state  and 
tlie  sediment  concentrations  decrease  with  distance  from  the  site.  The 
values  in  Table  4.1  must  be  added  to  the  background  concentrations . 
Compared  to  naturally  occurring  turbidity  levels,  these  additions  would 
he  relatively  small,  although  noticeable. 


4.19 

The  turbidity  to  be  created  bv  project  dredging  is  expected  to  he  of 
short-term  duration  and  will  not  contrast  with  the  generally  degraded 
quality  of  the  water  throughout  much  of  the  project  area.  Short-term,  in 
this  case,  refers  to  the  actual  period  of  dredging  and  the  time  period 
following  completion  of  the  dredging  during  which  the  suspended  particles 
will  settle.  The  duration  of  project-induced  turbidity  will  vary  de¬ 
pending  on  type  of  material,  weather  conditions,  etc.  Some  studies  have 
reported  restoration  of  background  turbidity  levels  two  hours  after 
dredged  material  disposal  stopped. 

4.20 

Material  Removal,  Water  Quality  -  During  tlie  physical  process  of  loosen¬ 
ing  and  removing  materials  in  dredging  operations,  there  is  a  possibility 
<if  exchange  of  ctiemlcal  constituents  with  the  river  or  lake  water.  There 
are  several  areas  of  concern  with  dredging  operations  in  general,  int  lad¬ 
ing  oxygen-demanding  materials,  nutrients,  any  heavy  metals,  oil  and 
grease.  These  items  are  discussed  individually  below. 

4.21 

Water  Quality,  Aesthetic  Characteristics  -  A  water  body  is  aesthetically 
pleasing  if  it  is  free  of  objectionable  deposits  at  the  bottom;  free  of 
floating  debris,  oil  scum,  and  other  matter  on  the  surface;  and  free  of 
substances  producing  objectionable  color,  odor,  taste,  turbidity,  or  un¬ 
desirable  aquatic  life.  An  increase  in  these  substances  can  be  expected 
as  a  result  of  dredging.  This  would  visually  degrade  water  quality  but 
this  would  be  a  short-term  effect.  Existing  water  uses  should  not  be 
significantly  affected. 
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4.22 

Water  Quality,  Water  Intake  Structures  -  It  is  possible  that  dredging 
operation  in  urban  areas  along  the  Lower  Fox  River  could  impact  on  in¬ 
dustries  using  river  water  in  the  vicinity  of  project  dredging.  In¬ 
creased  short-term  turbidity  and  re-suspended  solids  would  present  a 
state  of  water  different  than  would  normally  be  expected  by  the  user 
when  dredging  is  not  taking  place.  Such  unexpected  conditions  could 
vary  the  quality  of  effluent  from  the  industrial  process.  Although  the 
Chicago  District  is  not  aware  of  any  problems  associated  witli  past 
dredging  operations  in  this  regard,  the  owners  or  operators  of  the  in¬ 
take  facility  will  be  notified  when  dredging  is  to  be  performed  near 
their  facilities,  in  order  to  minimize  the  possible  impact. 

A.2j 

Chemical  Exchange  Between  Water  and  Sediments  -  The  disruption  of  sedi¬ 
ments  may  generally  be  expected  to  enhance  the  exchange  of  chemical 
constituents.  The  turbulence  increases  the  surface  area  of  solids 
exposed  to  the  water  and  transports  interstitial  waters  to  the  sediment- 
water  interface.  The  rate  of  exchange  of  material  would  be  expected  to 
Increase  under  these  circumstances. 

4.24 

There  may  be  chemical  changes  in  the  microenvironment  as  the  material  is 
aisturbed.  Changes  in  oxidation  potential,  pll,  and  electrolytit  strengtii 
may  occur.  Those  factors  are  known  to  influence  adsorption,  chelation, 
and  chemical  bonding  forces,  which  may  be  acting  to  bind  chemical  con¬ 
stituents  to  soil  particles  (Weber,  1972).  The  specifics  of  the  inter¬ 
change  between  sediments  and  the  water  environment  are  not  completely 
understood.  Due  to  tliis  lack  of  knowledge,  Lee  (1970)  reported  that  it 
was  almost  impossible  to  predict  exchange  rates  or  magnitudes  in  a  system 
that  has  not  been  investigated.  Ac.cordingly ,  the  following  discussion 
considers  the  chemical  characteristics  of  tlic  dredged  material,  recog¬ 
nizing  chat  1  possibility  of  cliemlcal  exchange  exists.  In  the  absence 
of  detailed  studies  and  data  on  the  Fox  River,  it  must  be  pointed  out 
that  much  of  the  material  wliich  follows  is  unavoidably  theoretical  in 
nature . 

4.25 

Nutrients  -  Tlie  agitation  of  bottom  solids  during  material  removal  may 
release  nutrients  from  these  sediments.  McKee  et  al,  (1970)  observed 
greater  concentrations  of  phosphorous  associated  with  increase  in  water 
turbulence  and  turbidity.  The  turbulence  in  the  stream  under  study  was 
associated  with  a  cliange  in  river  gradient.  Turbulence  generated  by 
material  removal  would  be  expected  to  produce  similar  resulta.  T'ue 
chemical  analyses  of  the  deposited  dredged  material  samples  indicate 
quantities  of  nitrogen  and  phosphorous  which  could  presumably  be  re¬ 
leased  during  material  removal.  As  discussed  in  Section  2  and  indicated 
by  the  water  chemistry  data  in  Appendix  B,  ambient  nutrient  levels  are 
already  excessive  throughout  much  of  the  project  area.  Any  additional 
input  of  nutrients  resulting  from  material  removal  may  increase  aqueous 
nutrient  concentrations. 
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4.26 

Oils  and  Grease  -  Small  quantities  of  oils  and  grease  may  be  released 
from  deposits  during  material  removal.  The  amount  of  oil  and  grease 
which  was  detected  Is  not  great;  as  such,  no  substantial  problems  are 
Indicated. 

4.27 

Toxic  Materials  -  The  resuspension  of  sediments  can  cause  adsorbed  toxic 
metals,  such  as  mercury,  lead,  and  zinc  to  be  reintroduced  into  the 
aquatic  environment.  The  effects  of  this  condition  are  dependent  upon 
the  levels  of  toxic  materials  In  the  sediments  to  be  dredged. 

4.28 

Some  toxic  materials  were  found  in  the  samples  of  sediments  to  be 
dredged  (see  discussion  of  sediment  tests  later  In  this  section) .  A 
moderately  high  level  of  mercury  was  found  in  one  sample  and  lead  was 
detected  In  another  sample.  Several  samples  have  high  organic  contents 
and  nutrient  levels.  Dredging  of  these  sites  will  result  in  release  of 
these  materials  to  the  aquatic  environment.  The  exact  degree  of  polluted 
reintroduction  and  the  nature  of  the  associated  impacts  are  not  suffi¬ 
ciently  understood  at  this  time. 

4.29 

It  is  known  that  biological  transformations  may  convert  elemental  mercury 
into  methyl-mercury  (Rissanen,  et  al.,  1972)  which  is  believed  to  be  the 
form  accumulated  by  aquatic  organisms.  Methyl-mercury  is  also  more 
soluble  than  elemental  mercury.  If  the  anaerobic  bacteria  which  mediate 
this  reaction  are  present  in  the  river  sediments,  it  is  conceivable  that 
methylatlon  of  the  mercury  might  occur  in  the  sediments.  Thus,  a  more 
soluble  form  of  mercury  may  be  produced  in  the  sediments  at  a  depth 
sufficient  to  maintain  anaerobic  conditions.  Material  removal  operations 
may  release  any  mercury  present  in  this  form. 

4.30 

The  concentrations  of  lead  and  zinc  are  a  cause  for  more  concern  than  the 
quantities  which  were  observed  for  mercury.  There  is  a  potential  toxicity 
problem  which  may  result  during  material  removal  if  these  metals  are 
released  at  that  time.  The  zinc  appears  to  pose  the  greatest  source  of 
concern.  The  duration  of  these  impacts  will  be  short,  however,  and  no 
significant  long-term  effects  are  expected. 

4.31 

Oxygen  Concentration  -  The  dredged  sediments  may  contain  substantial 
quantities  of  oxygen-demanding  materials,  as  indicated  in  the  data  con¬ 
cerning  COD.  Anaerobic  conditions  may  be  present  at  small  depths  below 
the  sediment-water  interface.  In  light  of  Fox  River  ambient  DO  levels, 
the  Impacts  of  material  removal  may  present  severe  localized  problems. 

The  amount  of  oxygen  demanding  material  contained  in  the  sediment  will 
determine  the  extent  of  dissolved  oxygen  depletion  resulting  from  the 
operation.  Jeane  and  Pine  (1975)  report  that  DO  could  be  depressed  by  40 
to  50  percent  near  the  dredge  site.  As  phosphorous  (P) ,  potassium  (K) , 
and  nitrogen  (N)  are  liberated  during  dredging,  an  increased  BOD  would 
also  be  expected. 
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4.  32 

At  many  locations  along  the  Lower  Fox  Waterway  dissolved  oxygen  is  in¬ 
sufficient  to  support  selected  sensitive  benthic  and  fish  species.  Low 
oxygen  concentrations  have  contributed  to  the  extirpation  of  several  fish 
species  as  discussed  in  Section  2.  The  oxygen  demand  of  the  dredged 
materials  would  place  an  additional  stress  on  the  oxygen  resources.  The 
elimination  or  further  reduction  in  DO  may  have  severe  temporary  effects 
on  organisms  in  the  immediate  area  of  the  dredge  cut. 

4.33 

Aquatic  Biota  General  -  Material  removal  by  dredging  usually  results  in 
direct  or  indirect  alterations  of  the  physical  and/or  chemical  character¬ 
istics  of  a  river  ecosystem.  These  alterations  may  or  may  not  adversely 
affect  the  biological  components  of  the  system.  The  degree  of  effect  is 
a  function  of  many  interrelated  factors.  The  biological  diversity  of  the 
system  is  one  of  the  most  important  of  these  factors,  i.e.,  the  more 
diverse  the  community,  the  more  stable  the  system.  Stable  aquatic  eco¬ 
systems  are  better  able  to  resist  physical  or  chemical  stresses.  Thus, 
if  material  removal  causes  changes  in  biological  abundance  and  diversity, 
this  will  also  result  in  disruption  of  the  population  interactions  within 
the  aquatic  community. 

4 .  34 

Some  of  the  major  problems  resulting  from  dredged  material  removal  are 
increased  turbidity,  actual  removal  of  organisms  and  substrate,  and 
siltatlon.  Saila,  et  al.  (1968)  discussed  the  potential  effects  of  these 
changes  upon  the  aquatic  ecosystem.  The  primary  direct  effect  on  bio¬ 
logical  organisms  is  either  mortality  or  an  unfavorable  response  due  to 
impeded  respiratory  exchange.  Indirect  effects  include: 

1.  reduction  of  light  penetration  which  results  in  reduced  photosyn¬ 
thesis. 

2.  reduction  of  visibility  of  sight-feeding  organisms. 

3.  destruction  of  fish  spawning  areas. 

4.  reduction  in  some  fish  food  organisms. 

5.  reduction  of  vegetation  cover. 

6.  increased  organic  deposits  which  result  in  anaerobic  conditions. 

7.  flocculation  of  planktonic  algae. 

4.35 

Most  of  the  above  impacts  will  be  temporary  and  local  in  character  but 
will  vary  upon  the  conditions  at  the  time  of  dredging.  Specific  eco¬ 
logical  Impacts  will  depend  on  the  type  of  bottom  and  biota  present  at 
the  dredge  site,  the  level  of  previous  dredging  disturbance,  and  the 
volume,  area  and  duration  of  dredging  operations  but  are  believed  minor 
because  of  the  following  general  project  area  conditions: 

.infrequent  requirement  for  dredging  activities 
.sparse  benthic  community 
.minimum  change  in  substrate 
.short-term  chemical  and  silt  changes 
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.land  disposal  of  polluted  dredged  material 
.little  disturbance  to  feeding  areas 
.previous  dredging  history 
.reestablishment  within  one  year 


4.36 

Some  problems  do  exist,  however,  which  could  cause  temporary  ecological 
imbalances.  This  would  be  due  to  potential  toxins  such  as  metals, 

PCB's  and  pesticides  which  may  be  present  in  sediments.  In  addition, 
there  would  be  negative  Impacts  for  a  short  time  because  of  sediment 
deposition,  low  oxygen,  and  higher  turbidity.  In  other  dredging 
operations,  the  effects  of  sediment  deposition,  turbidity,  and  chemical 
dlsequillbria  have  been  known  to  affect  aquatic  life  within  a  half  mile 
of  the  dredged  site  (EPA,  1971;  Odom,  1970).  Oleszkiewicz  and  Krenkel 
(1972)  have  stated  that  the  physical,  chemical  and  biological  charac¬ 
teristics  of  the  Ohio  River  were  not  significantly  altered  by  dredging  in 
the  areas  studied.  Bardarik  et  al.  (no  date)  found  essentially  the  same 
results  on  the  upper  Allegheny  River.  Ketchum  (1972)  considers  initial 
turbidity,  smothering  and  oxygen  depletion  after  dredging  to  be  brief, 
generally  insignificant  disturbances. 

4.37 

Aquatic  Biota  -  Turbidity  -  Some  of  the  details  of  influences  of  in¬ 
organic  sediment  on  aquatic  life  in  streams  were  reported  by  Cordone  and 
Kelley  (1961).  Their  studies  on  fish  involved  primarily  Trout  and  Salmon 
but  the  physiological  effects  involved  are  applicable  to  many  species. 

4.38 

Fish  gills  may  become  clogged  with  silt  and  particles  which  usually 
result  in  death  due  to  impeded  gas  exchange  efficiency.  However,  in  most 
instances.  Indirect  damage  to  fish  populations  occurs  long  before  fish 
are  directly  harmed.  Eggs  in  spawning  areas  may  be  smothered  by  over- 
lying  silt.  The  severity  of  this  effect  depends  to  a  large  extent  on  the 
river  flow  rates,  substrate  type  and  silt  particle  size.  Bottom  fauna 
diversity  and  abundance  may  be  reduced  in  several  ways.  Heavy  siltatlon 
may  smother  bottom  organisms  which  in  turn  reduces  the  availability  of 
fish  food.  Slltation  may  fill  in  and  cover  the  substrate  in  interstices 
which  act  as  surfaces  for  periphyton  attachment  and  sites  for  benthoc 
colonization.  Also,  increases  in  turbidity  can  inhibit  certain  fish 
species,  especially  those  that  are  sight  feeders  (northern  pike  and 
walleye).  The  potential  reduction  in  food  intake  could  result  in  less 
energy  for  reproduction  and  could  therefore  reduce  reproductive  output. 
How  this  reduction  in  reproductive  output  would  affect  recruitment  de¬ 
pends  on  the  types  of  factors  limiting  the  offspring. 

4.39 

The  average  turbidities  found  to  be  fatal  to  several  freshwater  fish 
species  are  shown  in  Table  4.2. 


4-11 


Table  4.2.  Average  Turbidities  Found  to  be  Fatal  to  Fish 


Species 

Length  of 
Exposure  (days) 

Turb id i tv 
(mg/l) 

Largemouth  Bass 

7.6 

101,000 

Pumpkinsecd  Sunfish 

13.0 

69,000 

Channel  Catfish 

9.3 

85,000 

Black  Bullhead 

17.0 

222,000 

Golden  Shiner 

7.  1 

166,000 

Black  Crappie 

2.0 

145,000 

Rock  B.iss  . 

3.5 

58,2  50 

Source:  U.  S.  Department  of  the  Interior ,  Federal  W.iter 

Control  Administration ,  l  '>68.  Report  of  the 
Committee  on  Water  Quality  Criteria. 


4.40 

These  data  sliow  Ll\at  fish  can  tolerate  Itigii  concentrations  of  susijended 
sediment  in  water.  Fish  exhibited  behavioral  reactions  at  turbidities  in 
the  vicinity  of  20,000  mg/1  (W.illen,  1951,  as  cited  in  the  National 
Academy  of  Sciences,  1973).  According  to  Che  same  source,  one  species 
showetd  behavioral  difference  at  turbidity  of  100,000  mg/l.  I'ur tliermore , 
most  of  the  species  tested  witlistood  exposure  for  a  week  or  longer  at 
turbidities  higher  Chan  100,000  mg/l.  Turbidities  of  175,000  to  225,000 
mg/l  killed  the  fish  within  15  minutes  to  two  hours  of  exposure.  Buck 
(1956  as  cited  in  tlie  National  Academy  of  Sciences,  1973)  conducted 
experiments  on  fish  growth  in  39  farm  ponds  witlr  a  wide  range  of  tur¬ 
bidities.  He  used  the  following  fisli  species:  largemouth  bass 
:  I'.f  ei-cptehii.'  r  I!.''.  >idcs) ,  bluegill  mufoahtrus)  and  redear 

siinfish  (.Lei  .  ■'ll  r  "ti  rrolophuo)  .  Tlie  yields  of  fisli  as  a  function  of 
turbidity  were  reported  as  follows: 


Water 

Turbidity 


Sediment 

Ooncentration  (mg/ 1 ) 


Founds  of  fish 
per  acre: 


Clear  pond 


<25 


161.5 


Intermediate 


25-100 


94.0 


Muddy 


MOO 


29. 3 


The  critical  concentration  for  reproduction  rates  was  found  to  be  about 
75-100  mg/l  tor  all  throe  fish  species.  McKee  and  Wolf,  1969,  found  that 
a  turl  idity  level  of  200  ppm  had  no  effect  upon  any  age  class  of  fish. 
However,  Cambell  (1954)  found  that  at  concentrations  between  1000-2500 
ppm,  rainbow  trout  eggs  were  destroyed. 
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4.41 

Mobile  species  of  fish  migrate  or  avoid  areas  being  dredged  and  escape 
injury.  From  the  proceeding  discussion,  however,  it  can  be  seen  tliat 
fish  species,  especially  fishes  through  the  fry  and  fingerling  stages, 
can  be  adversely  affected  by  dredging  caused  turbii'ity  if  the  intensity 
and  duration  of  the  turbidity  exceeds  the  species  tolerance  limits.  Ttie 
degree  of  adverse  response  to  turbidity  also  varies  for  different  overall 
aquatic  conditions. 

4.42 

Turbidity  may  also  affect  temperature  relations  (Bartsch,  1960).  Tirr- 
bidity  changes  t  lie  water  environment  by  rapidly  absorbing  radiant  energy 
in  the  upper  layers  of  the  water  whicli  reduces  the  depth  of  effective 
photosynthesis  and  inhibits  algae  growth.  Algae  and  plankton  recover 
quickly,  however,  once  turbidity  levels  sul)side.  Submergent  vegetation 
is  also  inhibited  by  reduced  sunlight.  In  the  spring  these  rooted  plant 
species  initiate  growth;  and  are  liindered  from  continued  growth  if  enougli 
light  does  not  reach  the  bottom  of  the  bay.  In  the  early  stages  of 
vegetative  development  it  is  critical  that  enough  radiant  energy  is 
available  at  the  bottom  so  that  plants  can  grow  tall  L'nc.ugh  to  he  in  the 
areas  of  effective  photosy thesis.  Some  losses  will  occur  and  pl.int  1  i  f i.; 
will  be  displaced  for  a  time. 

4.43 

The  following  maximum  concentrations  of  suspended  sediments  are  recom¬ 
mended  by  the  National  Academy  of  Sciences,  National  Academy  of  I'ngi- 
neering  (1973),  for  protection  of  aquatic  communities. 

High  level  protection  25  mg/1  sediment 

Moderate  protection  80  mg/1  sediment 

Low  protection  400  mg/1  sediment 

Very  low  protection  over  400  mg/1  sediment 

Aquatic  communities  in  the  project  area  will  therefore  be  afforded  a 
moderate  level  of  protection  under  "with  project"  turbidity  conditions. 

4.44 

Aquatic  Biota  -  Resuspenslon  of  Pollutants  -  Increases  in  suspended 
solids  will  have  a  number  of  adverse  affects  upon  the  aquatic  environ¬ 
ment.  Nutrients  such  as  phosphorous  and  nitrogen  are  released  into  the 
aquatic  system  and  tend  to  accelerate  excessive  growths  of  alg.ie  and 
other  aquatic  plants  (Biggs,  1968).  Zooplankton  are  also  stimulated  by 
organic  nutrients  in  the  suspended  sediments  but  may  be  adversely  af¬ 
fected  by  toxic  compounds  present  In  the  sediments.  Increased  algae 
growth  can  ultimately  lead  to  low  dissolved  oxygen  levels  which  are  very 
detrimental  to  fish  and  other  biota. 
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4.45 

iither  adverse  effects  will  result  from  a  reduction  of  oxygen  due  to 
chemical  demands.  During  the  dredging  process  and  for  a  time  afterward, 
organic  material  at  the  new  sediment-water  interface  and  within  the 
unsuspended  sediments,  will  tend  to  oxidize  and  increase  the  biological 
oxygen  demand  over  previous  background  levels.  This  decreased  level  oi 
dissolved  oxygen  can  affect  b“>th  those  species  that  reside  witliin  the 
dredged  area  and  those  adjacent  to  the  area. 

4.46 

Aquatic  biota  need  certain  concentrations  of  dissolved  oxygen  to  maintain 
their  metabolic  processes.  The  reduction  of  available  dissolved  oxygen 
will  temporarily  disrupt  the  existing  ecological  community  (Brown,  (l.I,.; 
Clark,  R.  1968).  Even  a  temporary  lowering  of  the  dissolved  oxygen  mav 
lie  critical  Cor  some  organisms.  Dissolved  oxygen  would  be  most  serious 
along  the  Lower  Fox  River  during  the  late  summer  period.  The  river 
bottom  is  especially  high  in  oxygen  demanding  substances  and  as  these 
materials  are  dredged,  dissolved  oxygen  could  be  reduced  to  near  zero  in 
localized  areas. 

4.47 

In  areas  with  polluted  sediments,  such  as  the  Lower  Fox  River,  dredging 
can  also  increase  the  amount  t)f  toxic  substances  within  the  water  col¬ 
umn.*  Heavy  metals  and  pesticides  that  have  been  dormant  in  deep  sedi¬ 
ments  mav  become  available  for  uptake  and  could  pass  up  the  food  chain, 
affecting  the  viability  of  the  organisms  at  all  levels  of  the  food  cliain. 
Althougli  tile  consequence  ot'  releasing  toxic  metals  during  dredging  opera¬ 
tions  is  not  well  understood,  it  would  be  expected  that  a  higher  level  of 
heavy  metal  concentrations  would  be  suspended  in  the  water  following 
dredging  in  an  area  of  liigh  metal  sediment  concentrations  (and  thus  more 
toxicity  to  aquatic  life)  than  in  an  area  with  lower  heavy  metal  concen¬ 
trations  similarly  dredged.  Metals  are  also  known  to  act  synerg  is t ica  i  1 v 
or  antagonistically  on  aquatic  biota.  As  metals  are  stirred  up  by  the 
dredging  process,  omnivorous  food  chains  would  be  negatively  affected 
more  than  carnivorous. 

4.48 

Most  of  the  impacts  associated  with  resuspension  of  pollutants  will  be 
temporary  and  local  in  character  but  will  vary  upon  the  conditions  at  thi- 
time  of  dredging.  Studies  have  shown  that  adverse  increases  in  turbidity 
solids,  nutrients,  COD,  heavy  metals  and  decreases  in  dissolved  oxygen 
are  almost  totally  reduced  to  pre-dredging  levels  within  24  hours  (Ricliie 
and  Speakman,  1973). 


4.49 

Aquatic  Biota  -  Siltation  and  Loss  of  Habi tat  -  Dredging  and  snagging 
operations  in  the  project  waters  will  cause  loss  of  habitat  and  increase 
the  amount  of  suspended  solids  within  the  water  column.*  While  dredging 
activities  may  cause  some  temporary  loss  of  habitat  for  benthic  organisms 
no  evidence  exists  to  suggest  that  any  major  fish  spawning  grounds  will 
be  affected  in  Lake  Winnebago  and  the  Lower  Fox  River.  The  water  flow  is 
quite  slow  in  Lake  Winnebago  and  resuspended  material  should  settle  out 


rapidly  within  a  small  area.  The  Lower  Fox  River  is  apparently  too 
polluted  to  support  spawning  populations  of  many  fish  species.  The  Wolf 
River,  on  the  other  hand,  has  extensive  areas  of  spawning  habitat  for 
fish  and  because  of  this  a  greater  chance  of  impact  exists  in  this  river. 

4.50 

Dredging  and  snagging  in  the  Wolf  River  will  cause  loss  of  spawning 
habitat,  such  as  sand  bars,  submerged  logs  and  branches,  etc.,  which  are 
utilized  by  white  bass,  walleye,  and  many  other  species.  This  loss  of 
spawning  habitat  would  either  result  in  too  many  fish  spawning  per  unit 
area  of  remaining  habitat  or  some  fish  may  be  forced  to  spawn  in  less 
desirable  habitats.  The  effect  of  either  of  these  on  recruitment  is 
difficult  to  assess,  since  all  of  the  variables  that  regulate  the  success 
of  the  offspring  and  juvenile  populations  are  not  precisely  known.  If 
density-dependent  factors,  such  as  competition  and  predation,  are  in¬ 
volved,  recruitment  may  actually  be  increased,  providing  that  a  sizable 
portion  of  the  spawning  population  is  not  affected.  However,  if  density- 
independent  factors,  such  as  water  temperature,  current  velocities  or 
water  levels,  are  the  main  limiting  factors,  then  recruitment  will 
probably  be  reduced  by  the  loss  of  spawning  habitat.  In  the  absence  of 
firm  data  it  would  be  safe  to  assume  that  destruction  of  spawning  habitat 
would  have  at  least  some  adverse  effect  on  recruitment.  For  yellow  perch, 
at  least,  there  does  not  appear  to  be  any  relationship  between  survivor¬ 
ship  of  offspring  and  water  temperature, ^  which  is  not  to  say,  however, 
that  density-dependent  factors  may  be  involved, 

4.51 

In  time  the  dredged  material  removed  would  be  replaced  by  the  river  and 
lost  fish  spawning  habitats  would  be  restored.  Any  aquatic  biota  lost 
would  also  replace  Itself  once  this  material  returns.  Refuges  for  small 
fish  and  the  offspring  of  larger  fish  species  created  by  the  shallow 
water  over  the  sand  bars  would  also  redevelop,  thus  affording  protection 
to  these  small  fish  from  predation  by  larger  fish.  Therefore,  any  losses 
due  to  dredging  would  probably  be  short-term  ones. 

4.52 

Increases  in  turbidity  could  also  affect  hatching  success  if  the  dredging 
were  done  during  spawning  periods.  As  the  resuspended  materials  settle 
out  they  could  cover  eggs  lying  on  the  bottom  and  prevent  proper  oxygen 
uptake  by  these  eggs.  This  would  be  particularly  true  if  dredging  of 
areas  with  silty  bottoms  occurs  upriver  from  spawning  grounds  having 
sandy  bottoms.  By  elimination  of  these  eggs  fewer  offspring  would  be 
available  for  recruitment.  Records  indicate  that  dredging  has  been 
accomplished  during  those  periods  when  fish  spawning,  hatching,  and  larval 
development  would  be  unaffected. 

4.53 

Because  the  amount  of  dredged  material  anticipated  from  the  Wolf  River  is 
relatively  small  it  is  unlikely  that  any  great  loss  of  fish  spawning 
habitat  would  occur  or  that  the  increase  in  suspended  solids  would  be 
sufficient  to  cause  major  impacts  to  the  various  fish  populations. 

However,  in  order  to  reduce  the  impact  to  the  various  fish  populations, 
especially  those  that  breed  in  the  Wolf  River,  dredging  should  be  done 
during  the  latter  part  of  the  summer  when  spawning,  hatching,  and  larval 
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development  has  ceased  for  most  of  the  fish  species.  For  these  reasons 
dredging  will  continue  to  be  performed  during  those  periods  when  impacts 
on  fish  populations  are  relatively  minor. 

Channel  Dimensions 

4.54 

The  impacts  associated  with  the  channel  dimensions  which  result  from 
dredging  and  material  removal  are  identified  in  the  major  branch  of  the 
tree  labeled  "channel  dimensions"  in  Figure  4.1.  The  smaller  branches  on 
the  right  side  of  the  tree  are  discussed  individually  below  as  repre¬ 
sented  by  the  underlined  subheadings. 

4.55 

Flow  -  Modification  of  channel  dimensions  has  ramifications  for  discharge 
characteristics  of  the  channel.  Two  changes  are  apparent:  there  is  a 
region  of  increased  channel  depth,  and  a  small  increase  in  cross-sect i onn ! 
area  is  available  for  flow  at  original  river  stages.  The  increased 
channel  depth  will  support  an  Increased  flow  rate  for  the  same  river  stago 
as  well  as  supply  the  necessary  draft  for  navigation  vessels.  In  combini- 
tlon  with  an  Increased  flow  cross-section,  these  larger  velocities  will 
result  in  greater  discharges  at  original  river  stages. 

4.56 

No  perceptible  changes  in  flow  rates  of  the  project  waters  are  antici¬ 
pated.  The  fall  of  the  river  above  the  Winnebago  Pool  preclude  such 
action  in  the  Wolf  River  region.  The  controlled  flow  of  the  I.ower  Fox 
River  precludes  any  perceptible  flow  changes  during  normal  stage  flows, 
while  during  high  stage  (flood)  flow  conditions  the  slight  change  which 
might  result  from  the  depth  increases  of  dredging  would  be  Imperceptible 
compared  to  the  high  flow  conditions  that  are  present. 

4.57 

Oxygen  Concentration  -  Aquatic  Biota  -  Inasmuch  as  river  velocities  are 
reduced  by  channel  modification,  stream  reaeration  rates  will  also  de¬ 
crease.  The  reduced  atmospheric  reaeration  results  from  decreased 
turbulence  at  the  water  surface  when  velocities  decrease.  The  actual 
dissolved  oxygen  will  not  be  Influenced  significantly  by  channel  modi¬ 
fication.  Therefore,  the  effects  on  aquatic  biota  will  be  minimal. 

4.58 

Sedimentation  -  Substrate  -  Aquatic  Biota  -  The  maintenance  of  sufficient 
river  depth  for  navigation  purposes  has  contributed  to  a  general  Increase 
in  sedimentation  rates.  As  dams  are  constructed  and  pool  elevations  are 
raised  and  as  dredged  material  is  removed  from  the  channel,  the  cross- 
sectional  area  of  the  river  flow  is  correspondingly  increased.  As  a 
direct  result,  the  river  velocity  decreases  as  does  the  river  competence. 
Hence,  more  of  the  suspended  solids  are  able  to  settle  to  the  river 
bottom.  High  flow  conditions  will  also  tend  to  scour  and  deposit  ad¬ 
ditional  sediments  in  the  area  previously  dredged. 
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4.59 

Aesthetics  -  The  maintenance  dredging  of  a  navigation  channel  such  as 
that  in  the  Fox  Waterway  restores  the  design  channel  dimensions  in  the 
reach  of  river  dredged.  However,  there  is  no  actual  realignment  of  the 
channel.  Unlike  an  original  or  initial  channelization  project,  the 
appearance  of  the  river  channel  from  the  surface  is  unchanged  by 
maintenance  dredging.  Thus,  there  is  no  effect  on  riverside  aesthetics 
from  dredging  to  restore  channel  dimensions. 

4.60 

Navigation  -  The  maintenance  of  channel  dimensions  is  a  requisite  to  the 
continuance  of  recreational  navigation  on  the  Fox  Waterway.  To  maintain 
depth  clearance  for  craft  using  a  navigation  channel,  occasional  dredging 
of  the  channel  is  required  to  remove  excess  sediments  that  accumulate 
wherever  the  water  velocity  slows  sufficiently  to  allow  suspended  solids 
to  settle.  Snagging  is  required  to  remove  accumulated  debris.  As  pre¬ 
viously  stated,  the  act  of  physically  relocating  these  materials  can  pro¬ 
duce  several  impacts  on  the  water  bodies  from  which  they  are  removed  and 
on  the  areas  where  the  dredged  materials  are  deposited. 

4.61 

Recreation  -  Channel  maintenance  affects  forms  of  recreation  other  than 
boating.  Picnicking,  hiking,  camping,  fishing,  etc.  sometimes  become 
clustered  about  areas  suitable  for  recreational  boating. 

4.62 

Water  Surface  F.levation  -  The  channel  modification  activities  will  not 
significantly  lower  the  water  surface  elevation.  These  effects  will  not 
be  significant  during  periods  of  high  flow,  because  flood  flow  rates  are 
much  greater  than  normal  discharges.  Modification  is  not  expected  to 
supply  substantial  flood  control  benefits. 

4.63 

Shoreline  Configuration  -  Semi-Aquatic  Habitat  -  As  noted  above,  channel 
modification  has  only  minimal  effect  on  water  surface  elevation.  Hence 
the  effects  on  shoreline  configuration  and  semi-aquatic  habitats  from 
this  source  are  insignificant. 

4.64 

Flooding  -  Since  channel  modification  results  in  increased  channel  cross- 
section,  larger  flows  can  be  accommodated  at  original  river  stages.  This 
will  result  in  very  small  increases  in  river  stage  at  flood  conditions. 
These  effects,  however,  are  very  localized. 

DREDGE  MATERIAL  DISPOSAL 

4.65 

Assessment  of  the  impacts  of  dredged  material  disposal  and  determination 
of  the  most  suitable  methods  of  disposal  is  the  result  of  a  systematic 
review  and  evaluation  program  in  cooperation  with  the  Wisconsin  Depart¬ 
ment  of  Natural  Resources,  the  U.S.  Fish  and  Wildlife  Service,  and  the 
Federal  Environmental  Protection  Agency.  Table  1.4  provides  a  list  of 


mutually  agreed  upon  disposal  sites  which  were  reviewed  and  selected 
after  a  June  1976  field  evaluation.  The  locations  of  listed  sites  are 
shown  in  Figure  1.4  through  1.16. 

4.66 

Many  aspects  were  considered  In  the  selection  and  evaluation  of  potential 
disposal  sites.  The  sites  proposed  herein  were  considered  to  be  the 
most  desirable  for  use  based  on  proximity  to  areas  being  dredged,  capa- 
gity  of  the  site,  site  ownership  and  accessibility,  views  of  state  and 
local  officials,  other  potential  uses  of  the  site,  and  environmental 
considerations . 

Chemical  Aspects  of  Deposited  Sediments 

4.67 

To  evaluate  the  possible  undesirable  environmental  characteristics  of 
dredged  materials  and  determine  the  suitability  of  the  dredged  materials 
for  various  beneficial  uses,  bottom  sediment  samples  were  collected  at 
selected  project  area  locations  and  tested  for  a  number  of  phvsical  and 
chemical  characteristics. 

4.68 

The  choice  of  sampling  sites  was  made  on  the  basis  of  actual  project 
maintenance  dredging  requirements.  The  site  locations  are  the  numbered 
locations  shown  in  the  charts  of  Appendix  A.  Table  B.l  (Appendix  B)  is  a 
list  of  the  sampling  sites,  which  is  keyed  to  the  numbers  shown  in  these 
charts,  and  contains  a  description  of  the  nature  of  the  specimens  ob¬ 
tained.  The  27  samples  tested  were  taken  as  dredge  grab  samples.  A  hard 
bottom  (absence  of  sediments)  prevented  collection  at  three  other  sites. 
The  samples  were  placed  in  plastic  bags  and  refrigerated  immediately 
following  collection  and  during  delivery  to  the  analytical  laboratories. 

4.69 

The  analyses  were  performed  by  the  Soils  Analysis  Laboratory  of  the 
University  of  Wisconsin  and  by  the  Wisconsin  Alumnae  Research  Foundation 
Laboratories.  The  methods  used  in  these  tests  are  described  in  Reference 
21. 

4.70 

The  particular  set  of  analyses  performed  on  the  Fox  River  project  sedi¬ 
ments  were  selected  in  consideration  of  the  present  and  past  F.PA  regula¬ 
tions  on  the  basis  of  expected  problems  and  in  consultation  with  the 
laboratory  personnel  directing  the  analyses.  A  list  of  these  tests  is 
shown  in  Table  B.2,  Appendix  B. 

4.71 

From  the  test  data  noted  in  Table  B.3  to  B.7,  it  is  expected  that  sedi¬ 
ments  taken  from  the  Wolf  River  (Nos.  25  through  30)  will  produce  no 
adverse  impacts  at  the  anticipated  disposal  sites.  Since  these  sediments 
are  largely  sand,  drainage  would  be  rapid  and  adverse  effects  minimal. 

The  materials  are  low  in  agricultural  nutrients. 
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4.72 

With  some  exceptions,  samples  taken  from  the  Lake  Winnebago  harbors  and 
the  Lower  Fox  River  contain  large  amounts  of  volatile  solids  (wt.  loss 
on  ignition).  One  sample  (De  Pere  dam)  has  a  high  lead  content  and 
several  others  appear  borderline.  Several  samples  have  high  zinc  con¬ 
tents  and  sample  No.  20  (downstream  of  Kaukauna)  has  a  high  mercury  level. 
A  number  of  samples  exceed  the  Kjeldahl  nitrogen  criteria  and  sample 
No.  1  (Fond  du  Lac  River)  exceeds  the  oil  and  grease  specification. 

While  the  clay  content  found  is  not  especially  high,  the  high  level  of 
organic  matter  Inclusion  plus  the  clay,  indicates  that  sediments  from 
many  anticipated  dredging  sites  would  be  slow  to  drain  and  would  require 
extended  periods  of  time  before  thick  beds  could  be  used  for  agricul¬ 
tural,  commercial,  or  industrial  purposes. 

4.73 

A  perspective  of  the  concentration  of  the  metals  Hg,  Zn,  Pb  found  in  some 
samples  may  be  gained  by  a  comparison  with  the  concentrations  found  in 
sewage  sludges  which  are  being  used  to  enrich  agricultural  lands. The 
sewage  sludge  samples  used  to  enrich  agricultural  lands  were  found  to 
contain  3.89  ppm  of  Hg,  110  ppm  lead  and  320  ppm  Zn.  With  the  exception 
of  the  lead  concentration  in  one  sediment  sample,  no  sediment  tested  for 
this  project  contained  more  than  a  fraction  of  these  levels  and  con¬ 
sequently,  disposal,  of  the  anticipated  dredge  materials  onto  agricultural 
lands  is  probably  acceptable.  At  the  location  where  disposal  in  a 
confined  lagoon  is  anticipated,  runoff  water  from  the  dredge  materials 
will  be  monitored.  The  high  oil  and  grease  sample  should  not  be 
deposited  at  disposal  sites  which  directly  contact  or  drain  into  water 
bodies.  These  dredgings  should  be  acceptable  for  agricultural  or  fill 
use,  however. 

4.74 

Although  thick  layers  of  many  of  the  sediments  tested  would  be  slow  to 
dry  out,  the  high  organic  content  and  nutrient  levels  would  make  these 
materials  generally  useful  for  agricultural  purposes  or  enhancing  re- 
vegetation  of  disposal  sites. 

General  Plan  Aspects 

4.75 

Generally,  disposal  sites  are  to  be  enclosed  by  dikes  using  material 
borrowed  from  within  the  dlspoasl  area  (see  containment  area  example 
Figure  4.2).  Enclosure  of  the  areas  by  dikes  in  advance  of  disposal  and 
prompt  protection  of  the  dikes  by  riprapping  where  exposed  to  high  flows 
or  wave  action  will  be  required  to  maintain  the  effectiveness  of  the 
dikes  and  prevent  erosion.  The  dikes  will  be  well  constructed  and  will 
meet  the  other  qualifications  in  References  17  and  23. 

4.76 

The  purpose  of  dike  containment  is  to  prevent  erosion  and  movement  of 
deposited  materials,  as  well  as  to  confine  and  control  runoff  water. 
Controlled  permeation  through  these  dikes  is  expected  to  minimize,  if 
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b.  Incremental  Dike  Construction 


a.  Example  Containment  Area 


Fig.  4.2.  Dike  Construction 
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not  eliminate,  any  significant  reintroduction  of  suspended  or  dissolved 
solids  to  the  waterway.  Generally  only  a  few  hundred  cubic  yards  of 
dredging  in  one  area  is  required,  making  the  cost  of  providing  special 
disposal  areas  relatively  high  on  a  unit  quantity  basis. 

Site  Specific  Features 

4,.  77 

The  recommended  disposal  site  at  De  Pere  is  located  along  the  right  canal 
bank  adjacent  the  De  Pere  Lock.  Although  the  site  is  currently  owned  by 
•  the  Wells  Coal  and  Dock  Company,  the  City  of  De  Pere  is  in  the  process  of 

the  obtaining  this  site  for  development  as  a  public  park.  Dredged  ma¬ 
terial  disposal  at  this  site  is  proposed  to  be  undertaken  in  such  a 
manner  so  as  to  create  aesthetically  pleasing  landforms  which  will  en¬ 
hance  future  park  development. 

4.78 

The  recommended  Little  Kaukauna  site  is  the  headrace  above  the  abandoned 
papermlll  next  to  the  Little  Kaukauna  lock  and  dam.  The  potential  loss 
is  the  approximately  1950  kW  (peak)  of  hydropower  which  could  be  obtained 
^  at  the  site.  This  loss  represents  an  estimated  annual  energy  loss  of 

about  10,600,000  kWh  for  the  approximately  9-ft  static  head  (using  the 
authorized  24-ln  flashboards)  available  at  this  location.  This  property 
j  was  abandoned  by  its  former  owner,  the  Kaukauna  Water  and  Electric  De- 

I  partment.  This  location  was  not  considered  by  the  company  to  be  a  desirable 

generating  site  because  it  is  located  outside  the  company's  area  of 
I  generating  activity,  and  the  capital  cost  to  develop  the  facility  is  too 

[  large  for  the  benefits  to  be  gained. Disposal  of  dredged  material  at 

this  location  would  return  the  site  to  a  terrestrial  habitat  somewhat 
like  that  which  originally  existed,  while  at  the  same  time  providing  a 
disposal  area  which  could  be  used  for  many  years.  Filling  of  the  proposed 
,  '  site  would  have  minimum  environmental  impact.  The  disposal  site  would  be 

completely  diked  or  enclosed.  The  dike  would  be  designed  to  permanently 
contain  the  solid  pollutants.  Dissolved  solids  will  not  be  removed;  they 
can  only  be  removed  by  extensive  physical  and  chemical  treatment  which 
is  not  feasible  within  the  scope  of  this  project.  Some  soluble  pollutants 
will  therefore  pass  through  the  dike.  The  area  will  be  monitored  during 
disposal  to  insure  the  effectiveness  of  the  system.  A  channel  to  the 
I  enclosed  area,  an  unloading  berth  deep  enough  to  moor  the  loaded  barges 

carrying  the  dredged  material,  and  a  means  of  transferring  the  dredged 
material  from  the  barges  to  the  dispoasl  area  are  needed. 

4.79 

!  Dredged  material  disposal  along  the  right  canal  bank  at  Rapid  Croche  will 

j  be  strictly  controlled  and  confined  within  State  of  Wisconsin  approved 

site  boundaries.  The  disposal  plan  will  leave  undisturbed  lowland 
I  forested  areas  as  wildlife  habitat.  Certain  large  trees  within  the 

j  disposal  site  will  also  be  retained  for  bird  nesting  and  cover  purposes. 
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4.80 

The  Kaukauna  site  involves  the  filling  of  the  existing  overflow  ditch 
landward  of  the  canal  and  diverting  the  existing  overflow  to  the  canal 
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below  the  4th  lock.  Filling  of  the  selected  area  will  not  reduce  the  ef¬ 
fective  flood  flow  capacity  of  the  Lower  Fox  River  or  have  significant 
environmental  Impact  on  fish  or  wildlife  habitat.  Existing  bank  vege¬ 
tation  adjacent  to  the  canal  will  not  be  disturbed. 

4.81 

Disposal  activities  on  the  right  canal  bank  at  Combined  Locks  will  be 
strictly  controlled  and  confined  within  State  of  Wisconsin  approved  site 
boundaries  so  that  lowland  forest  and  marsh  areas  will  not  be  impacted 
upon.  Special  erosion  control  provisions  will  be  incorporated  into 
disposal  site  development  specifications  to  prevent  adverse  Impact  to  a 
nearby  wetland  area. 

4.82 

The  proposed  disposal  site  at  Little  Chute  is  located  along  the  right 
canal  bank  adjacent  the  Little  Chute  2nd  lock.  The  disposal  area  in¬ 
cludes  a  portion  of  a  previously  used  municipal  landfill  site.  The  dis¬ 
posal  plan  will  have  minimal  environmental  Impact  due  to  the  presently 
disturbed  nature  of  the  site. 

4.83 

Because  of  possible  wildlife  values  associated  with  the  originally  pro¬ 
posed  site  at  Cedars  lock,  dredged  material  disposal  will  generally  be 
confined  to  the  lawn  area  adjacent  to  the  right  canal  bank.  Disturbance 
of  vegetated  areas  on  the  northern  edge  of  this  site  will  be  limited. 

4.84 

Attempts  to  date  to  locate  a  State  approved  disposal  site  within  the 
vicinity  of  Appleton  have  been  unsuccessful.  A  continuing  effort  will  be 
made  to  identify  satisfactory  local  sites.  In  the  event  that  an  accept¬ 
able  local  site  cannot  be  secured,  it  would  be  necessary  to  haul  dredged 
materials  from  this  area  to  a  more  distant  downstream  location.  In 
accordance  with  Corps  of  Engineers'  policy  and  project  authorities,  if  it 
is  evident  during  the  initial  planning  of  such  a  disposal  operation  that 
substantial  additional  costs  would  be  incurred,  Appleton  area  dredging 
operations  may  be  suspended  unless  local  interests  agreed  to  finance  the 
additional  costs. 

4.85 

Dredgings  from  the  Menasha  and  Neenah  channels  are  to  be  loaded  on  trucks 
and  transferred  to  state  approved  municipal  landfill  sites. 

4.86 

At  Calumet  Harbor,  the  Fond  du  Lac  Planning  Commission  has  requested  that 
it  be  permitted  to  use  dredged  materials  and  has  provided  a  disposal  site 
in  an  open  lawn  area  of  the  adjoining  County  owned  Columbia  Park.  Low 
lying  agricultural  land  adjacent  to  the  left  bank  of  Pipe  Creek,  east  of 
Columbia  Park  and  north  of  the  east-west  road  to  the  Village  of  Pipe  Creek, 
is  proposed  as  a  future  disposal  site  after  the  initial,  one-time  use  of 
Columbia  Park. 

4.87 

Dredged  materials  at  Brothertown  and  Stockbrldge  Harbors  are  to  be  stock¬ 
piled  on  existing  Federal  properties  for  later  agricultural  or  fill  use. 
Ultimate  disposal  is  the  responsibility  of  local  Interests. 
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4.88 

Dredged  materials  at  Fond  du  Lac  Harbor  are  to  be  accepted  and  distri¬ 
buted  by  the  City  of  Fond  du  Lac.  An  area  adjacent  the  left  channel  bank 
is  the  receiving  land  site  for  dredgings  from  this  harbor.  The  area  is 
bordered  by  a  line  of  trees  on  its  western  edge.  The  fresh  water  marsh 
to  the  west  of  these  trees  will  not  be  impacted  upon. 

4.89 

Disposal  of  materials  from  dredging  and  snagging  operations  on  the  Wolf 
River  will  be  accomplished  by  transporting  the  material  from  scows  into 
trucks  located  on-shore  for  disposal  elsewhere  at  specified  land  areas. 

It  is  anticipated  that  the  trucks  will  be  provided  by  the  Waupaca  Countv 
Highway  Commission.  Disposal  sites  for  the  dredged  and  snagging  mater¬ 
ials  for  the  most  part  will  be  deposited  on  agricultural  lands.  Disposal 
will  not  be  undertaken  in  wetland  or  marshy  portions  of  farm  property. 

Since  dredging  and  snagging  requirements  to  maintain  the  navigability  of 
the  Wolf  River  vary  from  year  to  year,  and  the  plan  of  disposal  is  depen¬ 
dent  on  reaching  agreements  with  private  individuals,  the  Chicago  District 
will  undertake  advance  coordination  and  field  inspection  of  proposed 
dredging,  snagging,  and  disposal  sites  with  Federal  and  State  fish  and 
wildlife  interests  on  a  case-by-case  basis.  The  Chicago  District  will  also 
work  with  the  Wisconsin  DNR  and  the  U.  S.  Fish  and  Wildlife  Service  in 
an  effort  to  further  examine  and  develop  alternatives  and/or  means  of 
minimizing  anticipated  long-term  losses  to  Wolf  River  fish  and  wildlife 
resources.  This  will  require  an  examination  of  the  recreational  navigation 
and  related  benefits  vs.  fish  and  wildlife  losses  associated  with  continued 
Federal  operation  and  maintenance  of  the  Wolf  River  navigation  system. 

Deposition  of  Material 

4.90 

The  Impacts  associated  with  the  actual  deposition  of  dredged  materials  at 
disposal  sites  are  identified  in  the  major  branch  of  the  tree  labeled 
"deposition  of  material"  in  Figure  4.3.  The  smaller  branches  on  the 
right  side  of  the  tree  are  discussed  individually  below  as  represented  bv 
the  underlined  subheadings. 

4.91 

Shoreline  Configuration  -  Due  to  the  limitations  of  access  of  some 
dredging  equipment,  material  is  usually  deposited  on  or  near  the  river 
shoreline.  Consequently,  many  disposal  sites  encroach  on  shoreline 
areas. 

4.92 

Aesthetics  -  Disposal  sites  near  the  river  shoreline  which  are  in  active 
use  will  be  visible  from  both  river  and  off-river  vantage  points  in  the 
immediate  vicinity.  Depending  upon  the  quantity  and  frequency  of  ma¬ 
terial  deposited,  this  can  amount  to  a  noticeable  impairment  of  riverside 
aesthetics.  This  will  especially  be  so  during  the  period  of  time  which 
dredged  materials  consolidate  and  the  disposal  site  develops  a  vegetative 
cover.  Based  on  past  experience  with  similar  disposal  sites,  expenditure 
of  funds  to  accelerate  the  natural  revegetation  process  is  not  considered 
warranted. 
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Fig.  4.3.  Dredgo  Mati'rial  Disposal  Itnpacrs. 
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4.93 

Shoreline  Vegetation,  Floodplain  Vegetation  -  Wildlife  Habitat  -  The 
effect  of  the  deposition  of  dredged  material  on  the  flora  of  the  disposal 
sites  depends  upon  the  floral  composition  of  the  sites.  Some  sites  have 
vegetative  cover  while  others  do  not. 

4.94 

The  major  effect  of  deposition  upon  small  woody  plants,  as  well  as  most 
’herbaceous  plants,  is  the  force  and  weight  of  the  deposition  process 
which  can  knock  the  plants  down  and  subsequently  cover  them  with  mater¬ 
ial.  In  most  Instances,  this  type  of  action  kills  the  plants.  Some 
plant  species  have  the  ability  to  regenerate  stems  and  grow  through  the 
deposited  material  to  attain  the  original  growth  form  of  the  plant. 

4.95 

Large  woody  plants  such  as  trees,  are  affected  in  a  different  manner  than 
smaller  woody  plants  or  herbaceous  plants.  The  effect  of  deposition  in  an 
area  that  is  presently  inhabitated  with  trees  is  the  possible  killing  of 
the  trees  by  covering  of  the  root  systems.  This  covering  is  tolerated 
in  different  ways  by  different  tree  species.  For  example.  Eastern  Cottonwood 
(PopuXui  dcLtoidc-i)  can  tolerate  a  great  deal  of  root  system  coverage, 
while  Silver  Maple  (AceA  6CLCC(X/u.nujn)  cannot.  Willows  (Sed-ix)  and  other 
wet-site  shrub  species  may  be  eliminated  when  the  impounded  area  is 
completely  filled. 

4.96 

The  deposition  of  dredged  materials  at  the  anticipated  land  disposal  sites 
will  not  result  in  destruction  of  any  environmentally  valuable  wetlands 
or  marshes.  Proposed  lowland  areas  to  be  filled  are  presently  unusable 
farm  field  swales  and  filling  as  planned  should  result  in  an  improve¬ 
ment  to  the  area  without  creating  significant  adverse  environmental 
ef  fects . 

4.97 

The  destruction  of  habitat  by  deposition  of  dredged  materials,  though  not 
extensive,  will  eliminate  a  portion  of  the  habitat  that  would  be  used  by 
the  local  fauna.  The  loss  of  the  small  woody  and  herbaceous  plants  will 
reduce  cover  and  food  sources  that  might  be  used  by  reptiles,  amphibians, 
mammals  and  birds  that  nest  on  the  ground.  The  loss  of  large  trees  from 
some  disposal  sites  will  reduce  available  den  trees  for  mammals  and 
nesting  sites  for  some  birds.  Disposal  of  dredged  materials  at  several 
locations  will  be  accomplished  with  the  intent  to  protect  tree  cover. 

Filled  containment  areas  should  achieve  vegetative  ground  cover  in  a 
short  period  of  time.  Every  effort  will  be  made  to  fill  the  selected 
sites  at  the  earliest  possible  time  after  its  use  commences.  The  flora 
and  fauna  of  existing  disposal  areas  are  evidence  that  disposal  sites 
will  support  future  biota. 

4.98 

Land  Use  -  Selected  disposal  sites  are,  for  the  most  part,  vacant  Federal 
property  in  the  vicinity  of  dredging  sites.  Fse  of  these  sites  is  not 


expected  to  Inhibit  existing  or  potential  uses  of  surrounding  private 
lands.  However,  due  to  the  physical  limitations  associated  with  existing 
Federal  properties,  increased  use  of  private  properties  for  dredged 
material  disposal  purposes  will  become  necessary  in  the  future. 

4.99 

Dredged  materials  from  several  project  locations  will  be  used  for  agri¬ 
cultural  or  commercial  fill  use.  Because  the  actual  fill  areas  are 
unknown  in  some  cases,  the  precise  impacts  associated  with  this  form  of 
dredged  material  disposal  cannot- be  determined.  Disposal  sites  and  uses 
will  be  subject  to  state  and  local  approvals. 

4.100 

In  the  past,  some  project  area  dredged  materials  have  been  given  to 
local  farmers  to  fill  low  areas  of  their  fields.  Filled  areas  are  known 
to  have  generally  produced  poorer  than  average  corn  yields  during  the 
first  two  or  three  years  after  filling.  Information  on  the  specific 
impacts  of  the  previous  deposition  of  dredged  materials  on  agricultural 
crop  land,  however,  is  not  available  since  no  records  were  kept  on  the 
individual  recipients  or  the  amounts  used  for  fill  purposes. 

4.101 

Previous  experience^  indicates  that  disposal  areas  can  be  used  for  agri¬ 
culture,  industrial,  and  commercial  use  within  a  period  of  two  to  five 
years.  Highly  enriched  or  high  organic-content  materials  spread  thinly 
over  agricultural  lands  would  not  be  subject  to  this  time  limitation. 

4.102 

Disposal  of  dredged  materials  is  not  expected  to  produce  any  significant 
odors.  Odor  problems  have  not  been  encountered  at  any  of  the  previous 
disposal  sites  in  the  project  area.  Should  a  problem  arise,  an  environ¬ 
mentally  compatible  method  of  keeping  the  odor  to  a  minimum  will  be 
developed  and  coordinated.  Possible  operational  procedures  to  minimize 
odor  emission  include  applications  of  chemical  oxidents  and/or  covering 
with  a  layer  of  earth. 

4.103 

Since  the  quantities  to  be  dredged  in  any  one  area  usually  are  small,  and 
dredging  may  be  required  only  at  intervals  of  two  to  five  years  or  more, 
the  complete  filling  of  an  area  and  its  conversion  to  useful  land  usually 
will  require  many  years.  The  disposal  program  will  provide  for  complete 
filling  of  the  used  portions  of  an  area  as  quickly  as  possible  with  the 
available  dredge  material. 

4.104 

Health  and  Safety  -  The  transfer  of  polluted  sediments  to  proposed  dis¬ 
posal  areas  will  not  create  any  spray  so  that  aerosol  dispersal  of 
pollutants  will  not  be  a  problem. 

4.105 

Tax  Base  -  The  use  of  proposed  sites  for  dredged  material  disposal  pur¬ 
poses  will  not  affect  local  tax  bases. 
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4.106 

Historical  and  ArcheoloRlcal  Sites  -  Onsite  archeological  surveys  indicated 
that  there  will  be  no  adverse  effects  on  archeologicaJ  or  historical  sites 
as  a  result  of  proposed  dredged  material  disposal.  A  lieterminat ion  has 
been  made  of  the  State  Historic  Preservation  Officer  that  the-  proposed 
action  will  not  impact  on  any  sites  now  included  on  or  eligible  for 
listing  in  the  National  Register  of  Historic  Places. 

4.107 

One  potential  adverse  effect  has  been  foreseen  and  resolved.  In  this 
instance  the  Chicago  District  has  agreed  that  no  dredged  material  will 
be  disposed  of  at  a  site  known  to  encroach  upon  an  area  underlain  by 
archeological  relics.  More  information  on  this  site  and  other  aspects 
of  the  overall  archeological  survey  performed  by  Dr.  David  Overstreet 
of  the  Great  Lakes  Archeological  Research  Center  for  this  report  is 
contained  in  a  report  filed  with  the  State  Historical  Society  entitled, 
"Archeological  Survey  for  the  Fox  River  Navigation  Project  Disposal 
Sites."  As  previously  stated,  the  specific  details  of  the  nature  and 
location  of  archeological  sites  must  be  withheld  from  general  publication 
in  order  to  protect  the  sites  from  vandalism. 

4.108 

Potential  project  impact  on  historical  and  archeological  resources  is 
limited  to  future  currently  unspecified  Corps  of  F.ngincers'  dredged  material 
disposal  activities.  The  probability  of  archeological  sites  within 
possible  future  disposal  areas  is  considered  to  he  high  because  the 
riverine-lacustrine  setting  along  the  Fox  and  Wolf  Rivers  and  the  eastern 
and  southern  shores  of  Lake  Winnebago  have  been  demonstrated  as  optimal 
habitation  sites  for  several  prehistoric  and  historic  populations. 

Future  disposal  operations  beyond  those  presented  herein  cannot  be 
stated  with  any  degree  of  reliability,  nor  can  any  recoininendations  for 
mitigation  of  adverse  effects  be  offered  until  an  intensive  archeological 
survey  and  evaluation  of  potential  disposal  sites  is  accomplished. 

4. 109 

Future  proposed  disposal  sites  will  be  investigated  for  the  presence  of 
cultural  resources  and  survey  results  will  be  coordinated  with  the 
State  Historical  Preservation  Officer  and  the  Midwest  Archeological 
Center  of  the  National  Park  Service  prior  to  their  final  selection  and 
use.  Also,  if  any  given  proposed  disposal  activity  is  found  to  adversely 
impact  on  any  significant  cultural  resource,  the  Corps  of  Engineers  will 
either  select  a  suitable  alternative  site  or  prepare  a  detailed  mitigation 
plan  for  preservation  of  the  threatened  resource.  Tn  the  event  that 
historic  or  archeological  properties  listed  in  or  eligible  for  listing 
in  the  National  Register  of  Historic  Places  would  be  affected,  the 
Chicago  District  will  comply  with  established  Advisory  Council  on 
Historic  Preservation  procedures  for  the  protection  of  historic  and 
cultural  properties  (36  CFR  Part  800).  If  archeological  remains  are 
revealed  by  project  dredging  activities,  operations  will  be  suspended 
and  the  State  Archeologist  immediately  notified. 
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select  a  suitable  alternative  site  or  prepare  a  detailed  mitigation 
plan  for  preservation  of  the  threatened  resource.  In  the  event  that 
historic  or  archeological  properties  listed  in  or  eligible  for  listing 
in  the  National  Register  of  Historic  Places  would  be  affected,  the 
Chicago  District  will  comply  with  established  Advisory  Council  on 
Historic  Preservation  procedures  for  the  protection  of  historic  and 
cultural  properties  (36  CFR  Part  800).  If  archeological  remains  are 
revealed  by  project  dredgir g  activities,  operations  will  be  suspended 
and  the  State  Archeologist  immediately  notified. 

Leaching  and  Runoff 

4.110 

The  Impacts  associated  with  leaching  and  runoff  from  dredged  material 
disposal  sites  are  identified  in  the  major  branch  of  the  tree  labeled 
"leaching  and  runoff"  in  Figure  4.3.  The  smaller  branches  on  the  right 
side  of  the  tree  are  discussed  below. 

4.111 

The  earlier  discussion  in  conjunction  with  Impacts  of  material  removal 
is  generally  applicable  to  the  considerations  associated  with  leaching 
and  runoff.  The  lack  of  understanding  of  the  factors  Influencing  ex¬ 
change  of  chemical  parameters  between  sediments  and  water  also  applies 
to  leaching  processes.  To  the  extent  that  materials  are  released  from 
the  particulates,  leachates  and  runoff  from  the  disposal  sites  may  con¬ 
tain  heavy  metals,  nutrients,  oils  and  grease,  and  oxygen-demanding 
substances.  A  general  discussion  on  the  subject  of  leaching  and  runoff 
is  provided  in  the  following  paragraphs. 

4.112 

Where  dredged  materials  are  to  be  deposited  along  a  shore  or  bay,  dikes 
will  be  constructed  to  control  runoff  and  reduce  seepage  of  materials 
into  the  river  or  lake.  No  permanent  change  in  water  quality  is  envi¬ 
sioned  as  a  result  of  disposing  of  dredged  materials  in  this  manner. 

4.113 

Substances  may  be  leached  from  materials  even  where  dikes  are  employed 
to  retain  polluted  solids.  Clamshell  dredging  operations  produce  mate¬ 
rial  which  typically  have  a  solids  content  of  approximately  80-90  percent. 
Some  water  is  therefore  deposited  on  the  disposal  sites  with  the  solids. 
Most  of  this  water  will  be  lost  to  the  atmosphere  by  evaporation  but 
the  possibility  of  leaching  and  runoff  from  disposal  sites,  as  well  as 
from  other  land  uses  represents  a  potential  source  of  water  pollutants. 

4.114 

Although  it  is  difficult  to  predict  the  magnitude  of  the  exchange  of 
materials  considering  the  nature  of  toxic  materials  which  are  present 
in  the  sediments,  potential  toxicity  problems  are  Indicated.  However, 
sediments  underlying  the  proposed  disposal  sites  are,  for  the  most  part, 
fairly  Impermeable.  Slow  movement,  low  permeability,  high  porosity, 
ion  exchange,  dilution,  and  normal  chemical  reactions  should  prevent 
any  serious  adverse  impact  on  surface  water  or  groundwater  resources. 

A  clay  liner  would  virtually  eliminate  this  Impact  but  the  use  of  such 
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a  system  Is  not  authorized.  Tn  any  event,  disposal  sites  are  generally 
not  in  an  area  In  which  the  groundwater  is  susceptible  to  pollution 
the  geologic  substrate  of  the  basin  Is  such  that  chemicals  from  the 
anticipated  dredged  spoils  will  be  unable  to  contaminate  deep,  heavily 
used  aquifers.  The  general  flow  of  the  leachate  is  also  toward  the 
Fox  River. 


A.ll.S 

Diked  construction  or  structural  containment  will  control,  biit  not 
eliminate  loss  of  solids  by  erosion,  runoff,  and  seepage  through  dikes. 
Suspended  solids  will  be  effectively  contained  behind  dikes  but  release 
of  minor  amounts  of  absorbed  chemicals  mav  affect  water  qualitv. 

4.116 

Aquatic  Biota  -  The  biotic  impacts  resulting  from  nutrients,  oils  and 
grease,  heavy  metals,  and  oxygen  concentrations  which  are  generated  by 
leaching  and  runoff  may  be  expected  to  be  similar  in  nature  to  the  same 
effects  generated  by  material  removal.  However,  the  effects  from 
leaching  and  runoff  should  be  more  localized  and  much  less  environmentally 
significant . 

LOCK  OPERATION  AND  MAINTENANCE  IMPACTS 

4.117 

The  impacts  associated  with  the  operation  and  maintenance  of  the  existing 
lock  structures  along  the  Lower  Fox  River  are  identified  in  the  tree 
diagram  presented  as  Figure  4.4.  The  individual  branches  of  the  tree 
are  discussed  below  as  represented  by  the  underlined  subheadings. 

Lock  Operation  Impact 

4.118 

Flow  -  Suspended  Solids,  Sedimentation  -  Aquatic  Biota  -  The  operation 
of  the  lock  structures  causes  localized  hydraulic  effects  in  the  vicinity 
of  the  lock.  Water  flowing  through  the  locks  generates  a  venturii 
effect  on  the  downstream  side.  This  means  that  the  velocity  of  the 
water  is  greatly  reduced  just  after  passing  through  the  lock  and  some 
suspended  solid  material  may  be  settled  out  of  the  water  column. 

Several  of  the  frequently  dredged  areas  are  immediately  downstream 
of  locks.  This  type  of  sedimentation  is  very  minor  and  is  experienced 
only  near  the  locks.  It  is  considered  that  this  aspect  of  lock  operation 
does  not  have  any  significant  effect  on  the  movements  or  habitats  of 
aquatic  biota. 

4.119 

Energy  Consumption  -  The  17  locks  of  the  Lower  Fox  River  navigation 
system  are  all  manually  operated  mechanically  driven  devices.  Thus,  no 
expenditures  of  electrical  o’-  other  energy  except  human  muscle  power  is 
required  for  their  operation  and  energy  requirements  need  not  be  considered. 

4.120 

Water  Surface  Elevation  -  The  purpose  of  the  locks  Is  to  permit  the 
passage  of  navigation  vessels  by  the  dams.  Since  the  locks  are  operated 


suspended  solids 
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Fig.  4.4.  Lock  Operation  and  Maintenance  Impacts 
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emptying  device  rather  than  continuous-flow  device,  their  normal 
operation  has  an  Inconsequential  effect  on  the  surface  elevations 
either  above  or  below  the  locks  or  on  the  river  flow  past  the  locks. 

However,  there  can  be  flow-through  if  the  locks  leak  badly.  Water 
will  seek  this  route  to  equalize  head  and  thus  reduce  the  pool  level 
behind  the  lock  and  dam  thereby  increasing  downstream  flow. 

Fortunately,  the  locks  are  set  off  from  the  main  river  channel  by 

canal  banks,  thus  minimizing  the  rate  of  water  loss  through  an  open 

lock.  This  potential  condition  is  unlikely  since  there  are  at  least 

two  sets  of  gates  at  each  lock  and  the  probability  that  both  would 

be  opened  concurrently  is  quite  low  (in  some  areas  there  are  multiple  locks). 

4.121 

Navigation  and  Recreation  -  The  operation  of  locks  to  pass  vessels  by 
the  dams  is  essential  to  the  maintenance  of  through  recreational  naviga¬ 
tion  on  the  Fox  Waterway.  Lock  operation  does  not  directly  affect 
other  forms  of  recreation  besides  boating.  Maintenance  and  operation 
cf  the  locks  makes  it  possible  for  increasing  numbers  of  the  larger 
boats  in  recreational  use  on  the  Great  Lakes  to  cruise  to,  and  in  many 
cases  make  prolonged  stops  on,  the  attractive  boating  waters  of  the 
Lake  Winnebago  Pool  and  the  Wolf  River. 

4.122 

Economics  -  In  past  times,  the  Fox  River  lock  system  provided  a  fre¬ 
quently  used  water  passage  from  Green  Bay  to  Lake  Winnebago  for  the 
commercial  transportation  of  goods  and  materials  both  into  and  out  of 
the  region.  It  is  evident,  though,  that  the  original  congressional 
Intent  of  providing  a  waterway  system  for  the  movement  of  goods  and 
materials  into  and  out  of  the  project  area  via  water  is  ceased  to  be 
a  valid  reason  for  continuation  of  the  navigation  project.  Present 
usage  revolves  almost  entirely  around  recreational  traffic. 

4.123 

The  value  of  recreational  navigation  to  the  economy  of  project  area 
comnunltles  is  undoubtedly  significant  because  boating  and  related 
recreational  activities  by  individuals  using  project  waters  involve 
expenditures  in  the  local  communities  affected. 

4.124 

An  economic  study  of  the  Fox  River  project  was  undertaken  in  1969. 

This  study  concluded  that  operation  :>r!d  maintenance  of  the  overall 
Federal  project  was  economically  just i  ed.  A  reanalysls  of  the  econo¬ 
mics  of  continued  project  operation  and  maintenance  will  be  completed 
in  Fiscal  Year  1978.  Among  other  items  this  analysis  will  specifi¬ 
cally  evaluate  the  economic  feasibility  of  future  channel  maintenance 
and  lock  operation  and  maintenance  required  to  support  recreational 
boating.  The  results  of  this  analysis  will  be  sunmarized  in  a  future 
addendum  to  this  Impact  statement. 

Lock  Maintenance  Impacts 

4.125 

The  locks  require  preventative  maintenance  (sandblasting,  painting, 
lubrication,  etc.),  repair,  and  occasional  rebuilding  of  both  the 
structures  and  component  parts.  None  of  these  Impacts  are  known  to 
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produce  significant  adverse  effects  on  the  navigational  activities.  In 
all  of  these  operations,  some  noise  generation,  energy  consumption,  and 
commitments  of  physical  resources,  money  and  labor  are  required. 

Because  the  lock  components  are  simple,  nonautomated,  mechanical  devices, 
only  Infiequent  and  minor  impacts  are  experienced  from  failure  of 
equipment . 

4.126 

Navigation  and  Recreation  -  The  maintenance  activities  pertaining  to 
the  locks  produce  very  minor  effects  except  for  the  necessity  of  such 
activities  to  sustain  navigation.  Since  the  locks  are  not  used  on  a 
year-round  basis,  navigation-disrupting  maintenance  can  usually  be  done 
during  the  non-navigation  periods. 

4.127 

Economics  -  Except  for  Menasha  and  Kaukauna  5th  locks,  the  existing 
locks  and  dams  are  in  generally  fair  to  good  condition.  They  should 
continue  to  give  good  service  with  normal  maintenance.  Menasha  and 
Kaukauna  5th  locks  are  in  poor  condition  and  should  be  replaced  in  the 
near  future. 

4.128 

Menasha  lock  is  considered  the  most  important  lock  on  the  river  since  it 
is  an  essential  part  of  the  controlling  works  at  the  outlet  of  Lake 
Winnebago.  This  lock  is  the  busiest  of  the  Fox  River  locks  with  an 
average  activity  level  of  2,608  lock  operations  and  boat  traffic  level 
of  4,234  craft  locked  through  during  the  last  three  seasons,  1973  to 
1975. 

4.129 

Menasha  lock  was  built  in  1890  and  is  of  composite  construction.  It 
has  drywall  stone  masonry  walls  faced  with  plank  attached  to  backing 
timbers  anchored  to  the  stone  wall.  The  lock  gates  are  timber.  Although 
the  walls  have  been  repaired  and  replanked  from  time  to  time  there 
still  is  evidence  of  considerable  leakage.  Despite  nine  major  repair 
Jobs  undertaken  in  the  last  50  years  to  reduce  or  stop  the 

leakage,  there  is  evidence  of  continued  heavy  leakage  through  the  lock 
walls  and  through  or  around  the  cutoff  walls,  with  frequent  bulging  of 
plank  facing  due  to  back  pressure  when  the  water  level  in  lock  is 
lowered. 

4.130 

Menasha  lock  was  last  extensively  repaired  in  1973-1974  at  a  cost 
of  about  $94,000.  For  the  past  50  years  the  average  cost  of  lock 
maintenance,  emergency  and  major  repairs  has  averaged  over  $8,000  per 
year.  The  condition  of  the  lock  remains  such  that  as  a  safety  precaution 
it  is  necessary  to  empty  the  lock  at  a  slow  rate  to  avoid  possible 
displacement  of  plank  wall  facing  or  excessive  scour  around  and  through 
walls  due  to  pressure  from  water  that  leaks  into  the  walls  and  backfill 
when  the  lock  Is  filled.  Such  slow  operation  is  especially  annoying  to 
recreational  boaters  during  the  heavy  summer  weekend  traffic.  It  has 
been  necessary  to  suspend  operations  completely  for  several  days  during 
the  navigation  season  to  permit  emergency  repair  work. 
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4.131 

The  continuing  deterioration  of  the  Menasha  lock  structure  indicates 
that  reconstruction  rather  than  continuing  partial  and  expensive 
repairs  is  warranted.  Present  plans  call  for  the  replacement  of 
this  lock  within  the  next  two  years  at  an  estimate  cost  of  about 
$750,000  (1977  price  levels). 

4.132 

Although  the  length  and  width  of  Menasha  lock  is  somewhat  greater 
than  would  be  considered  essential  for  the  type  of  recreational  traffic 
now  using  the  river  and  expected  in  the  future,  it  is  proposed  to  main¬ 
tain  the  currently  prevailing  usable  lock  width  of  35  feet  when  this 
lock  is  reconstructed.  This  will  permit  use  of  the  waterway  by  con¬ 
struction  and  dredging  equipment  and  barges  of  types  generally  in  use 
on  these  waters,  with  resultant  maximum  benefits  from  the  improvement. 
Most  of  the  barges  used  by  contractors  working  in  this  area  are  30  to 

34  feet  in  width  and  under  100  feet  in  length.  That  size  is  adequate 
for  hauling  the  types  of  equipment  needed  for  any  prospective  work  in 
the  area.  The  barges  used  by  the  Corps  of  Engineers  for  project  mainte¬ 
nance  operations  are  under  32  feet  in  width  and  100  feet  In  length.  The 
advantages  of  accessibility  to  the  various  channels  and  harbors  by 
floating  equipment  outweigh  any  savings  that  could  be  made  in  the 
reconstruction  of  Menasha  lock  with  a  width  less  than  the  controlling 

35  feet  width  at  the  other  existing  locks.  There  is  no  prospective 
demand  for  use  of  the  waterway  for  the  transport  of  materials  with 
barges  over  100  feet  in  length,  and  such  length  is  adequate  for  the 
passage  of  prospective  recreational  boats  even  when  several  desire 
lockage  at  one  time.  Therefore,  a  saving  in  construction  costs  by 
reducing  the  usable  length  to  about  105  feet  is  justified  when  new 
locks  are  required. 

NAVIGATION  IMPACTS 

4.133 

The  operation  and  maintenance  of  project  channels  is  a  necessary  pre¬ 
requisite  for  the  continued  use  of  the  river  for  navigation.  Because 
of  this  very  direct  relationship,  the  impact  of  navigation  is  considered 
in  this  section  in  detail.  These  impacts  are  illustrated  in  Figure  4.5. 
Each  branch  of  the  tree  diagram  is  discussed  below  as  represented  by 
the  subheadings. 

4.134 

Recreation  -  As  stated  in  other  sections,  the  opportunity  for  recrea¬ 
tional  boating  along  the  waterway  serves  as  an  Incentive  to  other  types 
of  land-based  recreation  along  the  course  of  the  river.  Boating  facili¬ 
ties  such  as  marinas,  docking  and  mooring  facilities,  and  boat  landings 
are  developed  at  numerous  points  along  the  river.  Major  access  routes 
to  recreation  facilities  are  often  subjected  to  various  types  of 
commercial  development.  These  forms  of  recreational  development  have 
associated  effects  on  terrestrial  and  aquatic  ecosystems  which  can  be 
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significant  when  there  are  no  zoning  or  land  use  controls,  li/hile  the 
continued  operation  and  maintenance  of  the  Fox  River,  Wisconsin,  Naviga¬ 
tion  Project  provides  for  no  increase  over  existing  capacity  for  recre¬ 
ational  navigation,  the  waterway  is  not  presently  used  to  full  capacity. 
Traffic  is  expected  to  grow  In  the  future.  It  is  likely,  therefore, 
that  the  Incentive  for  secondary  recreational  land  developments  will  be 
sustained.  Review  of  the  land  use  plans  and  policies  of  planning 
agencies  along  the  waterway  indicates  that  these  agencies  are  equipped 
to  regulate  such  development.  The  Impact  of  this  secondary  development 
and  its  relationship  to  land  use  plans  will  be  totally  determined  by 
the  efforts  of  local  planning  agencies  in  controlling  the  tvpe,  amount 
and  location  of  development. 

4.135 

Air  Emissions  -  The  fuel  consumed  by  navigation  is  responsible  for  some 
air  emissions.  No  measure  of  the  exact  quantities  is  available.  Navi¬ 
gation  sources  probably  make  a  small  but  detectable  contribution  to 
background  levels  of  air  pollutants  along  the  waterway. 

4.136 

Noise  -  Recreational  vessels  generate  noise  while  in  operation.  Exact 
noise  levels  vary  considerably  with  power  application  and  proximity  to 
noise  sensitive  areas,  such  as  residences,  varies  throughout  the  water¬ 
way.  Most  of  the  waterway  is  not  adjacent  to  noise  sensitive  areas. 

4.137 

Aesthetics  -  There  are  many  facets  of  navigation  which  could  be  aestheti¬ 
cally  pleasing  to  some  people  while  constituting  an  aesthetic  impairment 
to  Otht;.  o. 

4.138 

Heavy  Metals,  .Suspended  Solids,  Oil  and  Grease  -  Aquatic  Biota  -  Litter 
problems  associated  with  recreational  navigation  uses  may  be  significant. 
Current  and  projected  Increases  in  recreational  boating  will  tend  to 
increase  suspension  of  sediments.  Oils  and  grease-residues  and  byproducts 
from  combustion  will  enter  the  waterway,  deteriorating  the  water  quality 
to  some  degree.  Heavy  metals  also  may  enter  the  waterway. 

4.139 

The  motion  of  vessels  along  the  waterway  creates  surface  and  subsurface 
turbulence  which  produces  an  increase  in  turbidity  and  suspended  solids. 
Boating  wakes  erode  unprotected  shorelines,  providing  an  additional 
source  of  solids  to  the  w.iterway.  Owing  to  the  soft  and  unconsolidated 
nature  of  some  of  the  bottom  substrate,  the  passage  of  boats  will  resus¬ 
pend  silt-size  particles  which  have  been  deposited. 

4.140 

The  discharge  of  exhaust  emissions  from  boats  into  the  water  can  have 
negative  effects  upon  water  quality.  The  cumulative  contribution  of  anv 
lieavy  metals,  suspended  solids,  and  oil  and  grease  can  bo  expected  to  be 
a  factor  in  the  overall  ambient  levels  of  these  constituents  in  the 
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•  aterway  river.  It  is  the  nature  of  the  emissions,  rather  than  their 
quantity,  that  is  of  greatest  concern  regarding  water  pollution.  While 
raw  fuel,  oil,  and  phenols  are  persistent  or  exotic  pollutants,  lead  is  a 
conservative  one.  Gasoline  contains  over  100  compounds,  mainly  hydro¬ 
carbons  from  to  Cjg,  including  straight  chain  and  branched  alkanes, 
cycloalkanes,  and  alkylbenzenes.  These  compounds,  found  in  raw  or  manu¬ 
factured  fuels,  are  toxic  t  /  various  aquatic  organisms.  Some  compounds 
evaporate  from  the  water  surface  and  thus  contribute  to  air  pollution, 
others  are  soluble  in  water,  and  still  others  form  oil  slicks  or  settle 
to  the  bottom.  Thin  surface  films  of  oil  cause  interference  with  the 
reaeratlon  of  water  by  stopping  oxygen  diffusion  into  the  surface  waie>' 
and  subsequently  to  deeper  layers.  Additionally,  an  oil  film  can  inter¬ 
fere  with  the  oxygen  uptake  by  surface  breathing  organisms.  Most  of  the 
waste  oil  discharged  into  the  water  accumulates  in  the  surface  layer. 
Little  is  known  about  the  rate  of  degradation  of  hydrocarbons,  although 
they  are  known  to  be  degraded  slowly  by  marine  microorganisms.  As  with 
raw  fuel,  phenols  are  very  resistant  to  microbial  degradation  and  are 
transported  over  long  distances.  Concentrations  exceeding  0.1  mg/1  are 
hazardous  to  aquatic  life  (National  Academy  of  Sciences,  1973).  It  is 
high  ambient  levels  of  this  and  other  pollutant  constituents  in  the 
waterway  which  would  most  affect  the  species  composition  and  population 
size  of  aquatic  biota. 

4.141 

Shoreline  Erosion  -  Bank  erosion  has  become  a  serious  problem  in  several 
parts  of  the  region.  It  is  especially  severe  in  Waupaca  County  but  it 
occurs  in  many  places  along  the  Wolf  River.  In  Winnebago  County,  bank 
erosion  has  been  especially  severe  at  the  mouth  of  the  Wolf  River. 

Various  reasons  have  been  advanced  for  the  increasing  erosion  in  the 
region  but  the  passage  of  recreational  traffic  through  areas  where  shore¬ 
lines  are  unprotected  from  wakes  has  been  responsible  for  some  erosion. 
Navigation  traffic  can  cause  great  fluctuations  in  the  inundation  of 
shoreline  areas.  This  washing  action  can  result  in  the  removal  of  sub¬ 
stantial  quantities  of  material. 

4.142 

Semi-aquatic  Habitat,  Shoreline  ^^egetation  -  Wildlife  Habitat  -  In  some 
areas,  the  shoreline  and  banks  of  the  Fox  Waterway  do  not  support  vegeta¬ 
tion  or  semi-aquatic  habitat.  Although  this  condition  is  largely  due  to 
fluctuations  in  water  surface  elevation,  the  wakes  from  navigation  traf¬ 
fic  contribute  to  this  problem.  Prop-wash  from  large  boats  also  tear  up 
submergent  vegetation  in  the  channels  and  bays.  Large  horsepower  motors 
seem  to  be  increasing  in  popularity,  thus  the  problem  compounds. 

4.143 

Maintenance  of  a  four-foot  channel  in  the  Wolf  River  encourages  the  use 
of  this  river  by  larger  and  more  powerful  vessels.  Smaller  draft, 
lightly  powered  boats,  such  as  those  typically  used  by  fishermen,  can 
usually  navigate  shallow  waters  over  sandbars  and,  therefore,  do  not  need 
the  four-foot  water  depth  produced  by  dredging.  This  is  not  true  for  the 
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larger  boats,  however.  The  larger  boats  often  "pu.sh"  water,  creating 
large  wakes  that  erode  away  the  banks  and  vegetation.  Therefore,  mainte¬ 
nance  of  the  four-foot  channel  to  allow  access  by  large  boats  is  com¬ 
pounding  the  problem  of  erosion  of  banks  and  wetland. 


A.  144 

The  maintenance  of  the  waterway  from  I.ake  ■'’oygan  to  New  London  has  in¬ 
creased  boat  traffic  in  this  area.  The  Influx  of  people  and  boating 
noise  in  this  area  can  potentially  impact  wildlife  species  inhabiting 
floodplain  forests.  One  mammal  of  concern  is  the  bobcat  (Lynx  K, 

This  species  of  chai\ging  status  in  Wisconsin^ ^  requires  extensive  for¬ 
ested  areas  and  is  generally  quite  wary  of  people,  but  insufficient  data 
are  available  to  assess  the  effect  (if  any)  of  Increased  boating  traffic 
on  this  species  in  the  Wolf  River  area. 


4.145 

I'lconomics  -  In  addition  to  the  direct  recreational  value  to  the  persons 
seeking  recreation  there  are  important  economic  benefits  to  the  communitv 
providing  boating,  picnicking,  and  camping  opportunities  such  as  result 
from  maintenance  of  the  Fox  River  waterway.  Recreational  activities  by 
individuals  involve  expenditures  in  the  local  community  affected. 


4.146 

State  and  local  interests  have  provided  extensive  facilities  to  serve 
recreational  boating  needs.  In  several  instances,  major  expansions  of 
these  facilities  are  planned.  In  addition  to  serving  as  small  craft 
harbors  of  refuge  and  bases  for  launching  hundreds  of  trailer-hauled 
boats  used  for  recreational  boating  and  fishing  in  project  waters,  the 
project  improvements  at  Fond  du  Lac,  Calumet  Harbor,  Brothertown,  and 
Stockbridge  will  provide  the  main  access  channels  for  further  private 
marina  developments  as  the  recreational  boating  demands  of  the  area 
increase.  However,  the  continued  maintenance  of  the  navigation  improve¬ 
ments  will  not  materially  alter  the  projected  regional  economic  growth. 
The  principal  reason  for  this  is  that  the  existing  navigation  facilities 
and  their  contributions  to  historic  economic  growth  are  incorporated  into 
the  projections  themselves.  The  projections  are  extensions  into  the 
future  of  historic  trends  in  regional  comparative  advantages.  Accord¬ 
ingly,  the  continued  maintenance  of  the  project  will  not  stimulate  growth 
above  that  which  is  projected.  Rather  the  maintenance  will  remove  a 
constraint  to  growth. 

4.147 

Popula •- ion  -  It  is  not  expected  that  continued  maintenance  will  have  any 
measurable  effect  on  natural  population  growth  rates  or  on  any  aspect  of 
population  structure.  Any  impact  on  the  number  of  permanent  residents  in 
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i:i',  sLiiciy  would  result  from  changes  in  the  level  of  economic  ac- 

ity  induced  by  t  iie  project.  As  stated  above,  the  economic  pro  jections 
e  considered  "witli  project"  conditions. 

DAM  (il'KRATK'N 

.  1  ..S 

I'iie  impacts  associated  with  t  ,ie  navigation  dams  of  the  Fox  Project  are 
.d.ntilied  in  the  tree  diagram  wlii  ci>  is  presented  as  Figure  4.6.  The 
individual  branches  of  the  tree  arc  discussed  below  as  represented  by  the 
under  1  ined  suhliead  i ngs . 

(..■noral 


.  1 

lake  Winnebago  is  part  cif  tiie  Fox  River  Navigation  Project  and  regulation 
of  its  stage  is  undertaken  in  the  inn-rest  of  navigation  and  is  reepaired 
in  accc'rdance  with  Federal  laws  ..nd  to  protect  the  private  rights  of 
•, at or-pewcT  and  i  iparian  interests. 

't .  1  >'  I 

[In'  regulati  n  ol  Lake  Winnel-)ago  depends  cm  forecasts  of  precipitation 
anil  on  the  aaiount  of  snow  melt  which  i-an  be  anticipated  in  tin-  late 
spring  months.  This  is  not  an  exact  science  but  tlto  object  is  to  regu¬ 
late  the  lake  in  anticipation  of  all  probable  increases  in  level  which 
might  exceed  the  upper  limit.  It  is  lor  this  rc^ason  that  the  lake  is 
lowered  below  the  crest  of  tlie  dams  in  the  early  spring  in  order  that 
sufficient  cap.icity  in  the  lake  basin  will  be  provided  to  store  large 
spring  inflow  from  the  drainage  area  of  the  lake.  This  must  lie  done 
because  the  means  of  control  to  pass  water  into  the  Lower  Fox  River  are 
not  equal  to  th.-  flows  of  water  coming  into  the  lake.  Fur  thermr)re ,  if  it 
were  possible  to  p^iss  the  total  inflows  as  they  occur,  serious  damage 
downstream  would  most  likely  result, 

...151 

Reports  are  received  daily  in  the  Chicago  District  Office  on  various 
gages  in  t)ie  Fox-Wolf  River  watershed  to  assist  in  the  regulation  of  Lake 
Winnebago.  During  critical  periods  up-to-the-minute  reports  are  obtained 
In  telephone.  Close  contact  is  made  with  the  U.  S.  National  Weatlier  Ser¬ 
vice  to  have  the  beiiL’fit  of  the  most  recent  weather  reports,  including 
forecasts. 

4.152 

Just  as  extreme  high  and  low  levels  have  been  experienced  on  Lake  Michi¬ 
gan  within  the  past  tew  years,  so  have  the  conditions  on  Lake  Winnebago 
been  near  both  extremes.  As  recent  as  I960,  the  third  highest  stage  of 
record  occurred  on  Lake  Winnebago.  In  May  of  that  year,  the  peak  was  32 
inches  abovi  the  crest,  or  about  11  inches  above  the  upper  limit  ol 
regulation.  Such  an  extreme  is  estimated  to  have  an  expectancy,  on  the 
average,  of  once  in  3)  years.  Ihe  reason  was  due  to  exceptionally  heavy 
prec J pi  tat i an  over  the  watershed;  the  amounts  ix. ceding  the  advance 
prec  1  p  i  tat  i  ail  foreiast.s  by  the  National  Weather  Service. 


lake  property 
.stream  sanitation 
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4.153 

During  some  low  water  periods,  the  water  supply  to  the  lake  is  less 
than  the  loss  by  evaporation,  plus  the  small  amount  needed  to  maintain 
navigation.  Unless  a  certain  amount  of  stored  water  is  available  to 
supply  the  deficiency,  navigation  on  the  Lower  Fox  River  and  Lake 
Winnebago  is  handicapped  and  the  pools  behind  the  dams  on  the  Lower 
Fox  River  can  become  stagnant,  thus  creating  unsanitary  and  obnoxious 
conditions,  causing  losses  of  fish  life,  and  creating  water  supply 
problems  for  some  Industrial  plants  and  communities. 

4.154 

There  are  two  outlets  from  Lake  Winnebago,  one  known  as  the  Menasha 
Channel  and  the  other  as  the  Neenah  Channel.  The  Menasha  Channel  has 
been  Improved  by  the  United  States  for  navigation  purposes,  the  outlet 
being  controlled  by  the  Federal  dam  in  the  city  of  Menasha.  A  private 
dam  in  the  city  of  Neenah  controls  the  Neenah  outlet.  Both  outlet  chan¬ 
nels  converge  into  Little  Lake  Butte  des  Morts  below  the  cities  of  Neenah 
and  Menasha  and  are  part  of  the  Lower  Fox  River.  The  elevations  of  the 
spillways  (crest  height)  of  the  Neenah  and  'ienasha  dams  are  745.85  feet 
above  mean  sea  level  (MSL)  and  745.94  feet  (MSL) ,  respectively. 

4.155 

The  water  level  of  Lake  Winnebago,  and  consequently  the  levels  of  Lakes 
Butte  des  Morts,  Winneconne,  and  Poygan  are  controlled  by  the  Corps  of 
Engineers  under  regulations  that  have  been  in  effect  since  1886  and  were 
last  modified  in  1920.  These  limitations  are  established  by  law  and  are 
not  administrative  determinations  by  the  Corps  of  Engineers. 

4.156 

The  limits  of  regulation  under  existing  laws,  orders  and  permits  are  from 
21-1/4  inches  above  the  crest  of  Menasha  dam  to  the  crest  level  during 
the  navigation  season,  plus  an  additional  drawdown  of  18  to  24  inches 
during  the  winter.  The  water  level  of  the  Lake  Winnebago  Pool  is  re¬ 
gulated  in  accordance  within  these  limits  to  preserve  the  private 
rights  to  use  the  water  not  needed  for  navigation  for  power  development 
and  to  reduce  flood  damages. 

4.157 

The  storage  available  in  the  Lake  Winnebago  Pool  normally  is  substantial¬ 
ly  filled  during  the  months  of  high  Inflow,  thus  reducing  flood  flows  of 
the  Lower  Fox  River.  This  storage  provides  supplemental  flow  for  navi¬ 
gation,  water  power,  water  supply  and  sanitation  during  the  dry  months 
of  the  year.  The  availability  of  the  Lake  Winnebago  storage  and  its 
proper  utilization  by  regulation  of  the  outflow  is  of  major  importance 
to  navigation  and  various  other  regional  and  local  interests. 

4.158 

The  principal  Interests  affected  by  the  regulation  of  Lake  Winnebago 
are;  recreational  boaters,  water  power  developments,  municipal  and 
industrial  water  users,  riparian  property  owners,  and  fish  and  wildlife 
Interests.  Due  to  the  limited  tolerances  (Inches,  not  feet)  of 


operation,  and  because  the  rights  of  non-navigat ional  interests  are 
subservient  to  the  prior  rights  of  navigation,  there  are  necessarily 
times  when  all  Interests  cannot  be  satisfied.  Also,  the  requirements 
of  each  of  these  interests  frequently  are  at  variance  with  those  of 
the  others.  This  creates  a  problem  which  must  be  resolved  with  the 
minimum  of  adverse  effect  on  all  interests  concerned. 

4.159 

The  regulation  of  Lake  Winnebago  cannot  be  changed  without  violating  the 
'rights  of  water  power  users  and  navigation  Interests.  Any  change  in  pres 
erit  flow  regulation  limits  and  procedures  in  order  to  more  fully  meet 
the  desires  of  other  Interests  is  dependent  upon  Congressional  authori¬ 
zation  . 

Neenah-’^enasha  Dam  Operation  Impacts 

4.160 

The  Neenah-Menasha  dam  operation  Impacts  aie  variable  and  depend  to  a 
large  extent  on  the  level  of  the  water  upstream  (high  or  low  water  stage) 
and  the  stability  of  the  water  level  (stable  or  fluctuating). 

Neenah-Menasha  Dam  Operation  -  High  Water  Stage 

4.161 

Floodplain  Vegetation,  Shoreline  Vegetation  -  Wildlife  Habitat  -  The 
crest  elevation  of  the  Menasha  dam  is  about  745.9  feet  (MSL) .  The  stan¬ 
dard  low  water  level  at  New  London,  approximately  75  miles  upstream  of 
this  dam,  is  748.1  feet.  Thus,  only  2.2  feet  (26.4  inches)  of  drop  exist 
between  these  upstream  and  downstream  points.  By  controlling  the  flow 
of  water  past  the  Neenah  and  Menasha  dams,  the  Corps  of  Engineers  regulat 
the  water  level  of  the  Lake  Winnebago  Pool  for  navigation,  power 
generation  purposes,  and  flood  control.  During  the  navigation  season 
(May  1  to  November  1)  this  level  can  be  as  high  as  21-1/4  inches  above 
crest  and  is  usually  controlled  to  maintain  a  level  between  15  inches 
to  18  inches  above  crest.  Such  action  increases  the  water  levels 
throughout  the  Winnebago  Pool  but  with  no  backwater  effect  above 
Fremont.  When  the  water  level  is  at  or  above  the  upper  limits  of  regu¬ 
lation  (21-1/4  inches),  many  adverse  environmental  changes  occur,  such 
as  the  inundation  and  destruction  of  marshes  and  loss  of  bottom  materials 
and  an  increased  depth  and  surface  area  of  the  lakes  and  streams. 

4.162 

Water  levels  on  Lake  Winnebago  arc  of  primary  importance  in  the  ecology 
of  both  aquatic  and  shoreline  vegetation.  High  water  levels,  particu¬ 
larly  at  or  above  the  upper  limits  of  regulation,  are  believed  to  be 
adversely  affecting  marsh  and  floodplain  vegetation  areas. 

4.163 

High  water  levels  above  the  range  which  plants  will  tolerate  is  one  way 
by  which  Winnebago  Pool  vegetation  may  be  adversely  affected.  Extended 
periods  of  high  water  levels,  whether  within  the  upper  limit  of  regula¬ 
tion  or  not,  can  also  retard  or  eliminate  the  growth  of  aquatics  by 
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reducing  or  excluding  sunlight  because  rooted  aquatics  are  apparently 
unable  to  store  sufficient  food  reserves  in  these  perennating  organs 
to  sustain  growth  of  photosynthetic  organs  up  to  the  light  in  the 
spring  in  turbid  waters  more  than  four  feet  deep. 

4.164 

Unless  measures  can  be  found  to  reduce  turbidity,  then  it  is  imperative 
that  from  a  vegetative  manager ent  point  of  view  that  water  levels  be 
carefully  held  down  in  spring  and  early  summer  when  green  growth  begins 
and  develops  from  the  bottom.  On  the  other  hand,  storage  operations  at 
this  time  reduce  downstream  flooding  and  provide  needed  water  to  augment 
low  flows  in  late  summer. 

4.165 

Since  the  seasons  of  the  year  when  high  water  levels  are  maintained  are 
generally  periods  when  the  vegetation  is  growing  and  reproducing,  the 
controlled  liigh  water  levels  will  also  foster  growth  of  submergent  and 
emergent  aquatic  vegetation  in  other  areas  where  these  species  would  not 
normally  exist.  In  some  areas  it  may  also  foster  displacement  of  terres¬ 
trial  biota  by  both  the  water  and  aquatic  vegetation. 

4.166 

Annual  high  water  at  the  time  of  the  spring  ice  breakup  is  another  way  in 
which  high  water  levels  may  contribute  to  vegetative  losses.  Ice  frozen 
into  the  vegetation  is  lifted  by  the  rising  water  levels  and  tears  loose 
the  roots  of  the  vegetation  producing  a  floating  bog  mat.  With  continu¬ 
ing  high  water  and  wave  action  this  floating  bog  mat  gradually  breaks  up 
and  floats  away  or  disintegrates.  Once  the  vegetation  is  lost  the  soil 
beneath  is  quickly  eroded  by  wave  action  and  moves  downstream,  leaving 
the  area  deeper  than  it  was  before  the  vegetation  was  lost.  This  makes 
conditiims  Uiisuitahle  for  revegetation  of  tiie  area  and  inireases  the  size 
of  open  water  area. 

4.167 

Any  action  which  decreases  the  flow  of  streams  and  incr(.-ases  the  open- 
water  areas  of  both  streams  and  lakes  generally  promotes  the  displacement 
of  desirable  fish  species,  such  as  b.ass,  pike  and  walleye  by  such  unde¬ 
sirable  species  as  freshwater  drum,  burbot  and  carp. 

4.168 

Under  the  existing  project  these  impacts  are  anticipated  to  continue  a.s 
they  have  since  1886  when  the  21-1/4  inch  above  crest  height  level  con¬ 
trol  point  for  the  Menasha  dam  was  originally  authorized. 

4.169 

Flooding  -  Although  the  Necnah  and  Menasha  dams  have  limited  capability 
for  routing  flood  flows,  they  were  not  originally  designed  for  flood  con¬ 
trol.  To  the  past,  the  Neenah  and  Menasha  dams  have  been  modified  sever¬ 
al  times  to  provide  more  discharge  capacity.  Flood  flows  at  these  loca¬ 
tions  are  regulated  in  such  a  manner  as  to  minimize  flood  damages  both 

above  and  below  the  dams  to  the  greatest  extent  possible. 


4.170 

During,  thu  J  ist  SO  years  theri'  have  hooi(  several  floods  rauslne  the 
inflc'V  t,i  Late  Winnebago  to  exeeed  the  safe  outflow  by  several  thousand 
cubic  feet  per  second.  In  the  ab.sence  of  storage  capacity  in  T.ake  V.'inne- 
bago  .and  controlled  outflow  these  floods  could  have  caused  extensive 
damage  along  the  Lower  Fox  Kiver. 

4.171 

Controlled  use  of  the  storagi’  volume  available  in  the  Lake  Winnebago  Pool 
also  rcsult.s  in  sulistar.  t  i  a  1  reduction  in  flood  damages  to  low  lands  sur¬ 
rounding  tlii-  pool  .  The  improvemerTt  of  the  Meenah  and  Menasha  channels 
and  the  addition  of  sluiceways  to  the  two  dams  has  made  it  possible  to 
lower  the  level  of  the  lake  to  18  to  .'’4  inches  below  the  crest  of  Menasha 
dam  in  advance,  of  the  expected  annual  .spring  flood  periods.  The  stor  ire 
volume  thus  gained  is  available  to  hold  flood  water  during  the  flood 
period  and  thus  reduce  the  upper  limit  reached  by  the  lake  as  a  result  of 
the  excess  of  inflow  over  outflow  during  the  flood  peak.  The  volume  of 
storage  available  in  the  pool  b(?twi»en  the  level  of  the  crest  iif  Menasha 
dam  and  a  level  18  inches  belc'w  the  crest  is  equal  to  121,942  day  seconl 
feet,  or  245,840  .icrc  feet.  This  is  equal  to  the  volume  available  be¬ 
tween  about  4-1/2  .iiifl  21-1/4  inche.s  above  the  cresi  .  At  the  upper  limit 
of  regulation,  one  inch  of  di;pth  is  equal  to  .ibout  7,600  d.-iy  second  feet  or 
15,100  acre  feet,  and  increases  the  area  flooded  by  the  pool  by  about  291 
acres.  Assuming  tliai  at  least  one-half  of  the'  storage  .avail, able  in  the 
pool  to  a  Level  18  incMies  below  the  crest  might  be  lost  if  the  sluices 
were  not  available  and  used  to  reduce  the  pool  level,  about  62,000  d.s.f. 
of  storage  would  ht.  lost  which  would  require  an  additional  eight  inches 
of  depth  at  the  upper  limit  of  regulation  to  compensate  for  the  storage- 
lost.  With  tlu'  Incre.ase  in  the  upper  level  the  pool  would  flood  about 
2,150  acres  more  of  the  low  land. 

4.172 

Properly  rigul.Ueii,  flooding  ii.  the  nrojei-t  area  will  continue  to  be 
controlled  except  for  those  orcision.s  vchen  extreme  meteorological  condi¬ 
tions  prev.ail  .oul  oatflitw  nt  tbo  d.ims  cannot  keep  up  with  the  inflow  to 
the  WinneL.igo  Pool.  ’■'u,  b  of  tin  present  flood  damages  occurring 
adiacent  to  t  tu-  Lho  is  a  ro  oil'  of  encroachment  within  Federal  flowage 
easement  s . 


ti  •.  s;  Midpoint,  high  water  levels  increase 

•  Lis  produces  larg.er  and  more  usable 

•  ■  '■  bolters  of  the  area,  making  recreation- 
<■'11  five.  llowe\'t'r,  the  increased  depth.s 

s  !  •  .  '  ,<(  tivity  because  draft  requirements 

t  wi-  I  i.mge  from  less  tlian  2  feet  to  about 

4.174 

Since  no  < ommcri  i  il  b.iri’e  n.iviiation  exists,  ra  direct  commercial  eco¬ 
nomic  imp.acfs  eithi-r  hi-nefir  i  ll  or  adverse  will  result. 


4.1,1 

Na  vlg.a  t  i  -  F r  n 

lake  depths  in  ‘  <  ir  ' 
rec  seat  i on.i  1  w  i  f  ^ 
a  1  na  V  i  ga  t  i  ■  a'  r  <  '  < '  i 
are  not  ne,'ess.<  i  .■  '  r 
of  the  h,).i t  s  us  i :  ,  o 
4  feet. 
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4.175 

Industry  -  Industrial  and  municipal  users  of  river  water  are  unable  to 
utilize  the  maximum  flow  of  the  river  during  floods.  The  maintenance  nt 
high  water  levels  In  Lake  Winnebago  following  the  heavy  spring  flows  has 
the  beneficial  effect  of  assuring  adequate  water  impoundment  during  the 
relatively  dry  summer  months.  This  impounded  water  is  essential  tc  in¬ 
dustry  downstream  of  the  Neenah-Menasha  dams.  It  also  provides  inci¬ 
dental  water  quality  benefits  to  the  Lower  Fox  River  region. 

Neenah-Menasha  Dam  Operation  -  Low  Water  Stage 

4.176 

During  the  winter  and  early  spring  months  the  water  levels  in  Lake  Winne¬ 
bago  may  be  reduced  to  a  minimum  level  of  18  inches  below  the  croKt  of 
the  Menasha  dam.  Present  water  level  management  calls  for  a  grad*’-*! 
reduction  in  water  levels  from  October  or  November  through  tlie 
part  of  February  or  the  first  part  of  March.  F.xact  timing  of  '.hir.-  iraw- 
down  depends  on  weather  conditions  and  the  volume  of  inflow.  This  action 
is  taken  to  provide  storage  capacity  for  the  heavy  spring  runoff  up 
stream.  It  decreases  the  water  level  throughout  the  Winnebago  Pool . 
increases  flow  velocity  in  the  Wolf  River  near  its  mouth,  decreases  depth 
of  the  lakes  and  streams  upstream  of  the  Neenah-Menasha  dam.s,  and  <‘r. 
creases  the  surface  area  of  these  lakes  and  streams  above  i.he  Neenaii 
Menasha  Dams. 

4.177 

Lake  Property  -  Winter  drawdown  reduces  the  volume  of  wafer  in  iPc  Winne¬ 
bago  Pool  and  makes  room  for  the  expected  heavy  flows  in  the  spring.  Low 
pool  levels  in  the  spring  increase  the  gradient  and  pennit  a  fester  in¬ 
flow  of  water  from  streams  emptying  into  the  pool.  This  redticer  the 
chances  for  backups  and  floods  along  these  streams  and  resulting  damage 
to  adjacent  residential  developments  and  municipalities . 

4a78 

An  added  beneficial  impact  of  the  low  water  levels  during  winter  ■fn  the 
reduction  in  the  potential  for  formation  of  property-deat roving  shore  li'.e 
during  the  winter  freeze  and  particularly  in  late  winter  ot  early  "pring 
when  wind-driven  breakup  ice  can  cause  serious  damage  to  bot.h  nat;i'»ai  and 
man-made  shoreline  features.  Low  water  provtde.s  some  insurani'c  agiinsf 
severe  ice  damage,  to  natural  shoreline  features  and  properties  (houses, 
docks,  piers,  etc.)  along  the  lakeshores  because  when  water  levels  are  at 
their  extreme  low  In  the  more  shallow  edge  waters,  the  Ice  wil.f  be  rest¬ 
ing  on  the  bottom.  When  the  breakup  occurs,  this  Ice,  be(.ausR  :’t  fc  -A-'t 
floating,  acts  as  a  barrier  against  ice  shove.s.  The  ice  builds  ur  oft 
shore  rather  than  on  the  shore.  In  areas  which  have  deeper  contonrr, 
the  drawdown  may  not  be  severe  enough  to  lower  ice  level. a  to  the 
bottom.  Complete  protection  then  does  not  exist,  but  if  water  leve'c  are 
low,  the  damage  will  be  less. 

4.179 

Floodplain  Vegetation.  Shoreline  Vegetation  -  Habitat  -  Winter  drawtlowa 
reduces  the  volume  of  water  in  the  Winnebago  Pool .  This  derreasofi  the 
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chances  for  spring  flooding  and  accompanying  hog  losses.  Since  rhe  sea¬ 
sons  of  the  year  when  low  water  levels  are  maintained  are  generally  the 
seasons  when  vegetation  is  dormant,  direct  adv'erse  effects  upon  the  vege¬ 
tation  are  minimal,  and  replacement  of  anaatlc  vegetation  in  the  de¬ 
watered  areas  by  terrestrial  vegetation  dees  not  normally  occur. 

4.180 

Jecreasing  the  water-covered  areas  could,  however,  have  serious  adverse 
effects  upon  the  early  spring  spawning  fish  if  low  water  levels  were 
maintained  into  the  spa'wnlng  season.  To  preclude  this  potential  impart, 
the  Corps  of  Engineers,  by  agreement  with  the  Wisconsin  nepartment  of' 
Natural  Resources,  presently  controls  flows  at  the  Neenah-Menasha  dams  in 
a  manner  which  raises  water  levels  in  i.ake  Winnebago  to  crest  elevation 
by  the  first  week  of  April.  This  action  was  requested  by  the  Department 
ill  1959  to  secure  higher  w'lter  levels  in  early  spring  to  benefit  fish 
life  and  early  commerical  fishing  navigation.  This  change  of  operation 
from  previous  years  could  also  adversely  affect  the  still-frozen 
vegetation  resulting  in  its  loosening  and  displacement,  which  has  been 
observed. 

4.181 

The  requirement  of  having  the  basin  poo)  level  at  the  crest  of  the  dam  by 
this  time,  shortly  after  the  spring  runoff  occurs,  has  apparently 
caused  greater  loosening  and  displacement  of  somt;  areas  of  floating  bog 
than  which  occurred,  prior  to  the  operational  change  due  to  the  effect  of 
rapidly  using  spring  water  levels  lifting  the  still  frozen  vegetation 
from  its  rooted  moorings.  A  modification  of  this  policy  should  therefore 
be  considered  and  the  Department  of  Natural  Resou"ces  has  ii'dicated  a 
desire  to  study  the  effect  of  abandoning  the  earlier  higher  water  level 
concept . 

4.18;. 

Indust ry  -  Winter  drawdown  provides  an  adequate  flow  of  water  through  the 
winter  months  to  the  stream  below  when  pool  inflows  are  reduced.  This 
gives  the  paper  Industries  and  the  power  plants  water  nee.ded  through 
the  winter  period.  Flows  are  augmented  in  the  downstream  river,  reducing 
the  possibilities  of  fish  kills  during  the  critical  winter  period.  The 
winter  and  early  spring  sluicing  also  is  desirable  as  it  gradually  wears 
away  the  ice  on  the  lower  river  and  avoid.s  quick  ice  break-ups  and  ice 
jams  in  the  spring. 

4.183 

Recreation  -  Under  low  flow  conditions,  the  regulation  of  water  surface 
elevation  affects  recreation  in  two  ways.  Recreational  boating  is  sus¬ 
tained  by  the  provision  of  adequate  channel  depth.  Water  oriented  rec¬ 
reation,  such  as  fishing,  which  takes  place  on  the  shoreline  is  affected 
by  the  degree  of  variation  in  the  location  of  the  land-water  Interface. 


4.184 

The  maintenance  of  project  depths  of  proper  dam  operation  at  low-flow  is 
a  requisite  for  the  continuance  of  current  and  proje.c.ted  levels  of  boat¬ 
ing  activities.  l.nw  water  levels  can  m^ke  some  permanent  docks,  marina 
Slips,  and  launching  Janes  unusable.  Low  water  level?  ran  negate  cerrain 
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benefits  associated  with  past  recreational  investments,  including  some 
public  facilities  which  were  constructed  with  Federal  Land  and  Water 
Conservation  funds. 

4.185 

In  addition  to  pleasure  boating  and  sailing,  the  waters  of  Lake  Winnebago 
are  used  extensively  for  fishing,  water  skiing,  swimming,  and  canoeing, 
in  addition  to  other  water  based  activities.  Hunting  of  water  fowl  is 
also  a  seasonal  attractive  activity.  Although  most  of  these  activities 
•would  be  possible  without  the  Federal  navigation  improvement,  the  regu¬ 
lation  of  Lake  Winnebago  to  maintain  a  fairly  constant  level  during  the 
summer  season  helps  to  maintain  swimming  beaches  and  full  access  and  use 
to  shoreline  installations.  Lake  regulation  also  enhances  combination 
boating  and  picnicking  at  the  various  public  parks  and  scenic  areas  along 
the  waterway.  It  is  also  estimated  that  about  10  percent  of  the  regional 
camping  use  is  in  excess  of  the  use  that  might  be  expected  without  the 
more  favorable  water  levels  and  conditions  resulting  from  the  regulation 
of  the  lake  level  and  the  maintenance  of  the  navigation  project. 

Neenah-Menasha  Dam  Operation  -  Fluctuating  Water  Levels 

4.186 

Shoreline  Configuration  -  Semi-Aquatic  Habitat  -  Regulation  of  the  water 
elevation  on  Lake  Winnebago  has  great  effects  on  the  amount  and  extent  on 
shoreline  and  floodplain  vegetation. 

4.187 

The  greatest  effect  is  generally  found  in  the  lower  and  middle  segments 
of  the  pool,  due  to  the  gradually  sloping  floodplains.  The  rise  and  fall 
of  water  levels  may  cover  or  expose  several  hundred  feet  of  potential 
shoreline.  For  example,  areas  that  are  normally  dry  and  have  mesic  vege¬ 
tation  at  normal  pool  level  (Figure  4.7A,  sections  1,  2,  &  3)  may  be 
changed  to  a  hydric  habitat  with  a  slight  elevation  of  the  water  level 
(Figure  4.7B,  section  2).  Similarly,  further  increases  in  water  eleva¬ 
tion  may  render  this  situation  to  one  of  strictly  an  aquatic  nature, 
leaving  all  flora  that  are  capable  of  growth  in  shallow  water  eliminated 
and  only  those  species  which  grow  entirely  submerged  present  (Figure 
4.7C,  sections  2  and  3). 

4.188 

As  may  be  noted  in  Figure  4.7,  the  potential  shoreline  has  several  posi¬ 
tions  at  which  the  water  and  shore  interface  may  occur,  depending  upon 
the  water  level. 

4.189 

Fluctuating  Water  Levels  -  Aquatic  and  Semi-Aquatic  Habitat  -  A  glacial 
dam  lake  in  its  origin,  the  water  level  of  Lake  Winnebago  is  now  con¬ 
trolled  to  a  considerable  degree  at  two  artificial  dams  in  Neenah-Menasha 
operated  by  the  Corps.  Although  flows  and  water  levels  show  considerable 
variation  between  years,  the  controlled  water  levels  of  the  project  area 
upstream  of  the  Neenah-Menasha  dam  follow  a  yearly  pattern  of  change  due 
to  human  intervention.  This  pattern  of  regulation  is  accentuated  or 
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dampened  by  the  variations  due  to  meteorological  conditions  (precipita¬ 
tion  or  draught)  with  extreme  flood  conditions  in  spring  and/or  draught 
in  late  summer.  Natural  water  level  fluctuations  have  become  severely 
aggravated  because  of  intensive  farming  and  its  accompanying  drainage  of 
wetlands. ^ 


4.190 

Deforestation  and  the  construction  of  ditches  for  the  benefit  of  agri¬ 
culture  has  accelerated  runoff  and  altered  drainage  patterns.  Increased 
the  Intensity  and  volume  of  recent  floods,  and  altered  the  erosion/sedi¬ 
ment  characteristics  of  the  natural  stream  system.  These  conditions  make 
it  more  difficult  to  control  water  levels  and  lead  to  the  destruction  of 
aquatic  and  semi-aquatic  habitats. 


4.191 

From  historic  times  to  the  present  there  has  been  a  gradual,  yet  persis¬ 
tent  decline  in  the  quantity  and  quality  of  the  vegetation  in  the  upriver 
lakes  and  marshes.  These  lakes  include  Lakes  Butte  des  Morts,  Wlnnecoune 
and  Poygan.  At  times  the  changes  have  been  imperceptible  and  at  other 
times  they  have  been  quite  obvious,  but  it  is  known  that  they  are  oc¬ 
curring.  For  example,  prior  to  the  construction  of  the  Neenah-Menasha 
dams.  Lake  Butte  des  Morts  had  such  extensive  wetlands  that  only  canoe 
passage  was  possible,  yet  by  1914  there  were  4,505  acres  of  open  water,® 
and  8,857  acres  in  1974.^  This  Increase  in  open  water  has  been  at  the 
expense  of  the  naturiil  emergent  and  submergent  vegetation.  Between  1916 
and  1961  more  than  6  square  miles  of  emergent  cover  disappeared  in  Lake 
Butte  des  Morts  alone. 


4.192 

Although  there  are  no  records  available  of  the  submergent  vegetation 
originally  present  in  the  upriver  lakes  area  there  is  a  general  unanimity 
amongst  those  who  have  a  knowledge  of  the  area  that  the  submergents  are 
decreasing.  Turbidity  and  rough  fish  activities  are  the  chief  factors 
listed  for  this  decline.  It  also  seems  that  there  is  a  strong  possi¬ 
bility  that  the  loss  of  submergents  is  closely  associated  with  the  loss 
of  emergent  cover.  When  large  areas  of  emergent  cover  are  lost  it  opens 
up  the  area  formerly  occupied  by  emergents  to  bottom  erosion  due  to  wave 
action.  Waves  chum  this  material  into  suspension  and  produce  highly 
turbid  water  conditions  which  may  have  a  deleterious  effect  on  adjacent 
areas  of  submergent  vegetation.  This  situation  may  be  further  compounded 
as  greater  and  greater  expanses  of  open  water  are  exposed  to  wind  and 
wave  action. 

4.193 

While  the  cause  or  causes  of  marsh  loss  have  been  the  subject  of  much 
speculation  and  some  controversy,  it  appears  likely  that  the  construction 
of  dams  at  Neenah-Menasha  in  the  mld-1800's  placed  a  stress  on  the  marsh 
by  raising  the  level  of  the  water. ^ 

4.194 

When  the  Menasha  dam  was  originally  built  in  1850  (prior  to  the  date  on 
which  the  U.  S.  acquired  the  facility),  the  low  water  level  in  Lake 
Winnebago  increased  approximately  two  feet,  which  caused  water  to  back  up 
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ii'to  Lakes  Butte  des  Morts,  Poygan,  and  Wlnneconne,  and  the  Wolf  'River. 
This  ineroarifcl  water  depth  Is  believed  to  have  Inundated  large  expanses 
of  wetlands  that  previously  existed  within  these  bodies  of  water.  The 
water  depth  beeatne  too  great  for  some  of  the  submergent  and  emergent 
vegetation,  causing  it  to  die  off  and  decompose.^ 

4.  195 

Wiiile  some  attribute  continuing  area  marsh  losses  to  the  initial  pool 
level  Increase  brought  about  by  these  dams,  they  have  probably  had  less 
effect  on  marsh  wetlands  than  is  commonly  supposed.  There  is  strong  evi¬ 
dence  that  marshes  in  the  upriver  lake  region  were  firmly  established 
long  before  the  dams,  and  for  many  years  afterward.^ 

4.196 

Among  other  explanations  which  have  been  offered  to  explain  marsh  loss 
are  the  effects  of  boating,  wind  and  wave  action,  pollution,  rough  fish 
activity,  turbidity,  and  ice,  which  floats  upward  with  rising  waters  in 
early  spring,  lifting  and  tearing  loose  the  marsh  which  is  frozen  into 

While  it  may  well  be  that  all  of  these  factors  are  contributing  to 
Loss  of  marsh  area,  the  relative  importance  of  any  single  factor  is 
unknown. 

4.197 

The  ice  explanation  is  really  one  of  water  level  fluctuation.  During 
winter  drawdown  standing  water  on  the  wetlands  as  well  as  within  the  root 
systems  freezes.  When  the  water  levels  rise  again  in  the  early  spring 
before  the  ice  has  melted,  the  frozen  mat-llke  systems  also  rise  and  are 
torn  from  their  substrate.  This  creato<?  floating  mats  of  vegetation 
which  are  subject  to  wind  and  wave  ac  .  In  time  these  floating  mats 
break  up  and  wash  downstream. 

4.198 

Explanations  based  on  water  level  fluctuation  appear  strong.  It  seems 
that  the  heavy  forests,  lush  bluestem  prairies  and  .savannas,  and  exten¬ 
sive  expanses  of  wetlands  which  existed  in  the  area  before  disturbance  bv 
white  men  sufficiently  buffered  surface  water  and  groundwater  response  to 
precipitation  that  the  total  range  of  fluctuation  of  water  level  in  the 
upriver  lakes  and  marshes  was  very  small.  The  massive-scale  cutting  of 
forests,  plowing  of  lands,  and  draining  of  wetlands  would  be  expected  to 
cause  greater  and  more  rapid  water  level  changes — changes  which  would  be 
disastrous  to  floating  and  seml-floatlng  mats  of  plants  which  had  been 
able  to  grow  thus  only  because  of  comparatively  stable  water  levels.^ 

4.199 

The  timing  of  the  major  breakup  of  the  marsh  is  also  more  nearly  support¬ 
ive  of  "range  of  fluctuation"  hypotheses  than  of  the  "raised  lake  level" 
hypothesis.  It  appears  that  if  loss  were  attributable  to  a  sudden  change 
of  level  dating  from  the  mid-1800's,  the  marsh  loss  would  have  been  more 
sudden  and  dramatic,  and  little  would  have  been  left  by  the  early  vears 
of  the  twentieth  century. ^  But  the  marsh  seems  to  have  remained  pretty 
well  established  until  the  1920's.  The  episode  of  tree  cutting,  plowing, 
and  wetland  drainage  was  not  fully  under  way  until  after  the  construction 
of  the  dams,  and  the  process  was  proceeding  at  great  pace  well  into  this 
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century.  In  fact,  wetlamls  are  still  being  drained.  Given  a  degree  of 
lag  between  the  time  of  land  disturbance  and  the  loss  of  marsh,  the 
timing  fits  rather  well  into  tiie  "range  of  fluctuation"  hypothesis.  Of 
course,  the  fluctuations  are  governed  to  some  extent  by  the  dams,  but  the 
range  they  permit  may  well  bo  greater  than  the  range  prior  to  extensive 
settlement  of  tin's  area.  This,  coupled  with  the  watershed  changes 
described  above,  has  led  to  higher  water  levels  over  longer  periods 
of  time  on  a  more  frequent  b  ,sis  than  that  which  existed  prior  to 
original  dam  constructior. 


4.200 

The  aquatic  plant  species  (both  emergents  and  submergents)  which  inhabit 
Lakes  Butte  des  Morts,  Winneconne,  and  Poygan  today  are  noted  in  Table 
2.32.  As  was  determined  by  Harrlman,^  the  tolerance  for  water  depth  and 
bottom  types  is  quite  variable  between  species.  Some  rooted  aquatics 
such  as  bushy  pondweed  (f^ajdi  and  American  lotus  (HeJlutrtbc 

Cllte.a)  have  a  very  narrow  water  depth  tolerance  range  and  are  likely  to 
be  impacted  greatly  by  fluctuating  water  levels.^  Other  species  such  as 
hardstem  bulrush  (Scxlpai  acu-tuA),  arrowhead  (Sag^ttoAA-a  HA-Q-ida) ,  pick¬ 
erel  weed  (VontedcAia  cofidnta),  and  reed  grass  (PhAagmitCA  ouAtAatiA') 
have  the  ability  to  tolerate  relatively  deep  waters  and  withstand  wave 
action. Reed  grass,  however,  is  decreasing  at  the  present  time  be¬ 
cause  of  increasing  water  depths  and  detachment  after  freezing,  high 
spring  water  levels  and  high  winds.  Tn  some  areas  of  T.ake  Butte  des 
Morts  floating  vegetation  mats  covering  several  acres  have  been  washed 
downstream.  Floating  vegetation  mats  are  in  many  instances  over  deep 
waters  and  do  not  become  rooted  to  the  bottom. 


4.201 

The  vegetation  mat  which  is  floating  in  many  places  is  extremely  sus¬ 
ceptible  to  breaking  up  .ind  disintegration.  Floating  bog  is  a  very  un¬ 
stable  condition  in  marshes  of  this  part  of  the  state.  In  the  northern 
areas  of  the  state,  sptiagnum  bogs  form  around  the  edges  of  lakes  and 
ponds  and  gradually  grow  outward  forming  a  dense  floating  mat  over  the 
open  water.  This  mat  continues  to  increase  in  thickness  and  coverage. 
This  is  not  the  same  process  which  forms  the  southern  and  central 
marshes.  Vegetation  in  these  marshes  develops  mostly  under  conditions  of 
low  water  and  mud  flats  during  the  growing  season.  The  vegetation  is 
firmly  rooted  in  the  bottom  soils  and  no  vegetation  will  be  produced  if 
water  levels  are  deeper  than  the  plants  can  tolerate.  The  mat  of  vegeta¬ 
tion  usually  dies  if  water  levels  become  excessive  after  it  is  estab¬ 
lished.  However,  if  ice  action  in  the  spring  of  the  year  should  tear  the 
mat  loose,  it  will  then  float  up  and  may  persist  for  long  periods  even 
though  the  water  beneath  the  mat  has  become  excessively  deep.  This 
presumes  that  the  mat  remains  intact  and  is  not  washed  downstream.  This 
is  an  extremely  unstable  condition  since  there  is  constant  danger  from 
wind  and  wave  action.  Paradoxically,  however,  it  is  also  the  only  con¬ 
dition  under  which  vegetation  can  exist  in  the  area  when  water  levels 
become  excessive. 
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4,202 

Vh'ating  and  emergent  vegetation  were  once  predominant  in  the  shallow 
lake?  of  tills  system  and  the  water  was  normally  clear.  This  is  no  longer 
true.  Tie  lakes  and  river  channel  are  now  open  and  consistently  very 

mrlnd. 

■1.20  3 

Hirtuir'cai  records  indicate  that  the  open  water  surface  area  of  Lakes 
.Butt  I  Morts,  Poygan,  and  Wlnneconne  have  increased  since  the  U.  S. 

asauir  id  control  of  the  waterway  in  1872.^»^  A  historical  perspective  of 
tliose  losses  in  Lakes  Butte  des  Morts,  Winneconne,  and  Poygan  is  shown  in 
iigure  4.8.  Undoubtedly  the  same  story  is  true  for  Lake  Winnebago  and 
jierhaps  the  lower  reaches  of  Che  Wolf  River.  With  this  increased  surface 
urea  and  the  fluctuation  of  water  levels  along  the  rapidly  rising  flood 
waters  has  come  the  destruction  of  considerable  acreages  of  marsh  and 
Joss  of  habitat  for  many  wildlife  species. 


....304 

This  loss  of  vegetation  has  affected  the  fish  fauna  in  these  waters  in 
several  ways.  Walleye  and  yellow  perch  are  known  to  spawn  in  wetlands; 
tiieiefore  a  reduction  in  these  wetlands  has  caused  a  reduction  in  spawn- 
ini.,  habitat.  The  reduction  in  spawning  habitat  for  the  wetland  spawning 
.-■pecies  becomes  an  increase  in  preferred  open-water  spawning  habitat  for 
species  such  is  freshwater  drum  and  carp.  The  Wisconsin  Department  of 
Numrai  [<esources  has  had  to  institute  a  Rough  Fish  Removal  Program  to 
reauce  these  latter  populations  in  order  to  increase  the  quality  of 
sportf  isiiing. 

4,202 

Los.s  of  vegetation  has  also  reduced  the  amount  of  food  available,  par¬ 
ticularly  since  invertebrates  require  it.  Since  vegetation  also  provides 
refuge  as  well  as  food  for  the  offspring  of  various  fish  species,  these 
offspring  are  subject  to  higher  levels  of  predation.  All  of  these  fac- 
tor.s  have  probably  led  to  undesirable  changes  in  the  fish  fauna  and  may 
be  gradually  reducing  the  quality  of  recreational  fishing  within  these 
waters,  although  no  known  reports  have  been  Issued  that  specifically 
prove  these  contentions. 

4.20b 

Tlie  los.s  of  marsh  vegetation  around  lakes  also  decreases  the  available 
breeding  and  foraging  habitat  for  many  amphibians  and  reptiles. 

Breeding  habitat  for  many  frog  species  along  much  of  the  shorelines  of 
Lakes  Butte  des  Morts,  Poygan,  and  Winneconne  has-  been  eliminated.  The 
green  frog  {Rana  alamitans) ,  bullfrog  (7?.  catesbeiana) ,  and  American  toad 
{Bufo  amenaanue)  all  lay  eggs  on  the  surface  of  the  water.  The  eggs  of 
the.se  species  may  not  be  as  seriously  affected  by  habitat  loss  as  would 
eggs  of  the  leopard  frog  (/?,  pipiena) ,  which  are  generally  deposited  in 
globular  masses  in  emergent  vegetation.  Any  loss  of  breeding  habitat, 
although  seemingly  insignificant,  will  add  to  the  decline' '  in  abundance 
of  this  species  in  Wisconsin, 
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1962.  Redrawn  from  A.  F.  Linde,  Wisconsin  Dept,  of  Natural  Resources,  1975. 
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■  .  >:07 

1-,’irh  Ll’.e  exception  of  the  central  newt  (Notophthalmus  viridesaens 
^ and  the  tiger  salamander  {Ambystoma  tignnum)  ,  all  sala¬ 
mander  sp.cies  breeding  in  the  lakes  (see  Table  2.34)  are  dependent  upon 
nia.oh  vc:.-,etatn oi-  for  egg  attachment  and  larval  development  and  conse- 
fl'itM'Lly  li  ive  probably  declined  in  abundance  in  these  lakes. 

4.208 

l\irag;ng  ,,-o;s  for  some  reptiles  decrease  with  the  elimination  of  marsh 
vegetation.  Young  turtles  forage  in  marsh  areas,  spending  most  of  their 
Lime  in  dense  stands  of  emergent  vegetation.  Forage  species  for  such 
common  snake  species  as  the  eastern  garter  snake  (.Tharmophis  sirtalis) 
and  northern  water  snake  {Natrix  sipedon)  will  also  decrease  with  the 
loss  of  wetl.rnds. 

The  State  >f  wit,conbin  and  private  individuals  have  riprapped  some  areas 
of  Lakes  Poygan  and  Butte  des  Morts  with  stone  to  prevent  further  losses 
of  marsh  'egecatlon.  The  stone  riprap  will  provide  more  breeding  and 
foraging  habitat  for  mudpuppies  {Neatu^ms  maoulosus) ,  increasing  the 
ab.nidance  of  these  amphibians  in  riprapped  areas.  Clay  dikes  and  rip- 
rapped  areas  m.ay  Increase  the  available  nest  sites  for  many  aquatic 
L ur  1 1  e,-, . 

-.210 

y.a  endangered  amphibian  or  reptile  species  are  known  to  inhabit  the 
project  area.  Thus,  the  habitat  losses  mentioned  above  are  not  expected 
to  eliminate  any  endangered  amphibian  or  reptile  species  from  the  project 
area . 


4.211 

Ihe  loss  of  marsh  vegetation  may  result  in  a  local  decline  in  muskrats 
but  will  have  little  impact  on  the  status  of  the  species  In  the  project 
.rea.  Ihe  least  weasel  nivalis)  is  very  uncommon^^  throughout 

Wiscon.sin  and  will  probably  be  reduced  in  number  in  portions  of  the  Wolf 
River-Lake  Winnebago  area  with  a  decline  in  marsh  habitat. 

4.212 

No  other  mammalian  species  of  old  fields,  lowland  and  upland  forests  are 
expected  to  be  adversely  affected  by  the  fluctuating  water  levels  of  the 
Wolf  River-Lake  Winnebago  drainage  basin. 

4.213 

The  loss  of  wetlands  in  the  Wolf  River-Lake  Winnebago  area  is  the  most 
serious  tfireat  to  the  avifauna  of  the  project  area.  The  loss  of  marsh¬ 
lands  reduces  habitat  for  nesting,  foraging,  and  cover  for  many  species 
of  waterfowl  and  marsh  songbirds  (see  Table  2.35). 

4.214 

Although  no  recent  data*'^  exist  on  breeding-bird  densities  for  this  area, 
some  information  is  available  for  similar  habitat  in  Rush  Lake,  a  3,000- 
acre  lake  in  the  southwest  corner  of  Winnebago  and  adjacent  Fond  du  Lac 


4-53 


Counties.  With  caution  one  can  apply  these  data  to  the  above  mentioned 
lakes  to  gain  some  idea  of  the  importance  of  marshes  as  nesting  habitat 
for  birds.  Waterfowl  species  nesting  at  Rush  Lake  in  1972  and  their 
estimated  densities  (palrs/100  acres)  are:  coot  (6.7),  blue-winged  teal 
(0.8),  ruddy  duck  (1.0),  redhead  (0.2),  shoveler  (0.03),  mallard  (0.2), 
and  gadwall  (0.03).  The  most  abundant  breeding  aggregations  were  repre¬ 
sented  by  the  red-winged  blackbirds  (8.3)  and  yellow-headed  blackbirds 
(30.0).  Other  species  nesting  at  Rush  Lake  were  the  red-necked  grebe, 
pled-bllled  grebe,  black-crowned  night  heron,  herring  gull,  Forster's 
tern,  and  black  tern. 

4.215 

In  the  area,  black  tern  and  Forster's  tern  populations  will  suffer  a  re¬ 
duction  in  available  nesting  habitat  with  a  loss  in  reed  grass  (PliAagni<J:c.S 
(XaitACiJLLi)  beds  around  the  lakes,  since  their  nests  are  built  on  floating 
vegetation  mats.  Although  the  Rush  Lake  marshlands  are  not  identical  to 
those  of  the  project  area,  these  data  suggest  that  many  species  are  prob¬ 
ably  present  in  the  area  and  could  be  strongly  impacted  by  a  loss  of 
marshes. 

4.216 

A  reduction  in  marsh  acreage  has.  In  p.rt,  produced  a  decrease  in  the 
number  of  migrating  waterfowl  which  use  the  area  in  fall  for  re.sting  and 
foraging.  The  Wisconsin  Department  of  Natural  Resources  reports  that 
the  estimated  total  number  of  waterfowl  stopping  in  the  Wolf  River  lakes 
has  decreased  from  approximately  200,000  ten  vears  ago  to  2000  in  1974. 

The  loss  of  habitat  in  the  project  area  has  also,  in  part,  increased 
the  number  of  waterfowl  using  the  Her  icon  Wildlife  Refuge  as  a  stop-over 
area.  The  large  number  of  waterfowl  in  the  Horicon  area  has  forced 
some  birds  into  adjacent  farmlands  resulting  in  a  greater  loss  of 
agricultural  crops. 

4.217 

The  red-shouldered  hawk,  the  only  threatened  species  (State  list)  likely 
to  breed  in  the  project  area,  could  be  affected  indirectly  by  a  loss  of 
marshlands.  A  loss  of  marsh  could  reduce  habitat  for  garter  snakes, 
ribbon  snakes  (Thamnopkei) ,  and  water  snakes  (W/t/A/CX  -i-lpedcn) ,  which  are 
important  food  items  of  the  red-shouldered  hawk.  The  fluctuating  water 
levels  are  not  expected  to  directly  affect  any  of  the  remaining  threaten¬ 
ed  or  endangered  bird  species,  some  of  which  are  possible  spring  and 
fall  transients. 

4.218 

Stream  Sanitation  -  In  order  to  maintain  authorized  project  depths  for 
navigation  it  is  necessary  at  times  to  restrict  the  outflow  from  Lake 
Winnebago  to  such  an  extent  that  the  lake  becomes  stagnant  and  the  Lower 
Fox  River  becomes  a  series  of  still  pools  containing  increasing  concen¬ 
trations  of  pollutants.  Increased  water  flow  from  Lake  Winnebago  during 
the  late  summer  and  early  fall  would  freshen  that  water  body  and  alle¬ 
viate  polluted  conditions  downstream.  The  reduction  of  the  unsanitary 
conditions  which  accompany  low  water  can  be  achieved  by  a  more  uniform 
flow  through  Lake  Winnebago  and  the  Lower  Fox  River. 
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r.i  p  jct:  1.  !  Lower  Fox  River  Dams  (Excluding  the  Neenah  and  Menasha  Dams) 

U.219 

As  provioiitily  noted  there  are  11  dams  downstream  of  the  Neenah  and 
Menastii  damt .  Unlike  the  Neenah  and  Menasha  dams,  which  are  the  prime 
flow- .oiiirol  structures  in  the  Lower  Fox  River,  the  other  11  dams  are 
>isod  airrost  exclusively  for  hydropower  head,  process  water,  navigation 
poo!  impoundment,  and  water  quality  Improvement  purposes.  Except  for 
periods  drought  or  peak  upstream  runoff,  the  flow  through  the  river  and 
consequentially  the  river  water  levels  are  maintained  fairly  constant. 
Thus,  only  two  water-level  conditions  (water  flows)  are  commonly  exper¬ 
ienced,  namely,  high  water  stage  and  low  water  stage. 

Lower  Fox  River  Dams  -  High  Water  Stage 

4.  220 

Navigat i.in  -  Navigation  in  the  Lower  Fox  River  during  high  water  stage 
can  varv  from  -'isky  to  very  dangerous;  floating  debris  is  in  abundance, 
currents  .anil  turbulence  are  high,  and  changes  of  running  aground  on  newly 
submerged  areas  are  Increased.  Since  these  high  water  periods  usually 
occur  in  spring  prior  to  the  opening  of  the  boating  season,  channel 
t.arVers,  which  are  removed  at  the  end  of  the  previous  boating  season, 
have  gone '-ally  not  been  replaced.  The  absence  of  these  channel  markers 
signifies  that  navigation  is  not  to  be  attempted.  Thus,  boating  seldom 
I'ccuis  ir  wi  ll  01  because  of  icing  nor  In  early  spring  because  of  high 
water  at- age. 


d.  221 

F ioccliiig  -  The  most  critical  structures  for  dam  operation  are  the  Neenah- 
Menasha  dams.  All  government  dams  on  the  Lower  Fox  River  have  been  re¬ 
built  to  safely  discharge  the  maximum  estimated  flow  resulting  from  a 
discharge  of  16,000  cfs  at  Neenah  and  Menasha,  plus  the  industrial  dis¬ 
charge  from  hydropower  and  process  water  and  the  probable  maximum 
local  runoff  below  the  lake.  None  of  the  downstream  project  dams  is  a 
flood  control  structure  as  such,  and  the  total  effect  of  these  dams  on 
floods  is  negligible. 

4.222 

Flooding  does  net  seem  to  be  a  problem  below  Neenah-Menasha  as  downstream 
dams  can  handle  the  full  capacity  flow  from  the  Neenah-Menasha  dams. 5 

4.223 

Although  flooding  is  not  generally  a  problem  along  the  lower  reaches  of 
the  Fox  River,  it  does  occur  occasionally  in  Little  Lake  Butte  des  Morts 
and  in  the  industrial  areas  along  the  Neenah  Channel  at  extreme  high 
flows.  At  normal  high  flows,  flooding  in  these  areas  is  not  a  problem. 

Lower  Fox  River  Dams  -  Low  Water  Stage 

4.224 

During  periods  of  severe  drought,  regulation  of  the  Menasha  dam  is  criti¬ 
cal  in  maintaining  flow  through  the  Lower  Fox  River  and  assuring  Impound¬ 
ments  behind  each  of  the  downstream  dams  for  navigation,  hydropower, 
process  water  and  water-quality  control.  These  impoundments,  however. 
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tend  to  stagnate,  become  highly  enriched,  and  highly  productive  of  algae 
and  other  nuisance  growths.  As  a  consequence,  dissolved  oxygen  levels 
become  severely  depressed  and  biological  activity  becomes  limited  to 
those  pollution  tolerant  life  forms  which  are  generally  considered  to  be 
undesirable.  Although  additional  water  release  from  upstream  would  alle¬ 
viate  these  undesirable  conditions,  regulations  and  other  interests  pro¬ 
hibit  such  activities  except  in  extreme  situations.  For  navigation  pur¬ 
poses  a  minimum  flow  of  1,000  cfs  as  measured  at  the  Rapide  Croche  dam  is 
considered  adequate.  Excess  flows  are  considered  to  be  the  vested  water 
rights  of  the  Neenah-Menasha  Water  Power  Company  and  are,  therefore, 
beyond  the  Corps  of  Engineers'  authority  to  unilaterally  produce  by 
opening  gates  in  the  control  dam  (Menasha) .  At  extreme  low  flows  power 
generation  may  be  curtailed  if  release  of  upstream  water  is  not  possible 
or  navigation  flow  cannot  be  maintained.  Thus,  the  priorities  under  low 
flow  conditions  require  satisfaction  of  navigation  requirements  first, 
maintenance  of  hydro  capacity  second, and  riparian  rights  third. 

Flow 

4.225 

General  -  One  beneficial  Impact  of  high  stage  and  flows  is  the  increased 
capacity  for  power  generation.  Other  benefits  are  that  dissolved  oxygen 
concentrations  in  the  river  are  increased,  while  sedimentation  rates  in 
channels  are  reduced  and  scouring  of  some  accumulated  sediments  occurs. 
However,  turbidity  is  increased. 

4.226 

During  low  stage  and  normal  flow  conditions  on  the  Lower  Fox  River,  rela¬ 
tively  little  turbulence  occurs  at  some  locations  on  the  river  and  sedi¬ 
mentation  rates  are  increased.  The  next  large  spring  flow,  however, 
generally  removes  the  sediment  accumulations.  But  this  action  does  not 
occur  in  backwater  areas  such  as  those  found  upstream  and  downstream  of 
the  locks.  Thus,  periodic  dredging  is  required  in  the  Lower  Fox  River  to 
assure  adequate  depths  for  the  craft  using  the  lock  system. 

4.227 

Power  Generation  -  Fox  River  flow  characteristics  are  modified  by  im¬ 
poundments  and  power  plants.  Water  is  stored  at  times  of  peak  runoff  to 
be  discharged  later  when  flows  would  normally  be  minimal.  The  purpose  of 
this  activity  is  to  augment  natural  streamflows  to  make  hydro-power 
plants  more  efficient.  This  tends  to  minimize  normal  seasonal  variations 
in  streamflow.  There  also  may  be  daily  discharge  peaks  as  power  com¬ 
panies  meet  their  peak  electrical  loads. 

4.228 

Oxygen  Concentration  -  It  has  already  been  explained  that  the  establish¬ 
ment  of  navigation  pools  reduced  stream  velocities.  Another  obvious 
direct  result  was  an  Increase  in  average  river  depth.  The  rate  of  atmos¬ 
pheric  reaeration  is  reduced  because  of  both  these  factors. 
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4. 22'-^ 

T’  :  HI  1  enct’  af  water  surface-atmosphere  interface  would  increase  the 

rate  -f  nvvt,en  transfer  from  the  atmosphere  into  solution.  The  turbu- 
K'lico  is  i  i  fated  to  velocity,  so  that  a  decrease  in  velocities  would 
produce  less  turhul.ant  conditions. 

^.2V' 

I'lu'  (oral  quantity  of  oxygen  which  would  he  transferred  increases  as  the 
surf  uv  area  avrailable  for  the  mass  transfer  operation  increases.  The 
O.'n.  i the  river  would  he  related  to  the  surface  area  to  pool  volume 
r.'itio.  Pr-ols  witli  large  volumes,  i.e.,  deep  pools,  have  a  small  surface 
area/volume  ratio  so  that  oxygen  concentrations  will  he  low.  As  pool 
elevations  increase,  the  surface  area/volume  ratio  generally  decreases, 
lu  act'  dam  operation  may  influence  dissolved  oxygen  values  in  pools.  It 
should  be  recognized  that  many  other  factors  are  involved  in  the  oxygen 
econoinv  ot'  the  Fo:-  ^iver.  These  factors  were  identified  previously  in 
tl’o  d i scus u  i.,  11  of  water  quality  (Section  2). 

4.  211 

it  sliould  hu  rioted  that  under  some  conditions  improvements  in  dissolved 
oxygen  .I’-c  reilizod  downstream  from  dams.  The  turbulence  associated 
with  water  passage  over  the  dam  or  through  associated  power  turbines 
aerate  toK  flow  increasing  the  dissolved  oxygen  level.  However,  under 
drouglit  ciTid  i  t  j  (ins  practically  all  flow  passes  through  the  hydropower 
turbines,  a:-d  very  little,  if  any,  water  flows  through  the  gates  or 
ever  -pi  i  lv,Mvs.  Tiius  the  dam  aeration  which  may  occur  at  moderate  flow 
raLi'S  may  be  total !v  absent  at  very  low  flow  rates. 


4.2'  ’’ 

The  geiieril  use  of  the  river  for  disposal  of  waste  treatment  plant  efflu¬ 
ents  creates  a  demand  that  the  low  water  flow  of  the  river  be  kept  as 
Iiiyii  and  uniform  as  practical,  principally  by  the  most  effective  use  of 
the  storage  capacity  available  in  l.ake  Winnebago.  Maintenance  of  this 
I  I  c,w  at  tiie  nigiicst  practical  level  is  also  generally  desirable  for  effi¬ 
cient  development  of  water  power,  except  that  there  is  some  inclination 
on  the  part  of  parties  using  water  for  power  to  reduce  the  flow  on  week¬ 
ends  and  other  non-work  days  to  conserve  the  water  for  later  power  peaks. 
This  is  likely  to  create  a  temporary  stagnant  condition  in  the  downstream 
pools  and  is  undesirable  from  a  sanitary  standpoint.  Such  temporary  re¬ 
ductions  in  flow  also  are  undesirable  for  their  effect  on  maintenance  of 
water  levels  for  navigation  in  pools  that  have  little  storage  capacity 
ana  iience  are  affected  immediately  by  flow  reductions. 

4.231 

Aquatic  Biota  -  The  most  direct  and  most  noticeable  effect  of  dam  opera¬ 
tion  on  dissolved  oxygen  is  the  substantial  reaeration  which  occurs, 
sometimes  over  large  distances  in  the  reach  downstream  of  the  dam.  A 
corresponding  improvement  in  habitat  conditions  for  aquatic  biota,  how¬ 
ever,  is  not  realized  in  these  reaches.  Despite  the  dissolved  oxygen 
enhancement,  the*  pollution  loading  on  the  stream  remains  the  primary 
limiting  factor  on  aquatic  organisms  in  the  Lower  Fox  River. 
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DAM  MAINTENANCE  IMPACTS 

4.234 

The  physical  structures  and  the  mechanical  and  electrical  components  of 
the  dams  require  preventative  maintenance  (sandblasting,  painting,  con¬ 
crete  repair,  etc.).  This  work  is  performed  during  times  when  access  to 
the  structures  is  convenient  and  safe  (generally  low-water  periods). 
During  such  times,  the  interference  of  the  repair  work  with  normal  dam 
operation  is  minimal.  No  aspect  of  the  dam  repair  or  maintenance  is 
known  to  produce  pollution  or  to  adversely  affect  the  natural  or  human 
community.  In  all  of  these  operations,  some  noise  generation,  energy 
consumption  and  commitments  of  physical  resources,  money  and  labor  are 
required. 

4.235 

As  noted  previously,  the  maintenance  of  the  Fox  River  project,  in  parti¬ 
cular  the  regulation  of  the  storage  in  and  discharge  from  Lake  Winnebago, 
has  a  major  impact  on  navigation,  water  power  development,  flood  control, 
water  supply  and  sewage  treatment,  and  other  water  uses.  Continued  main¬ 
tenance  of  the  dams  on  the  Lower  Fox  River  is  essential  in  sustaining 
these  benefits. 

4.236 

Preventative  maintenance  is  necessary  to  protect  the  structural  integrity 
of  project  dams.  Failure  at  any  one  dam  would  tend  to  increase  the 
danger  at  all  downstream  structures.  Any  major  failure  probably  also 
would  result  in  the  loss  of  all  power  production  at  one  or  more  dams. 

Such  power  losses  might  continue  for  several  months  while  repairs  were 
made,  and  would  be  critical  for  some  of  the  major  industries  and  utili¬ 
ties  using  water  power.  Continued  maintenance  of  the  dams  on  the  Lower 
Fox  River  is  also  necessary  to  protect  the  structural  integrity  of  water¬ 
front  structures  through  the  several  cities  and  major  industrial  develop¬ 
ments  along  the  river.  Major  buildings  and  bridges  have  been  designed 
in  relation  to  present  pools  and  many  foundations  and  river  front  walls 
would  be  endangered  by  major  changes  in  pool  or  ground  water  levels  and 
by  uncontrolled  currents  through  the  channel  over  the  natural  rapids 
formations. 

4.237 

Water  Power  Benefits  -  The  Fox  River  navigation  improvement  has  had,  and 
still  has,  a  major  economic  effect  on  the  economic  and  industrial  de¬ 
velopment  of  the  whole  Fox  River  valley.  The  conditions  favorable  to 
water  power  development  resulting  from,  or  greatly  improved  by,  the 
Federal  construction  and  mnlntenance  of  dams  to  maintain  slack  water 
pools  to  serve  navigation  have  been  a  principal  factor  in  the  intensive 
urban  development  along  the  Lower  Fox  River  and  the  west  shore  of  Lake 
Winnebago. 

4.238 

It  has  been  noted  previously  that  when  the  United  States  purchased  the 
navigation  improvements  along  the  Fox  River  in  1872,  the  right  to  use  for 
water  power  all  surplus  water  not  needed  for  navigation  was  reserved  by 
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.  il  c^l■-  r!  ;  tivners  of  power  developments  and  water  rights.  At  that 

i  init  the  dovcloped  water  power  and  the  water  lots  pertaining  thereto  were 
est  inated  hv  tiu-  appraisers  as  worth  $140,000,  while  the  appraised  value 
and  amount  paid  for  the  navigation  improvements  was  5145,000.  The  agree- 
ponnitt  inn  the  use  of  surplus  water  for  power  development  did  not 
•uaraiiLoe  t'lat  st  ructures  needed  to  maintain  pool  levels  necessary  for 
pc'V'o-  Jevelopnent  would  be  maintained  or  replaced  at  the  expiration  of 
t  iic  i  r  usefu  1  1  i  f  e . 

4 . 2  ;9 

ri.dustries  of  tho  area  have  become  less  dependent  on  water  power  and  the 
L  ran.sjn  Tt  at  ion  of  coal  on  the  river  since  the  introduction  of  natural  gas 
to  the  area  about  15  years  ago  and  the  con^-truct  ion  of  large  thermal 
elt'otrit  plants  on  the  west  sh(jre  of  Lake  'lichigan  making  it  feasible  to 
troitspii  low  'ost  electric  energy  to  this  are.t.  Some  of  the  older  and 
loss  efficient  electric  generating  plants  have  been  abandoned  or  are  held 
in  St and'iv  coadition  to  serve  in  an  emergency.  However,  the  water  rights 
art  rit  lined  I'v  ,il  1  the  principal  owners  and  in  many  cases  the  water 
cov  o-eil  by  till'  rights  is  used  in  processing  of  manufactured  products. 

Tie  itost  roi  I'iU  hydro-electric  power  installation  is  that  made  in  1948  by 
the  l-’aukeun.i  fleet  ri<'  and  Water  Department  at  the  government  dam  at 
I.itil.e  tlhuti,  with  an  installed  capacity  of  3,300  kilowatts  at  a  head  of 
13  feet. 

4.240 

'■'ish  Migrath'ii  -  The  prime  environmental  disadvantage  of  dam  maintenance 
il  the  continued  presence  of  the  dams  themselves.  The  presence  of  the 
locks  and  dans  has  resulted  in  a  blockage  of  normal  migration  movements 
of  fish  The  long-term  effect  of  the  existence  of  the  locks  and  dams 
has  noi  sa  t  hi  en  determined.  However,  there  seems  to  be  a  sustained  pro¬ 
duction  of  most  fish  species  affected.  Even  though  the  locks  and  dams 
interfere  with  normal  fish  migrations,  some  fish  are  able  to  negotiate 
tiie  locks  during  routine  locking  procedures  up  the  Lower  Fox  River,  through 
Lake  'iinnebago,  to  spawning  on  the  Wolf  River.  These  Wolf  River  spawning 
sites  represent  one  of  the  few  prime  spawning  grounds  left  in  the  Lake 
Michigan  drainage  basin.  Tt  should  be  noted,  however,  that  in  all  like¬ 
lihood  the  stretch  of  river  between  mile  23  to  33  must  have  acted  as  a 
natural  barrier  to  fish  migration  up  the  Lower  Fox  River  from  Green  Bay 
and  Lake  Mic:higan  to  the  Wolf  River  due  to  the  gradient.  Currently, 
the  polluted  condition  of  the  Lower  Fox  River  is  believed  to  be  the 
primary  factor  limiting  fish  migration  at  the  present  time  but  the 
barrier  effect  of  the  existing  lock  and  dam  system  is  expected  to 
become  the  limiting  factor  ns  water  quality  conditions  improve. 

REMEDIAL,  PROTECTIVE,  AND  MITIGATTVE  MEASURES 

4.241 

Some  of  the  impn'ts  associated  with  past  operation  and  maintenance  ac¬ 
tivities  of  the  Fox  River,  Wisconsin  Navigation  System  have  been  mini¬ 
mized.  Remedial,  protective  and  mltigativc  measures  are  discussed  below 
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with  respect  to  each  of  the  various  project  elements.  Additional  opera¬ 
tional  management  alternatives  are  still  under  Investigation  and  consid¬ 
eration.  They  are  discussed  In  detail  In  Sections  6  and  9. 

Dredging 

4.242 

Material  Removal  -  The  Impacts  resulting  from  the  removal  of  dredged  ma¬ 
terials  from  the  channels  are  d -ff Icult  to  mitigate.  Thus,  the  temporary 
Increase  of  turbidity,  destruction  of  bottom  fauna,  and  exchange  of 
chemicals  between  the  sediments  and  the  water  column  will  Inevitably 
occur.  Some  energy  constimptlon,  monetary  costs  and  labor  will  also  be 
required.  Noise  generation  and  air  pollution  created  by  the  engines  of 
the  dredging  equipment  can  be  reduced  by  mechanical  Improvements  to  the 
equipment  but  neither  of  these  Impacts  Is  presently  considered  to  be 
severe  enough  to  justify  the  cost  of  the  required  modifications  or  equip¬ 
ment  replacement . 

4.243 

Research  -  The  detailed  effects  of  dredging  activities  on  the  aquatic  en¬ 
vironment  are  not  knovm  at  this  time.  There  are  a  multitude  of  factor'- 
which  can,  together  or  singularly,  modify  the  effects  of  dredging. 

Within  the  scientific  community  there  are  differences  of  opinion  regard¬ 
ing  the  effects  of  dredging.  Research  Is  now  being  performed  in  this 
field  to  enable  a  more  exacting  assessment  of  the  Impacts. 

4.244 

Testing  and  research  into  the  relationship  of  levels  of  turbidity  and 
other  water  quality  parameters  on  aquatic  organisms  as  they  relate  to 
dredging  activities  Is  being  undertaken  by  the  U.  S.  Army  Waterways 
Experiment  Station  (WES) .  Upon  completion  of  these  and  other  related 
studies,  the  potential  effects  of  dredging  on  aquatic  organisms  will  be 
better  known.  As  the  evaluations  of  data  compiled  In  this  research 
effort  become  available.  It  may  also  be  possible  to  Identify  the  most 
environmentally  compatible  dredging  equipment,  policies,  and  procedures. 

4.245 

Channel  Dimensions  -  Dredging  is  to  take  place  entirely  within  existing 
channels.  Given  the  current  usuage  of  the  navigation  channel  system, 
there  is  little.  If  any,  allowed  flexibility  for  reduction  of  channel 
size  and  consequently  the  amount  of  dredging  required. 

4.246 

Channel  Depths  -  Prior  to  the  performance  of  any  dredging,  soundings  are 
taken  to  determine  dredging  requirements.  Only  those  portions  of  project 
channels  which  fall  to  meet  navigation  requirements  and  which  have  a 
depth  of  less  than  that  authorized  will  be  scheduled  for  dredging. 

4.247 

Dredging  Requirements  -  Maintenance  dredging  is  Intended  to  provide  for 
the  reasonable  needs  of  navigational  traffic  and  be  economically  justi¬ 
fied.  While  additional  study  on  optimum  depths  to  be  dredged  Is  needed 
periodic  maintenance  dredging  and  disposal  would  still  be  required  to 
maintain  less  than  authorized  channel  depths. 
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r,1  ,;ir  -  To  date,  the  Chicago  District  has  used  clamshell  dredging 
r>i  -naintain  navigable  channels  throughout  the  Fox  waterway  system.  How¬ 
ever,  if  the  area  to  be  dredged  is  relatively  near  a  project  disposal 
site,  the  use  of  a  hydraulic  type  dredge  with  a  pipeline  to  the  point  of 
Jisposal  is  possible.  In  order  to  maximize  the  Corps  of  Engineers 
flexibility  in  responding  to  continuing  dredge  material  disposal  require¬ 
ments  for  the  project,  the  Chicago  District  intends  to  investigate  the 
■.lo  iition  of  a  hydraulic  pipeline  dredge  to  the  dredge  plant  for  the  Fox 
aro i ee  t . 


-i.l.y 

■voif  River  -  In  fulfilling  Federal  maintenance  responsibility  on  the 
’.'.'olf,  the  Corps  of  Engineers  is  seeking  a  greater  balance  between  recrea¬ 
tional  boating  needs  and  fish  and  wildlife  interests  in  order  to  insure 
maxlmuni  benefits  to  all  users  of  the  river.  In  order  to  accomplish  this 
objective,  the  Chicago  District  will  coordinate  all  future  proposed 
dredging  and  snagging  sites  with  the  Wisconsin  Department  of  Natural 
Resources.  Dredging  and  snagging  operations  will  be  limited  to  only 
those  reaches  of  the  Wolf  River  which  are  approved  for  maintenance  after 
consultation  with  the  State. 

4.2u0 

Scheduling  -  The  proposed  action  will  be  coordinated  and  scheduled  so 
that  it  will  be  as  environmentally  compatible  as  possible  within  overall 
operational  limitations.  Every  attempt  will  be  made  to  avoid  dredging 
during  critical  times  of  environmental  stress  such  as  fish  spawning  runs 
and  periods  of  critical  low  dissolved  oxygen  content  of  project  waters. 

As  other  environmental  concerns  become  identifiable  they  will  also  be  in¬ 
cluded  in  the  scheduling  process. 


4.251 

Spills  -  Special  care  is  routinely  taken  to  avoid  spills  of  oils,  fuels, 
and  other  pollutants  during  the  dredging  process  in  order  to  minimize  the 
adverse  impact  of  the  project.  When  scows  are  used  to  transport  very 
loose,  soft  dredgings  the  scow  doors  are  packed  with  burlap  bags. 

4.252 

Monitoring  -  Monitoring  has  not  been  done  to  determine  the  impact  of 
dredging  on  water  quality  in  the  project  area.  A  monitoring  program  is 
proposed  to  be  set  up  in  conjunction  with  actual  dredging  operations  at 
selected  locations  to  more  precisely  determine  dredging  effects  on  water 
quality.  Monitoring  at  these  locations  will  be  conducted  prior  to, 
during,  and  after  dredging  operations  to  detect  any  potential  undesirable 
effects  such  as  dangerous  buildup  of  toxic  levels  and  excessive  decrease 
in  dissolved  oxygen  levels.  Prior  to  Initiation  of  the  program,  a  spe¬ 
cific  monitoring  plan  will  be  coordinated  with  appropriate  agencies  such 
as  the  Wisconsin  Department  of  Natural  Resources. 
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Dredged  Material  Disposal 

4.253 

Sediment  Samples  -  Representative  bottom  sediment  samples  were  collected 
throughout  the  portions  of  the  project  area  requiring  maintenance  dredg¬ 
ing  for  the  purposes  of  determining  the  physical  and  chemical  character¬ 
istics  of  the  materials  to  be  dredged  and  suitable  means  of  disposal. 

4.254 

•The  analysis  performed  measured  the  concentration  of  the  several  toxic 
elements  In  the  dry  material.  While  these  tests  do  not  determine  quanti¬ 
ties  that  may  be  eluted,  they  do  set  upper  limits  for  the  quantities. 

Since  disposal  Is  to  be  on  dry  land  with  essentially  unknown  chemical 
reactions  and  unknown  release,  the  type  of  analyses  used  are  conservative. 

4.255 

Also  tests  to  determine  the  presence  of  materials  which  might  cause  odors 
were  made.  These  Include  organic  carbon  content,  as  well  as  sulfate  and 
organic  nitrogen  content.  Oil  and  grease  could  be  deleterious  to  waters 
and  lands  that  receive  the  runoff  waters  from  the  sediment  deposits. 
Therefore,  tests  to  determine  the  presence  of  these  materials  were  also 
made. 

4.256 

Particle  size  analysis  determines  the  degree  of  turbidity  to  be  expected, 
as  well  as  the  physical  suitability  of  the  materials  for  many  beneficial 
purposes.  A  high  fraction  of  small  particle  size  material  (clay)  Indi¬ 
cates  high  turbidity,  as  well  as  poor  water  drainage  from  the  deposited 
material.  Such  material  would  dry  and  aerate  slowly,  making  these  mater¬ 
ials  detrimental  to  agricultural  productivity  for  2-5  years  if  deposited 
In  thick  layers  and  generally  unsuitable  as  construction  fill. 

4.257 

Finally,  a  number  of  tests  to  indicate  the  general  suitability  of  the 
material  for  agricultural  use  were  performed.  These  tests  identify  the 
available  mineral  levels,  nutrient  levels,  and  organic  matter  content, 
all  of  which  are  generally  beneficial.  Also  indicated  is  the  total  salt 
content,  which  could  be  deleterious  In  agricultural  soils. 

4.258 

Disposal  Site  Location  and  Design  -  The  adverse  effects  of  dredged  ma¬ 
terial  disposal  have  been  mitigated  considerably  by  judicious  selection 
of  disposal  sites  and  containment  of  polluted  dredge  material.  Site 
selection  criteria  were  established  for  the  purpose  of  reducing  adverse 
effects  to  the  natural  environment,  human  utility,  groundwater  quality, 
and  valuable  historic  sites  or  artifacts.  Dikes  will  be  built  so  as  to 
prevent  erosion  and  movement  of  deposited  materials,  as  well  as  to  confine 
and  control  runoff  water.  The  recommended  disposal  plan  has  been  coordi¬ 
nated  with,  and  approved  by.  Federal  and  State  environmental  agencies. 
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Dikes  wl Li  be  protected  against  erosion  by  seeding  or  the  use  of  stone 
rlpr;!p.  Stone  riprap  will  be  used  in  those  instances  where  diked  con- 
striirtlcin  might  be  subject  to  possible  flooding  during  high  river  flows. 
Riprap  will  serve  to  provide  a  suitable  habitat  for  a  number  of  animal 
organisms. 

4.260 

Post-treatment  iif  the  disposal  site  to  reduce  the  period  of  time  that 
exposed,  unvagetated  dredged  material  piles  are  visible  is  possible, 
rnif  can  oe  accomplished  by  occasionally  turning  over  the  material  to 
promote  weathering  and/or  by  seeding  the  deposits.  Such  techniques, 
however,  liave  the  aisaduantage  of  increasing  the  area  Impacted  and  the 
cost  and  time  allocations  involved. 
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In  cne  past,  most  dredged  material  disposal  sites  have  been  allowed  to 
revegotete  naturally.  The  vegetation  of  such  dredged  spoils  were  ana¬ 
lyzed  it  rt'olt  River  (Boom  Cut),  Menasha  Channel,  and  below  the  Kaukauna 
5tfi  lock.  Little  Kaukauna  lock  and  the  Little  Chute-Combined  Locks  site. 
The  plant  species  inhabiting  these  sites  represent  typical  early  succes- 
sional  species  of  tloodplain  and  riparian  communities.  On  the  basis  of 
vegetative  analyses  of  known  dredge  disposal  sites,  new  sites  would  be 
expected  to  support  many  of  the  same  successions!  species. 

4.262 

For  ressens  of  the  above,  seeding  of  dredged  material  deposits  is  not 
contemplated  by  the  proposed  action.  However,  should  a  situation  develop 
where  it  bt c  mes  necessary  to  mitigate  a  serious  eroslonal  problem  or 
enhance  tne  'atural  recolonlzatlon  process,  the  Chicago  District  will 
undertake  a  revegetation  program  appropriate  for  the  area  involved. 

Dam  DperatioiiS 

4.263 

Under  existing  laws,  orders,  rules  and  permits,  the  present  limits  for 
regulation  of  Lake  Winnebago  water  levels  are  from  21-1/4  inches  above 
the  crest  of  the  Menasha  Dam  down  to  the  crest  during  the  navigation 
season.  During  the  closed  navigation  season  a  drop  to  18  inches  below 
the  crest  is  allowed.  These  regulations  were  Issued  15  October  1920  and 
are  still  in  effect.  The  1920  regulations  were  a  modification  of  the  so- 
called  Marshall  Order  issued  9  October  1886  and  made  no  changes  in  the 
upper  limit  of  regulation  originally  established  by  the  earlier  regula¬ 
tions.  The  Corps  of  Engineers  Fox  River  Regulation  No.  13  still  pro¬ 
hibits  drawing  the  water  level  below  the  crest  at  any  time  except  under 
special  orders  of  the  Fox  River  Project  Office  or  during  the  closed  season 
for  navigation.  A  further  closed-season  lowering  of  the  water  level  by 
six  Inches  (from  18  Inches  to  24  inches)  in  case  of  anticipated  excep¬ 
tional  sprang  floods  may  be  authorized,  but  the  impounded  water  is  tempo¬ 
rarily  regulated  so  that  the  water  level  reaches  the  dam  crest  during  the 
first  week  of  April,  as  requested  by  the  Wisconsin  Department  of  Natural 
Resources. 
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4.264 

The  Rivers  and  Harbors  Act  of  1894,  which  contains  rules  and  regulations 
for  navigation  on  the  Fox  River,  includes  the  regulation  that  no  pool  of 
the  Fox  River  shall  be  lowered  below  the  crest  of  Its  retaining  dam. 

This  regulation  defines  the  lower  dividing  line  between  the  rights  of 
navigation  and  those  of  water  power.  Under  present  regulations  all  dams 
downstream  of  the  Neenah  and  Menasha  dams  are  controlled  to  assure  pool 
levels  above  the  crest.  Flashboards  have  been  authorized  for  many  of  the 
dams  by  the  water  power  users  during  low  flows.  The  table  below  shows 
the  pool  levels  maintained  by  the  existing  operating  regulations. 


Dam 


Minimum  Pool  Level  Maximum  Pool  Level 


Appleton  (upper) 

6"  above  crest 

12"  above  crest 

Appleton  (middle) 

Private  dam 

Private  dam 

Appleton  (lower) 

6"  above  crest 

12"  above  crest 

Cedars 

6"  above  crest 

12"  above  crest 

Little  Chute 

6"  above  crest 

12"  above  crest 

Combined  Locks 

18"  above  crest 

24"  above  crest 

Kaukauna  (upper) 

(Private  dam) 

6"  above  crest 

(Private  dam) 
12"  above  crest 

Kaukauna  (lower) 

Private  dam 

Private  dam 

Raplde  Croche 

30"  above  crest 

36"  above  crest 

Little  Kaukauna 

15"  above  crest 

24"  above  crest 

(Little  Rapids) 

De  Pere 

6"  above  crest 

18"  above  crest 

*Malntalned  during  the  navigation  season  only. 
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The  existing  laws  and  orders  pertaining  to  operation  of  the  Menasha  dam 
in  conjunction  with  the  precipitation  and  weather  patterns  upstream  de¬ 
termine  the  flow  through  the  Lower  Fox  River.  Since  present  procedures 
are  predicated  on  obtaining  the  best  balance  between  varying  water-use 
interests  within  these  laws  while  attempting  to  insure  navigation  and  to 
predict  upstream  weather,  no  meaningful  alternative  for  the  present 
operation  appears  to  be  feasible.  Thus,  present  plans  must  be  continued 
and  will  preserve  the  existing  conditions  downstream.  The  impacts  as¬ 
sociated  with  high  flows  downstream  of  the  Menasha  dam  cannot  be  miti¬ 
gated  by  alternative  dam  operating  procedures  because  upstream  flood 
flows  are  generally  larger  than  the  existing  pool  storage  of  the  Winne¬ 
bago  Pool.  The  remedial  measure  of  lowering  the  nonflood-period  water 
levels  of  the  Winnebago  Pool  is  discussed  in  detail  in  Section  6  (Alter¬ 
natives)  of  this  statement.  No  other  remedial,  protective  or  mitlgatlve 
measures  for  present  dam  operating  procedures  are  known  to  exist. 
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Lock  Cperatlon 
4 . 266 

Under  the  existing  laws  which  require  a  navigation  system  on  the  Lower 
Fox  River,  no  alternative  to  the  present  procedures  for  the  operation  of 
the  locks  are  known.  Any  attempt  to  reduce  the  hours  of  operation  of  the 
locks  and  thus  reduce  cost  would  result  in  restricting  the  use  of  the 
existing  system  to  only  one  way  passage  per  day  because  of  the  total  time 
necessary  for  transit  through  the  locks  on  a  round  trip  basis  (approxi- 
matciy  8  hours  for  a  round  trip). 

Lock  and  'laxB  Maintenance 

4.  267 

No  alternatives  to  the  present  lock  and  dam  maintenance  procedures  are 
known  which  will  assure  the  continued  safe  and  reliable  operation  of 
these  facilities. 

Navigation 

4.268 

jue  to  the  small  volume  of  traffic  through  the  navigation  system  of  the 
Lower  Fo/.  River,  no  significant  impacts  of  navigation  on  this  section  of 
the  system  have  been  found.  Therefore,  no  meaningful  improvements  of 
navigational  impacts  in  this  section  of  the  project  are  known  to  exist. 
Navigational  impacts  due  to  boat  wakes  in  the  Wolf  River  section  of  the 
river  liave  been  observed.  The  effect  of  these  wakes  is  increased  erosion 
anu  L.ndercutting  of  the  shoreline.  Boat  wakes  appear  to  be  a  combined 
functicn  of  both  boat  design  and  power.  Thus,  high  speed  is  not  always 
responsible  for  increased  wake.  Partial  relief  from  damaging  wakes  caused 
by  vessels  could  be  achieved  by  the  strict  enforcement  of  the  Wisconsin 
Boat  Safety  and  Registration  Act  of  1959.  No  other  remedial  action  for 
these  effects  are  known,  short  of  limiting  travel  in  the  streams  or 
initiating  an  extensive  program  of  shoreline  protection  by  the  addition 
of  riprap  to  the  rlverbanks.  This  modification,  however,  could  prove 
to  be  environmentally  more  adverse  than  the  present  wake  action. 
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SECTION  5 


PROBABLE  ADVERSE  ENVIRONMENTAL  EFFECTS  WHICH  CANNOT  BE  AVOIDED 


5.01 

Virtually  all  of  the  adverse  effects  identified  in  the  preceding  section 
whi  .'h  are  attributable  to  channel  maintenance  and  many  of  the  adverse 
effects  associated  with  dredged  material  disposal  and  dam  and  lock  oper¬ 
ation  are  unavoidable.  Certain  of  the  adverse  effects  associated  with 
dredged  material  disposal  and  project  flow  regulation  can  be  mitigated 
to  some  extent  but  not  totally  avoided. 

NAVIGATION  SYSTEM  OPERATION  AND  MAINTENANCE 

5.02 

Continued  operation  of  the  project  navigation  system  will  result  in 
occasional  disturbances  of  the  sediments  of  the  channels  due  to  dredging, 
removal  of  organisms  and  substrate,  temporary  increases  in  turbidity  and 
chemical  exchange  in  the  streams  at  times  of  dredging,  siltation,  and 
associated  ecological  disturbances.  Because  of  the  short  duration  and 
infrequent  requirement  for  dredging  activities  and  the  general  physical, 
chemical  and  biological  conditions  of  areas  to  be  dredged,  these  Impacts 
are  expected  to  be  relatively  minor. 

5.03 

Some  runoff  from  dredge  materials  deposited  on  land  is  unavoidable. 
Localized  areas  of  high  turbidity,  siltation  and  Increased  chemical 
loads  may  occur  in  waters  adjacent  to  the  disposal  sites.  The  use  of 
stone  rip-rapping  or  clay  dikes  will  reduce  but  not  eliminate  erosion, 
particularly  at  times  of  high  rainfall  or  during  spring  snow  melts. 

There  are  a  number  of  means  by  which  the  adverse  effects  of  dredged 
material  disposal  have  been  partially  avoided.  These  include  such 
measures  as  structural  containment  of  polluted  sediment,  and  judicious 
disposal  site  selection. 

5.04 

In  the  aquatic  disposal  area  to  be  diked  and  filled  with  dredged 
materials,  a  small  lossof  aquatic  organisms  and  habitat  is  Inevitable. 
When  dredged  materials  are  deposited  on  top  of  existing  dredge  material 
deposits  or  on  new  terrestrial  sites,  herbaceous  plants,  tree  seedlings, 
and  low  shrubs  will  be  covered  and  will  suffer  mechanical  damage  or 
mortality.  Some  Insects,  birds,  amphibians,  reptiles,  and  mammals 
inhabiting  these  areas  will  be  destroyed  or  displaced  to  adjacent  areas. 
The  loss  of  habitat  is  not  expected  to  Impact  any  endangered  plant  or 
animal  species  inhabiting  the  project  area. 

5.05 

Maintaining  the  required  channel  dimensions  allows  easy  access  for 
pleasure  craft  to  and  through  the  Lower  Wolf  River.  Their  use  of  the 
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'.r  .iTie.'s  romotas  the  secondary  adverse  effects,  such  as  shoreline 
.  jisior,  Isr.tlon  of  fishing  activities,  and  destruction  of  the  sub- 
iiier^eti  aiul  c'.\t;rgent  natural  vegetation  of  the  river  and  of  Lakes  Poygan, 
W-cae  unii  -,  and  Butte  des  Morts. 

;  OPERA.TTON  MAINTENANCE 


,  )r: 

C'paration  of  the  dams  in  the  manner  presently  prescribed  by  law  will 
result  in  the  continued  annual  fluctuation  of  water  levels  and  shoreline 
loraticr  aii've  the  control  dams  at  Neenah  and  Menasha.  The  controlled 
'uctu.'iLia.is  of  flow,  water  levels,  and  shoreline  locations,  however, 
wj  1 '  hi  I'inrc  advantageous  to  human  interests  than  the  fluctuations  which 
....I'lld  exist  under  uncontrolled  conditions.  In  this  sense  then,  control 
c  in  La  considered  beneficial.  Such  control  requires  the  expenditure  of 
uds  ioi  both  operation  and  maintenance  of  the  dams.  This  expenditure 
prcsti'.ciy  estimated  to  involve  a  direct  cost  of  about  $433,000  per 
, eat  out  is  necessary  to  assure  the  benefits  of  navigation, flood  control, 
flow  control,  hydropower  capability,  process  water  availability,  and 
water  craiity  control. 


5  g: 

(  n  the  oil-  r  hand,  the  authorized  annual  adjustment  of  water  levels 
bthl.n!  ' hi  Neenah  and  Menasha  dams  have  contributed  to  the  destruction 
n'  t  .'Va;  aquatic  vegetation,  which  was  formerly  found  in  abundance  in 
.  k  's  ! ovgan,  Winneconne,  and  Butte  des  Morts.  This  loss  of  vegetation 
car.  le  c  significant  factor  in  the  reduction  of  aquatic  habitat  for  fish 
and  waterfowl.  It  is  thought  also  to  be  a  significant  factor  in  the 
long-term  degradation  of  fish  spawning,  waterfowl  visitations,  and  loss 
o‘  wauerfowl  habitat  and  food  items  such  as  wild  rice,  marsh  hay,  and 
•itlier  na 'ural  vegetation. 

Ti’R  PROPOSED  ACTION 

5.08 

Efforts  to  minimize  or  avoid  certain  adverse  effects  due  to  disposal  of 
dredged  materials  and  project  flow  regulation,  and  to  maximize  potential 
project  benefits  in  the  overall  public  interested,  are  limited  by  existing 
operational  and  maintenance  activity  authorizations. 


SECTION  6 


ALTERNATIVES  TO  THE  PROPOSED  ACTION 


INTRODUCTION 

6.01 

The  proposed  Federal  action  is  continued  operation  and  maintenance  of 
the  Fox  River,  Wisconsin  Navigation  Project.  As  noted  previously,  the 
Fox  River,  Wisconsin  Navigation  Project  involves  two  distinct  and  tech¬ 
nically  separable  functions: 

1.  The  operation  and  maintenance  of  the  locks  of  the  Lower  Fox 
River,  plus  the  dredging  and  snagging  of  navigation  channels 
and  harbors  of  refuge  in  the  Lower  Fox  River,  Lakes  Winnebago, 
Butte  des  Morts,  Winneconne,  and  Poygan,  and  the  Wolf  River. 

2.  Control  of  the  13  dams  (9  U.  S.  and  4  private)  on  the  Lower 
Fox  River  from  Lake  Winnebago  to  De  Pere,  plus  maintenance  and 
operation  of  the  nine  U.  S.  dams. 

The  following  alternatives  are  discussed  in  terms  of  each  of  these  major 
functions,  but  it  should  be  remembered  that  the  requirement  to  operate 
the  navigation  system  places  certain  a  priori  restrictions  on  dam  opera¬ 
tion,  namely,  a  guaranteed  minimum  depth  of  water  through  the  Lower  Fox 
River  from  1  May  to  1  November. 

6.02 

In  addition  to  engineering,  legal,  and  operational  considerations,  each 
of  the  alternatives  was  evaluated  in  regard  to  economic,  social,  and 
environmental  aspects.  In  the  process  of  selecting  the  proposed  course 
of  action,  each  of  the  following  alternatives  was  fully  considered  and 
evaluated  within  the  context  of  available  data  and  existing  land  use 
plans  and  policies.  There  were  no  alternatives  eliminated  from  con¬ 
sideration  solely  on  economic  grounds.  On  the  balance,  the  various 
alternatives  (either  to  or  within  the  present  project  framework)  were 
found  to  be  less  desirable  than  the  selected  plan. 

ALTERNATIVES  TO  THE  PROJECT 

Abandonment  of  the  Lower  Fox  Rivei  Navigation  System 
6.03 

Cessation  of  all  operation  and  maintenance  activities  on  the  Lower  Fox 
River,  Including  dredging  and  operation  of  the  locks  and  dams,  would 
abruptly  halt  through  navigation;  severely  reduce  pool  surface  eleva¬ 
tions  with  consequent  Impact  on  water  power,  municipal  and  industrial 
water  supply,  stream  sanitation  and  aquatic  biota,  and  contribute  to 
increased  flood  hazards  throughout  the  Waterway.  The  annual  expense  to 


6-1 


6-2 


operate  and  maintain  the  Lower  Fox  River  portion  of  the  system  would  be 
saved  but  additional  costs  would  be  Incurred  to  remove  or  modify  the 
structures,  and  there  would  be  lost  investments  in  the  project  struc¬ 
tures  and  other  facilities  associated  with  operation  and  maintenance  of 
the  project.  Implementation  of  this  alternative  would  require  a  major 
change  in  the  primary  objectives  of  the  project  and  would  have  such  a 
great  impact  on  the  present  socio-economic  and  environmental  setting 
that  it  is  considered  a  highly  undesirable  alternative. 

6.04 

Another  course  of  action  is  to  discontinue  maintenance  dredging  and  lock 
operation  on  the  Lower  Fox  River  while  dams  continue  in  operation.  Since 
the  cessation  of  commercial  barge  traffic  (1959)  on  the  Lower  Fox  River, 
the  original  Congressional  intent  of  providing  a  practical  system  for 
the  transportation  of  goods  and  materials  into  and  out  of  the  project 
area  via  water  has  ceased  to  be  the  primary  reason  for  continuation  of 
the  navigation  project.  Today,  virtually  all  waterway  traffic  is  for 
recreational  purposes.  Furthermore,  the  number  of  recreational  pleasure 
craft  presently  using  the  lock  system  for  the  primary  purpose  of  through 
passage  between  Green  Bay  and  Lake  Winnebago  is  small.  Viewed  in  this 
manner,  the  utility  of  the  seventeen-lock  Lower  Fox  River  navigation 
system  is  in  a  sense  limited  to  the  provision  of  a  slightly  used  but 
very  expensive  recreational  passage  from  Green  Bay  to  Lake  Winnebago. 

6.05 

Cessation  of  dredging  and  lock  operation  while  dams  continue  in  oper¬ 
ation  would  reduce  or  eliminate  the  non-navigat ional ,  adverse  impacts 
cited  in  paragraph  6.03  above.  There  are  also  positive  environmental 
effects  associated  with  this  alternative.  This  action  would  eliminate 
the  detrimental  effects  on  the  natural  environment  caused  by  dredging, 
such  as  turbidity,  loss  of  aquatic  organisms  and  temporary  decrease  in 
water  quality.  These  benefits  must  be  compared  in  turn  to  the  detri¬ 
mental  effects  this  action  would  cause  on  the  man-made  environment. 

6.06 

The  Federal  lock  system  abandonment  alternative  could  either  be  carried 
out  by  totally  removing  the  existing  system  or  by  securing  the  locks  and 
reducing  system  maintenance  to  only  that  required  to  keep  tlie  locks 
available  for  future  reactivation.  Total  removal  of  all  of  the  locks 
would  be  very  costly  and  would  foreclose  the  possibility  of  future 
reactivation  of  the  existing  navigation  system.  Selection  of  the  later 
option  is  considered  to  be  the  more  desirable  of  these  two  possible 
courses  of  action  because  suspension  of  commercial  navigation  is  not 
termination.  The  possibility  of  resumption  of  commercial  navigation, 
though  exceedingly  remote,  still  remains  until  terminated  by  an  Act  of 
the  U.  S.  Congress. 

6.07 

Abandonment  of  the  Federal  lock  system  need  not  completely  eliminate 
recreational  navigation  on  the  Lower  Fox  River.  While  navigation  be¬ 
tween  pools  would  for  the  most  part  be  prohibited,  canoeists  could 
portage  around  the  lock  and  dam  sites.  Powerboats  would,  however,  only 
be  able  to  travel  within  pools  between  dams,  boat  owners  using  the 
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system  would  be  unable  to  navigate  freely  between  Green  Bay  and  Lake 
Winnebago,  and  a  waterway  access  route  to  Lake  Winnebago  by  the  existing 
large  number  of  river-based  boats  would  be  prohibited.  Also,  the  pools 
between  dams  would  become  increasingly  shallower  and  the  volume  of  flow 
and  storage  capacities  would  be  reduced  due  to  undredged  channels.  This 
effect  would  furtlier  degrade  the  river  environment  and  eliminate  any 
movement  upstream  between  pools  by  fish  and  other  aquatic  organisms. 
Presently  the  locks  themselves  offer  avenues  of  fish  movement  when  the 
locks  are  in  operation.  Although  substitution  of  lock  transport  by 
lifts  or  other  transfer  apparatus  could  permit  passage  between  pools  for 
smaller  recreational  craft,  the  present  waterway  capability  to  handle 
larger  craft  and  ociasional  water-land  cargoes  of  dredging  or  construc¬ 
tion  equipment  would  cease.  Furthermore,  these  alternatives  were  studied 
in  detail  and  were  found  unsafe  and  inadequate  to  handle  present  and 
prospective  traffic.  It  was  concluded  that  abandonment  of  locks  and 
cessation  of  dredging  would  greatly  reduce  the  recreational  benefits 
afforded  by  the  existing  lock  operation. 

6.08 

Local  interests  arc  known  to  be  strongly  opposed  to  clianges  in  the 
operation  or  care  of  the  waterway  because  of  the  increasingly  heavy 
boating  traffic  in  the  area.  Locks  are  a  crucial  part  of  the  waterway. 
Within  the  existing  pattern  of  development  local  interests  have  con¬ 
structed  a  number  of  small  marinas  and  harbors  to  service  the  recrea¬ 
tional  traffic  on  the  waterway.  In  addition  to  these  developments, 
there  are  several  hundred  private  boat  piers,  boat  houses,  landing 
platforms  and  berths  for  small  craft  around  l.ake  Winnebago  and  tlie 
connecting  lakes  and  cliannels.  Many  public  and  orivatc  launchings  and 
boat  lifts  provide  for  access  to  the  waterway.  Other  facilities  are 
available  in  the  area,  such  as  picnic  areas,  restaurants,  motels, 
taverns,  etc.  Abandonment  of  the  lock  system  would  adversely  affect 
each  of  these  public  and  private  interests. 

6.09 

Abandonment  of  tlie  locks  would  cause  two  other  primary  adverse  effects. 
First,  access  to  some  dam  structures  for  maintenance  operations  would  be 
quite  difficult  if  floating  equipment  could  not  be  used.  Presently, 
maintenance  is  accompl islicd  by  barges  reaching  the  dams  through  the 
locks.  Secondlv,  deactivation  would  require  the  one-time  expenditure  of 
time  and  money. 

6. 10 

In  conclusion,  although  the  environmental  effects  of  lock  system  aban¬ 
donment  would  be  primarily  beneficial  (cessation  of  dredging  and  dredged 
material  disposal  with  their  attendant  aquatic  and  terrestrial  impacts), 
the  social  Impacts  would  be  severe.  Economically,  the  impact  associated 
with  abandonment  of  the  lock  system  is  less  clear.  As  stated  in  Section 
1  (Project  Description) ,  approximately  one-third  of  the  annual  Federal 
expenditures  for  the  Fox  River  Navigation  Project  are  directly  attribu¬ 
table  to  lock  operation  and  maintenance.  As  the  Impact  analysis  dis¬ 
cussion  in  Section  4  points  out  the  economic  justification  of  continued 
Federal  expenditures  for  lock  operation  and  channel  maintenance  will 
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be  studied  in  FY  19/B.  And,  although  a  detailed  benefit/cost  study 
of  these  expenditures  is  beyond  the  scope  of  this  impact  evaluation, 
the  benefits  and  costs  associated  with  operation  and  maintenance  of  the 
Federal  lock  system  will  nevertfty  less  be  examined,  in  detail,  in  this 
upcoming  economic  study. 

Discontinue  Project  Maintenance  Dredging 

6.11 

A  variation  of  the  preceding  alternative  would  be  continue  Federal  lock 
and  dam  operation  but  cease  all  maintenance  dredging  activities.  This 
action  would  result  in  continued  harbor  and  channel  shoaling,  thereby 
resulting  in  reduction  in  depths  required  to  provide  safe  navigation  for 
existing  recreational  and  other  traffic.  Loose  sedimentation  after  some 
accumulation  would  also  be  drawn  into  the  locks  when  the  valves  of  the 
locks  are  open.  Such  an  accumulation  of  sedimentation  would  result  in 
early  operational  problems  in  the  opening  and  closing  of  the  lock  gates. 
Continuing  sediment  buildup  in  the  lock  chambers  would  lead  to  further 
operational  problems  and  an  eventual  closing  of  the  locks.  As  a  result, 
this  action  would  have  serious  adverse  Impacts  on  the  social  and  eco¬ 
nomic  human  environments.  The  type  of  social  and  economic  effects 
associated  with  cessation  of  dredging  would  be  similar  to  those  dis¬ 
cussed  in  the  preceeding  abandonment  alternative.  The  overall  magnitude 
and  extent  of  these  impacts  would,  however,  be  greater  due  to  the  larger 
area  and  numbers  of  people  adversely  affected. 

6.12 

The  natural  environment  also  derives  some  benefit  from  the  removal  of 
polluted  material  from  project  channels.  The  dredgings  will  not  remove 
all  the  polluted  sediments,  nor  will  their  removal  alone  contribute 
significantly  to  the  overall  improvement  in  project  area  water  quality. 
It  would,  however,  represent  a  positive  course  of  action  toward  improv¬ 
ing  conditions  in  these  bodies  of  water. 

Abandonment  of  the  Lower  Fox  River  Dams 

6.13 

The  total  abandonment  of  the  Lower  Fox  River  dams  is  not  considered  to 
be  a  viable  alternative.  The  Neenah  and  Menasha  dams  continue  to  per¬ 
form  the  valuable  functions  of  flood  control  and  flow  control  for  the 
Lower  Fox  River,  the  lakes  of  the  Winnebago  Pool,  the  Upper  Fox  River 
and  the  Wolf  River.  The  dams  below  Neenah  and  Menasha,  while  less 
essential  for  flow  control  and  flood  control,  are  important- for  estab¬ 
lishing  river  pools  for  navigation,  hydropower,  and  industrial  process 
water , 

6.14 

Abandonment  of  the  Menasha  dam  with  the  gates  left  in  the  open  position 
would  yield  the  following  environmental  advantages:  a  reduction  of  the 
present  high  water  levels  of  the  Winnebago  Pool,  possible  decreased 
flood  potential  in  the  lower  reaches  of  the  Upper  Fox  River  and  Wolf 
River,  a  significant  contraction  of  the  lakes  of  the  Winnebago  Pool,  and 
an  increase  in  the  amount  of  marshlands  around  the  lakes.  This  action. 
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however,  would  cause  the  social  disadvantages  of  loss  of  direct  water 
access  to  the  lake  by  the  towns,  marinas,  and  individual  property  owners 
presently  located  along  the  lakefronts;  severely  low  flows  through  the 
Lower  Fox  River  with  consequent  loss  of  hydropower,  process  water,  and 
water  quality  control.  If  the  Men^-sha  Dam  were  abandoned  with  the  gates 
left  in  the  closed  position,  water  levels  in  the  Winnebago  Pool  would 
frequently  rise  to  flood  levels,  flooding  of  the  lower  reaches  of  the 
L'pper  Fox  River  and  Wolf  River  would  be  frequent  and  severe,  and  very 
low  flows  through  the  Lower  Fox  River  in  winter  would  be  experienced. 

6.15 

Under  the  terms  of  the  deed  by  which  the  United  States  acquired  the  Fox 
River  navigation  improvements,  the  water  power  owners  are  entitled  to 
use  all  surplus  water  not  needed  for  navigation  under  the  approved  pi. an 
for  the  regulation  of  Lake  Winnebago.  Continued  maintenance  of  Govern¬ 
ment  dams  is  essential  for  the  development  of  the  water  power  available. 
The  construction  of  the  dams  and  maintenance  of  these  structures  accrues 
to  the  power  interests  a  benefit.  The  rights  to  use  the  surplus  water 
would  be  of  little  value  if  it  were  not  for  the  maintenance  performed  bv 
the  Federal  Government.  The  energy  replacement  cost  to  companies  with 
hydroelectric  facilities  (see  Table  6.1)  on  the  Lower  Fox  River  is  it 
least  $1,462,724  for  lost  hydropower  capacity  on  an  annual  basis.  llic 
Raukauna  Water  and  Electric  Department  would  incur  the  largest  loss. 

Since  operation  and  maintenance  of  the  dams  cost  $432,567  in  1975,  os'cr 
three  times  as  much  money  (in  the  form  of  electrical  energy)  as  is 
presently  spent  operating  the  dams  would  be  lost  by  abandoning  them. 

Transfer  of  the  Federal  Navigation  Project  to  the  State  or  Commercial 
Interests 

6.16 

The  navigation  system  on  the  Lower  Fox  is  presently  unused  for  commercial 
barge  transportation  and  prospects  for  its  future  use  for  this  purpose 
seem  unlikely.  Because  the  primary  value  of  the  system  is  a  recrea¬ 
tional  one,  transfer  of  control  of  the  navigation  system  to  the  State 
and/or  local  municipalities  can  be  considered  a  viable  alternative.  The 
recreational  values  afforded  by  the  project  may  well  be  more  properlv  a 
State  or  local  function  than  a  national  one,  since  no  Federal  recre¬ 
ational  lands  are  located  adjacent  to  any  of  the  project  waters  and  the 
recreational  benefits  derived  accrue  (for  the  most  part)  to  a  somewhat 
limited  geographical  area  located  entirely  within  the  State  of  Wisconsin. 
As  a  sub-alternative  to  previously  discussed  abandonment  alternatives, 
one  or  more  of  the  most  frequently  used  upstream  locks  could  be  left  in 
operating  condition  but  turned  over  to  the  State  of  Wisconsin,  a  loc.il 
public  agency,  or  private  operator  for  control  and  operation.  In  this 
manner.  Federal  control  (and  expenditures)  for  the  project  would  cease. 

A  precedent  for  this  alternative  was  established  in  the  1962  transfer 
of  the  former  Upper  Fox  River  portion  of  this  project  to  the  State  of 
Wisconsin  for  the  purposes  of  conservation  and  recreation. 

6.17 

In  a  similar  manner,  responsibility  for  operational  control  and  main¬ 
tenance  of  existing  dam  structures  could  also  be  transferred  to  the 


Table  6.1.  The  Value  of  the  Project  to  All  Companies  with  Hydroelectric  Facilities  on  the  Lower  Fox  River® 
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State.  This  would  provide  the  State  with  overall  direct  control  of  Lake 
Winnebago  lake  levels  and  downstream  flow  regulation  on  the  Lower  Fox 
River.  The  environmental  and  social  impacts  which  would  result  depend 
upon  the  precise  management  actions,  if  any,  the  State  elected  to  take. 

6.18 

It  is  important  to  note,  however,  that  while  the  project  as  it  presently 
exists  offers  many  direct  and  indirect  benefits  to  the  State,  the  proj¬ 
ect  is  expensive  to  operate  and  maintain.  Whether  in  the  final  analysis 
the  State  would  have  the  willingness  and  capability  of  resuming  this 
large  financial  and  operational  management  responsibility  is  currently 
unknown . 

6.19 

Transfer  of  the  authority  and  responsibility  for  the  navigation  system 
to  a  private  agency  is  also  possible;  however,  this  alternative  is  not 
considered  to  be  a  viable  one  since  it  is  unlikely  that  the  venture 
would  be  sufficiently  profitable. 

ALTERNATIVES  WITHIN  THE  PRESENT  PROJECT 

^  Dredging 

6.20 

i  Partial  Maintenance  of  Project  Channels  -  Every  several  years ,  the 

j  canals  between  the  locks  and  the  channels  approacliing  the  locks  require 

!  frequent  maintenance  dredging  and  even  more  so  than  in  other  reaches  of 

,  the  river  to  maintain  project  depths.  This  is  usually  the  shortest 

I  period  required  for  maintenance  dredging.  A  good  portion  of  the  river 

channels  retain  their  depth  naturally  and  do  not  require  dredging  for 
long  periods  of  time. 

6.21 

‘  The  possibility  that  currently  authorized  project  depths  are  not  now 

required  was  considered.  Although  authorized  channel  limits  are  set  by 
law,  dredging  to  less  than  authorized  depths  is  permitted. 

6.22 

On  some  waterways  the  needs  of  navigation  can  be  met  adequately  by 
dredging  to  less  than  the  authorized  project  depth.  This  is  not  be¬ 
lieved  to  be  the  case  in  connection  with  the  Fox  Project,  however. 

6.23 

1  Present  authorized  channel  dimensions  on  the  Lower  Fox  River  are  a  width 

I  of  100  feet  and  a  depth  of  6  feet  below  standard  low  water,  which  Is  the 

j  low  stage  with  pool  levels  maintained  at  the  crests  of  the  controlling 

I  dams,  and  Is  the  stage  below  which  water  users  may  not  draw  water  from 

)  the  pools  during  the  navigation  season.  The  minimum  safe  depth  on  the 

Lower  Fox  River  Is  considered  to  be  6  feet.  This  depth  Is  based  on  a 
vessel  draft  of  3  feet,  a  normal  squat  of  one  foot,  allowance  for  wave 
fluctuations  of  one-half  to  one  foot,  and  a  minimum  clearance  under  keel 
of  one  foot.  An  additional  depth  of  1  foot  In  rock  cuts  above  De  Pere 
Is  required  to  permit  safe  use  of  the  controlling  depth  of  6  feet. 


( 
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since  small  boulders  frequently  are  loosened  by  the  current  of  the  river, 
ice  action,  or  propellor  wash  and  deposited  on  the  channel  bottom.  Added 
depth  of  3.6  feet  In  the  channel  below  De  Pere  lock  Is  required  because 
of  the  aforementioned  loose  rock  hazard,  and  the  fluctuation  of  the  water 
level  due  to  seiches  and  storms  on  Green  Bay  to  about  2  to  3  feet  below 
the  prevailing  lake  level.  While  the  drafts  of  many  of  the  recreational 
power  craft  using  the  Lower  Fox  River  Is  3  feet,  it  should  be  noted  that 
the  largest  of  the  recreational  boats  recently  reported  using  the  Fox 
River  and  Lake  Winnebago  waters  was  a  boat  74  feet  10  Inches  by  15  feet 
6  inches  with  draft  of  5  feet  and  the  prevailing  trend  toward  the  use 
of  larger  boat  motors  is  expected  to  increase  the  proportion  of  boats 
with  drafts  over  four  feet.  Finally,  sailboats  and  the  Corps  vessels 
and  barges  which  are  used  to  maintain  the  canals,  channels,  locks  and 
dams  also  need  the  full  project  depth  to  traverse  the  waterway. 


6.24 

Channels  normally  require  widths  of  five  (5)  times  the  beam  of  the  largest 
craft  using  the  waterway.  Many  recreational  craft  using  the  Fox  Waterway 
have  beams  of  17  feet  or  more  In  breath  and  since  the  government  barges 
which  maintain  the  waterway  have  beams  of  30  feet,  the  present  project 
width  of  100  feet  Is  considered  reasonable.  Operating  hazards  and 
exposures  to  strong  river  currents  also  justified  maintaining  the  pre¬ 
sent  width  of  100  feet. 


6.25 

Lake  Winnebago  is  a  large  stiallow  body  of  water  28.25  miles  long  with  a 
maximum  width  of  10.75  miles  and  a  maximum  charted  depth  of  21  feet. 

The  normal  low  water  area  is  about  206  square  miles.  Because  of  its 
shallow  depth  and  large  open  surface  the  lake  is  subject  to  violent  wave 
action  developing  quickly  during  summer  storms.  Several  hundred  small 
boats  may  be  in  use  on  tlie  lake  for  fishing  and  recreation  at  one  time. 
Many  of  tiiese  boats  are  small  outboard  motor  boats,  but  cruisers  up  to 
50  feet  in  length  and  with  draft  of  5  feet  often  arc  included.  For 
safety,  these  boats  should  not  be  farther  from  an  adequate  harbor  of 
refuge  than  the  distance  they  can  cruise  in  about  30  minutes  in  rough 
waters.  This  indicates  that  a  safe  refuge  should  be  available  at  inter¬ 
vals  of  about  10  miles  along  the  lake  shore,  and  at  about  5  miles  from 
any  point  in  the  lake.  The  existing  Federal  harbor  Improvements  on  Lake 
Winnebago,  with  bays  along  the  west  shore  affording  some  natural  shelter, 
meet  the  requirements  for  shelter  needed.  Although  the  small  harbor  at 
Brothertown  is  only  about  3.5  miles  north  of  Calumet  Harbor,  the  elimi¬ 
nation  of  the  former  harbor  would  leave  areas  in  the  widest  part  of  the 
lake  6.5  miles  or  more  from  an  adequate  refuge.  Maintenance  of  6  feet 
channel  depths  at  the  Lake  Winnebago  harbors  is  needed  to  provide  safe 
operating  conditions  for  recreational  craft  with  vessel  drafts  of  about 
3  feet  after  making  appropriate  allowances  for  wave  fluctuations,  squat 
and  minimum  clearance. 

6.26 

If  dredging  for  harbors  of  refuge  were  reduced  or  abandoned  in  Lake 
Winnebago,  large  pleasure  boats  would  not  be  able  to  take  refuge  in  the 


6-9 


harbors  during  bad  weather.  Since  only  two  percent  of  the  annual  proj¬ 
ect  budget  (an  average  of  $15,012  per  year  over  the  last  five  years)  has 
gone  for  dredging  the  harbors,  large  economic  savings  are  not  antici¬ 
pated.  The  purpose  of  this  dredging  is  to  save  lives  and  the  only 
reason  for  abandoning  the  dredging  would  be  to  avoid  the  adverse  impacts 
of  dredging  and  dredged  material  disposal.  These  impacts  are  not  con¬ 
sidered  to  be  great.  No  less  costly  alternative  to  the  dredging  of 
harbors  of  refuge  on  Lake  Winnebago  are  known  which  would  be  impact-free 
but  which  would  provide  the  same  measure  of  safety  for  boaters  during 
stormy  weather. 

6.27 

The  draft  of  many  of  the  recreational  power  craft  using  the  Wolf  River 
Is  2  feet.  Shoals  and  snags  in  the  channel  upstream  from  Freemont  prevent 
even  some  of  these  boats  i' rom  proceeding  upstream  as  far  as  New  London 
at  times.  The  minimum  safe  depth  on  the  Wolf  River  is  considered  to  be 
4  feet.  This  depth  is  based  on  a  vessel  draft  of  2  feet,  a  minimum 
allowance  for  squat  and  wave  fluctuation  of  one  foot,  and  a  clearance 
of  one  foot  above  the  soft  bottom.  Undoubtedly,  many  more  boaters  would 
enjoy  trips  through  tliis  scenic  portion  of  river  channel  if  a  clear 
channel  with  greater  depths  were  made  available. 

6.28 

If  present  regulations  were  changed,  it  would  be  possible  to  reduce  or 
eliminate  dredging  activities  in  Boom  Bay  and  the  Wolf  River  and  limit 
use  of  the  channel  to  small  powerboats  only.  This  would  lessen  erosion 
due  to  the  wakes  of  larger,  more  powerful  craft,  enhance  the  fishery, 
and  Improve  the  marshlands  for  wildlife.  A  significant  economic  saving 
is  not  anticipated  if  dredging  activities  were  stopped.  The  costs  have 
been  about  two  percent  of  the  project  budget  and  averaged  $15,332  per 
year  over  the  last  five  years. 

6.29 

Partial  maintenance  would  result  in  a  reduction  in  the  amount  of  mate¬ 
rial  to  be  dredged  and  disposed  of  and  a  resultant  decrease  in  mainte¬ 
nance  costs.  However,  it  would  have  similar  negative  economic  effects 
to  "no  action"  alternative.  The  extent  of  the  economic  effects  would  be 
determined  by  the  depth  to  which  dredging  is  done  which  Influences  the 
number  and  type  of  vessels  which  can  be  accommodated  on  any  given  por¬ 
tion  of  the  waterway  system.  Because  dredging  and  disposal  would  still 
be  required  by  dredging  to  a  lesser  depth,  there  would  generally  be  no 
significant  environmental  advantage  to  this  alternative. 

6. 30 

Alternative  Dredge  Operation  -  At  present  the  type  of  dredge  plant  used 
on  a  project  is  based  on  the  amount  and  type  of  work  to  be  accomplished, 
the  availability  of  dredge  equipment  and  the  economics  of  the  project. 

The  environmental  compatibility  of  one  dredge  type  over  another  has  not 
yet  been  well  enough  documented  to  make  environmental  compatibility 
the  primary  basis  for  selecting  dredge  type.  Continued  use  of  a 
clamshell  dredge  is  proposed  for  maintenance  of  project  channels  because 
of  its  practicality  and  effectiveness.  Alternative  methods  of  dredging 
were  considered  in  selecting  the  proposed  action. 


6.31 

All  methods  of  dredging  Increase  the  levels  of  turbidity  by  nature  of  the 
dredge  operation.  Because  of  this  practice,  the  suspended  solids  and 
dissolved  solids  in  the  work  area  of  the  dredge  are  increased,  creating  a 
sediment  plume. 

6.32 

Equipment  for  dredging  operations  falls  into  two  classes :  mechanical  and 
hydraulic.  The  dipper  and  clamshell  dredges  are  mechanically-operated 
dredges  while  the  pipeline  and  hopper  dredges  are  hydraulically  operated. 
When  excavation  is  by  mechanically  operated  dredges,  auxiliary  equipment 
consisting  of  scows  and  tugs  is  required  to  receive  the  dredged  material 
and  transport  it  to  the  disposal  site.  Hydraulic  dredges  combine  the 
digging  and  disposal  operations  in  one  piece  of  equipment.  The  principal 
types  of  dredging  eqiupment  are  as  follows: 

•Clamshell  or  Dipper  Dredge 

•Pipeline  (Suction/Cutterhead)  Dredge 

•Hopper  (Suction)  Dredge 

6.33 

Clamshell  or  dipper  dredge  type  of  equipment  is  used  to  excavate  the 
sediments  and  place  them  in  a  scow  located  alongside  the  dredge.  The 
dipper  dredge  is  especially  useful  for  new  work  dredging  and  breaking  up 
hard,  compacted  material,  including  some  types  of  ledge  rock.  The 
clamshell  dredge  is  used,  for  the  most  part,  to  excavate  soft  or  co¬ 
hesive  underwater  materials,  and  is  exceptionally  useful  for  deep  digging 
and  for  dredging  to  close  quarters  alongside  structures. 

6.34 

A  pipeline  dredge  type  has  a  pumping  unit  that  sucks  up  material  at  the 
intake  end  of  a  section  pipe  located  at  the  forward  end  of  the  dredge 
and  discharges  the  material  to  a  trailing  pipeline  to  the  disposal  site. 
Pipeline  dredges  are  used  most  frequently  for  d-  ^ging  sandy,  clayey,  or 
silty  bottoms  which  have  sufficient  depths  of  <  ;;or  economical  opera- 
t  ion. 


A  hopper  dredge  utilizes  a  pump  to  suck  the  sediments  through  a  pipe 
into  hoppers  onboard  the  ship  where  they  settle.  The  fines  and  excess 
water  overflow  at  the  top  of  the  hoppers.  Wlien  the  hoppers  are  filled 
witli  sediment,  the  dredge  itself  transports  the  load  to  the  disposal 
site.  The  hoppers  are  normally  emptied  by  bottom  dumping  or  by  pumping 
into  the  disposal  site. 

6.  36 

Clamshell  and  hydraulic  are  the  two  types  of  dredges  which  may  be  used 
on  the  Fox  Waterway.  These  dredges  are  pictured  in  Figures  6.1  and  6.2, 
respectively.  Water  depths  in  the  project  area  are  too  shallow  for 
hopper  dredges  to  operate. 
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Fig.  6.1.  Clamsliell  Dredge. 


Although  all  dredging  processes  cause  turbidity,  sediment  concentrations 
would  be  greatest  with  the  mechanical  dredge  equipment  and  least  with 
hydraulic  dredge  types.  Pipeline  dredges,  therefore,  have  advantages  in 
terms  of  potentially  limiting  biological  damages  associated  with  tur¬ 
bidity.  While  the  intensity  of  the  short-term  effects  of  clamshell 
dredging  might  be  high,  however,  the  duration  and  range  are  relatively 
small.  Pipeline  dredging  has  the  disadvantage  of  being  uneconomical  for 
small  dredging  operations. 
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6.38 

The  choice  between  the  two  methods  also  makes  a  difference  In  the  Impact 
of  material  disposal.  Materials  dredged  by  conventional  bucket  dredge 
generally  cannot  be  deposited  on  shore  without  one  or  two  rehandllngs, 
which  materially  Increases  the  cost  of  the  work.  If  the  area  to  be 
dredged  Is  near  the  disposal  area,  the  use  of  a  hydraulic  type  dredge 
with  pipeline  to  the  point  of  disposal  may  be  a  more  economical  alter¬ 
native  in  some  instances.  Hydraulic  pumping,  however,  has  the  disadvan¬ 
tage  of  bringing  large  amounts  of  water  to  disposal  areas.  At  project 
locations  where  polluted  dredgings  are  to  be  confined,  this  would  sig¬ 
nificantly  increase  the  size  of  areas  needed  for  disposal.  Special  dike 
design  and  disposal  site  operational  features  would  also  be  required, 
thereby  greatly  Increasing  disposal  costs.  Assuming  that  suitable  diked 
or  on-shore  disposal  areas  can  be  arranged,  hydraulic  dredging  could  be 
employed  advantageour ly  at  the  ha’'bors  on  Lake  Winnebago,  and  probably 
at  certain  lower  Fox  River  areas  such  as  the  channel  below  Menasha  Lock. 
In  the  event  that  the  Wolf  River  segment  of  the  project  is  to  be  com¬ 
pleted  to  full  project  depth  the  use  of  a  hydraulic  dredge  with  dredged- 
material  disposal  on  the  lowlands  bordering  the  river  undoubtedly  would 
be  most  advantageous. 

6.39 

Considering  the  present  limited  knowledge  concerning  exact  impacts  and 
degraded  aquatic  conditions  in  the  project  area,  little  difference  can 
be  shown  between  the  environmental  impacts  as  well  as  the  social  and 
economic  effects  of  the  different  types  of  dredging  equipment.  Based  on 
current  knowledge,  the  type  of  materials  to  be  dredged  and  the  degree  of 
contamination  of  the  sediments  have  a  greater  influence  on  environmental 
impact  than  does  the  type  of  equipment.  Research  presently  being 
conducted  by  Waterways  Experiment  Station  at  Vicksburg,  Mississippi 
should  aid  to  clarify  which  dredging  types  are  the  most  compatible  with 
the  environment. 

Alternative  Dredged  Material  Disposal 

6.40 

There  are  number  of  methods  by  which  dredged  materials  may  be  disposed. 
These  methods  were  evaluated  for  their  applicability  at  each  of  the 
proposed  dredging  locations. 

6.41 

Treat  Polluted  Dredged  Material  Prior  to  Disposal  -  In  previous  studies 
the  Corps  has  investigated  the  possibility  of  treating  dredged  materials 
in  existing  waste-treatment  plants,  in  separate  special  plants,  in 
mobile  units,  and  onboard  dredges.  Even  the  least  costly  treatment 
process  was  found  to  involve  many  times  the  cost  of  most  other  alterna¬ 
tive  conventional  disposal  practices,  including  disposal  in  diked  areas. 
An  added  disadvantage  of  the  method  is  the  need  for  a  disposal  site  for 
the  dredgings  after  they  are  treated  and,  in  certain  processes,  the  need 
for  a  temporary  storage  site  before  treatment.  Since  the  treatment  of 
the  material  appears  to  be  much  more  expensive  and  possibly  no  more 
effective  than  the  proposed  method  and  because  the  social  and  environ¬ 
mental  considerations  would  be  similar  to  those  of  the  selected  project, 
this  course  of  action  was  rejected. 


6-13 


6.42 

Discontinue  Dredging  Until  All  Disposal  Sites  Are  Secured  -  Dredging  has 
become  critical  at  several  project  locations  and  the  responsibility  for 
maintaining  the  project  lies  with  the  Corps.  The  Chicago  District  does 
not  feel  that  it  is  necessary  or  appropriate  to  discontinue  all  project 
dredging  and  disposal  until  formal  disposal  plans  are  approved  at  all 
project  dredging  locations.  Because  future  maintenance  dredging  is 
subject  to  the  disposal  of  dredged  materials  at  approved  sites,  there 
would  be  no  environmental  advantage  to  discontinuing  project  maintenance 
activities  at  locations  where  dredging  and  disposal  impacts  are  minor 
and  have  already  been  full  coordinated  and  approved  by  other  Federal  and 
State  agencies. 

6.43 

Alternative  Confined  Sites  -  For  the  canals  and  channels  along  the  Lower 
Fox  River,  through  a  densely  settled  and  highly  developed  industrial 
area,  tlie  only  practical  way  to  dispose  of  polluted  dredge  materials 
without  adding  to  the  suspended  sediment  and  pollution  load  of  the  river 
appears  to  be  containment  within  areas  enclosed  by  dikes.  Confinement 
of  polluted  dredged  material  will  eliminate  the  potential  adverse  impacts 
associated  with  previous  disposal  practices. 

6.44 

The  possibility  of  utilizing  other  disposal  areas  in  the  vicinity  of  the 
project  was  considered.  Prior  to  the  final  selection  of  proposed  con¬ 
fined  disposal  sites,  investigations  were  undertaken  to  examine  potential 
alternative  land  and  water  sites.  These  initial  sites  were  then  evalu¬ 
ated  in  greater  detail  and  those  that  were  determined  less  suited  for 
use  as  disposal  sites  were  eliminated  from  further  consideration.  A 
preliminary  plan  for  the  Fox  Project  was  subsequently  presented  in  the 
draft  environmental  statement.  Since  the  release  of  the  draft  statement, 
certain  proposed  disposal  sites  were  deleted  from  the  final  plan  on  the 
basis  of  comments  resulting  from  agency  and  public  review  of  the  draft 
statement  and  coordinated  Federal/State  agency  field  Inspections  of 
disposal  sites. 

6.45 

Land  Disposal  of  Dredged  Materials  -  The  Chicago  District  is  not  autho¬ 
rized  to  purchase  any  additional  lands  for  dredged  material  disposal 
under  the  present  operation  and  maintenance  project  authorization  for 
the  Fox  River,  Wisconsin  Navigation  Project.  This  proved  to  be  an 
important  consideration  in  the  evaluation  of  alternative  land  sites. 

Only  those  lands  which  are  Federally  owned  or  made  available  by  local 
interests  can  be  developed  as  disposal  sites.  Local  interests,  which 
receive  the  most  benefit  from  the  project,  were  not  always  able  or 
willing  to  furnish  needed  disposal  sites.  Fortunately,  existing  Federal 
properties  were,  for  the  most  part,  adequate  to  meet  current  short-term 
disposal  site  needs  in  an  environmentally  acceptable  manner.  Because 
the  available  supply  of  suitable  sites  is  so  limited,  however,  long-term 
dredging  and  confined  disposal  will  likely  depend  almost  entirely  on  the 
cooperation  of  local  municipalities,  etc.,  in  offering  suitable  sites 
which  meet  both  operational  and  environmentally  acceptable  criteria. 
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6.46 

Water  Disposal  -  Policy  Considerations  -  Present  Federal  policies 
require  the  containment  of  polluted  dredgings.  In  accordance  with 
Federal  EPA  rlteria  and  guidelines,  polluted  dredgings  may  he  disposed 
of  on  shore  or  within  completely  confined  lake  or  river  areas.  Un¬ 
polluted  drt-dgings  are  considered  to  be  generally  suitable  for  un¬ 
restricted  disposal.  Current  Urate  policy  with  regard  to  dredged 
material  disposal,  however,  requires  that  essentially  all  material 
dredged  from  lake  or  river  waters  must  be  disposed  of  on  suitable 
land  sites.  It  is  the  State's  position  that  disposal  of  dredgings 
on  the  bed  of  a  navigable  lake  or  river  would  be  contrary  to  the 
Public  Trust  Doctrine  to  preserve  navigable  waters  within  Wisconsin. 

The  trust  doctrine  maintains  that  all  navigable  waters  are  held  by 
the  state  in  custody  for  ail  citizens  and  the  state  has  tin-  authority 
to  control  anything  which  affects  the  natural  character  and  use  of 
navigable  waters.  Public  rights  to  surface  waters  consist  of  not  only 
navigation  but  of  incidental  uses  such  as  hunting,  fishing,  swimming, 
wading,  skating,  and  the  enjoyment  of  scenic  beauty.  It  is  the  position 
of  the  Wisconsin  DNR  that  th‘-  deposition  of  dredged  material  upon 
the  bed  of  a  navigable  waterway  is  contrary  to  these  rights.  The 
Wisconsin  DNR  does  not  make  a  distinction  between  private  filling  within 
a  natural  water  body  and  Federal  disposal  of  dredged  materials  on  the 
bed  of  a  lake  or  stream  in  connection  with  Federal  maintenance  of  a 
navigable  waterway. 

6.47 

The  Wisconsin  Department  of  Natural  Resources  also  holds  that  deposits 
of  dredged  materials  in  navigable  waters,  regardless  of  the  physical  or 
chemical  character  of  the  sediments,  is  contrary  to  state  responsi¬ 
bilities  to  prevent  pollution  and  to  protect  waters  of  the  state  from 
degradation. 

6.48 

Irrespective  of  the  above  and  pursuant  to  state  legislative  statute,  the 
Department  may  permit  limited  fill  encroachment  on  navigable  waters  by 
riparian  owners  provided  such  encroachment  does  not  materially  obstruct 
navigation  and  is  not  detrimental  to  the  public  interest.  At  the  time 
of  this  writing,  however,  the  Department  has  net  elected  to  approve  any 
offshore  project-related  discharge  of  dredged  materials. 

6.49 

In  keeping  with  the  wishes  of  the  State  DNR,  the  Chicago  District  has 
deleted  certain  otherwise  suitable  confined  water  disposal  sites  from 
the  final  disposal  plan.  Several  such  sites  were  described  in  the  draft 
environmental  statement  for  the  Fox  Project.  Two  such  sites  are  unused 
turning  basins  no  longer  required  for  the  navigation  system.  Since 
neither  of  these  sites  is  a  natural  feature  and  each,  if  filled,  would 
return  some  of  the  stream  bed  to  a  more  natural  condition,  no  signifi¬ 
cant  adverse  impacts  from  the  proposed  filling  of  these  sites  was  anti¬ 
cipated  . 
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6.50 

In  Lake  Disposal  -  Open  water  or  in  lake  disposal  of  unpolluted 
dredged  materials  within  Lakes  Poygan  and  Butte  des  Morts  has  been  a 
common  practice  of  the  Chicago  District  for  years.  Suitable  offshore 
disposal  areas  have  been  fairly  accessible  and,  until  recently,  been 
readily  acceptable.  The  District  disposal  plan  for  these  locations 
recommends  continuation  of  "open  water"  disposal  in  a  manner  which  is 
intended  to  mitigate  wetland  and  marshland  habitat  losses  experienced  In 
the  associated  upriver  lakes  region.  The  disposal  plan  concept  for  this 
region  features  diking  to  protect  existing  marsh  in  the  Wolf  River  (Boom 
Cut)  from  destructive  wind  and  wave  action  and  diking  and  filling  to 
develop  additional  marsh  area  through  regulated  dredge  material  disposal 
and  plant  recolonization  in  the  Lake  Butte  des  Morts  area  (see  Figs. 

6.3  -  6.6).  However,  for  the  reasons  previously  stated  in  paragraphs 
6.46  -  6.47,  the  Wisconsin  Department  of  National  Resources  favors 
some  type  of  land  disposal  alternative. 


6.51 

The  District  proposal  to  continue  the  current  practice  of  in  lake  dis¬ 
posal  (with  modification  for  environmental  enhancement  purposes)  is 
based  on  three  primary  factors.  These  factors  are  comparatively  low 
cost,  conformance  with  established  Corps  policy,  and  relatively  minor 
adverse  environmental  impact. 

6.52 

The  first  factor  involves  the  cost  considerations  that  must  be  consid¬ 
ered  in  programming  Federal  monies  for  project  operation  and  ma ii.tenance . 
This  is  important  because  the  removal  of  large  volumes  of  bottom  mate¬ 
rial  and  relocation  of  this  dredged  material  to  more  distant  disposal 
sites  greatly  Increases  disposal  costs.  Materials  removed  from  the 
upriver  lake  area  could  be  deposited  on  land  sites.  Land  disposal  could 
be  accomplished  by  either  pumping  dredgings  via  a  pipeline  from  the 
transporting  scow  to  the  disposal  site,  or  truck  transport.  However, 
based  on  a  preliminary  examination  the  cost  of  land  disposal  for  this 
por‘  n  of  the  waterway  system,  the  land  disposal  alternative  increases 
disp  il  costs  several  fold  and  is  considered  to  be  proh:’  itive .  In 
addition  to  normal  dredging  expenses,  scows  must  transport  the  dredged 
material  to  a  site  in  close  proximity  to  the  fill  area.  A  pipeline 
system,  with  auxiliary  pumps,  must  be  installed  between  the  scow's 
docking  site  and  the  fill  area.  Costs  for  construction  of  this  system 
increase  markedly  with  an  increase  in  the  pumping  distance.  Transfer  of 
dredging  to  trucks  requires  a  suitable  docking  area  assessible  to  loaded 
scows.  Trucking  Involves  substantial  additional  cost. 

6.53 

The  second  factor  is  related  to  both  general  Federal  and  specific  Corps 
policy  considerations.  Federal  policy  allows  the  discharge  or 
placement  of  unpolluted  dredged  fill  materials  in  navigable  waters  and 
Corps  policy  provides  that  where  local  authorities  disapprove  of  this 
practice,  that  state  or  local  interests  must  assume  the  additional  costs 
associated  with  an  alternative  agreed  upon  disposal  plan.  The 
only  alternative  is  to  suspend  dredging  operations. 
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Fig.  6.5.  Use  of  Dredged  Materials  to  Create  Marsh 
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Experimental  construction  of  breaK 
waters  and  dikes  to  protect  former 
marsh  areas  from  wave  action  and 
help  rerenerate  vegetative  cover 
in  these  areas . 


I'trperimental  construction  of  sur¬ 
face  an i  sub-surface  san i  bars  an 
Islands  which  can  be  used  for  the 
purpose  of  establis’  in.:  acjuatic 
cove*’  and  retfenerati!.,-  -arc!,  con- 
d  :t ion. 


rixperiraental  construction  of  t-erms 
alonv  the  edres  oi'  likes  and  brear. 
waters  to  establish  aq’ja'ic  co'/er 
plants  and  to  provi le  protection 

froci  possible  muskrat  lanafe  to  es 
tablish  dii.es. 


Investigation  of  tl.e  possibilities 
of  cons  lure  tin,';  water  tight  diked 
areas  which  would  permit  water 
level  control  via  pumping. 


Construction  of  dikes  to  confine 
dredgings  at  suitable  depths  for 
establishing  and  maintaining 
aquatic  cover. 


Fig,  6.6.  Useful  Dredged  Material  Disposal  Applications 
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6.54 

The  third  factor  Involved  in  the  question  of  in  lake  disposal  for  marsh 
construction  and/or  enhancement  purposes  is  the  Chicago  District's  belief 
that  disposal  along  the  suggested  lines  would  have  significant,  overall 
beneficial  environmental  impact. 

6.55 

For  these  reasons,  the  Chicago  District  is  unable  to  dispose  of  dredged 
materials  taken  from  Lakes  Poygan  and  Butte  des  Morts  in  the  manner  (up¬ 
land  disposal)  currently  proposed  by  the  state.  Rather,  the  District  has 
requested  further  state  consideration  of  alternative  In-lake  disposal 
concepts  designed  to  artificially  create  or  maintain  marshlands  and  wet¬ 
lands.  Dredging  operations  at  these  locations  will  be  suspended  until 
this  matter  is  resolved.  Additional  information  on  some  of  the  environ¬ 
mental  Impacts,  values,  and  considerations  involved  in  this  type  of 
undertaking  are  provided  in  the  following  paragraphs. 

6.56 

Dredging  has  been  associated  with  ecological  degradation  in  the  past 
primarily  because  of  the  concomitant  practice  of  disposing  of  polluted 
dredge  material  in  open  water.  Open  water  disposal  of  polluted  dredge 
material  is  considered  presumptively  undesirabl(>  because  of  its  possi¬ 
ble  long-term  adverse  effects  on  the  ecology  of  aquatic  environments. 
Guidelines  for  determining  the  acceptability  of  disposal  of  dredgings 
In  a  waterway  have  been  established  by  the  Federal  Environmental 
Protection  Agency  (EPA) .  Adherence  to  these  guidelines  will  gener¬ 
ally  preclude  adverse  impact  but  the  actual  Impact  experienced  will 
be  determined  by  the  local  chemistry  of  the  receiving  site. 

6.57 

Bulk  sediment  tests  performed  on  dredge  material  specimens  from  the  up¬ 
river  lakes  region  indicate  that  dredgings  from  this  area  are  unpolluted 
and  suitable  for  unrestricted  disposal  (see  Table  B.9,  Appendix  B) . 

Prior  to  the  Implementation  of  any  possible  marsh  construction  or  en¬ 
hancement  program  the  Corps  and  State  DNR  might  agree  upon  in  the  future, 
however,  testing  in  accordance  with  new  EPA  Interim  guidelines  for  sedi¬ 
ment  evaluation  would  be  required.  These  procedures  (Table  B.IO, 

Appendix  B)  are  based  on  the  water  extraction  of  sediment  material 
under  prescribed  conditions.  As  such,  it  is  believed  that  these 
analyses  would  have  a  higher  correlation  with  actual  disposal  site 
environment  effects  than  previous  guidelines  based  on  the  older 
test  procedures.  This  additional  precaution  should  Insure  no  long-term 
adverse  Impact  on  the  aquatic  environment  as  a  result  of  Inlake  disposal. 

6.58 

The  potential  short-term  Impacts  of  inlake  disposal  are  similar  whether 
for  the  purpose  of  island  raising.  Island  or  shoreline  building,  break¬ 
water  or  Jetty  windbreak  development,  or  for  the  purpose  of  creating  more 
favorable  lake  depths  for  the  establishment  of  marsh  plants.  These  im¬ 
pacts  Include  excessive  turbidity  and  siltatlon,  possible  release  of 
toxicants,  and  dissolved  oxygen  reductions  due  to  release  of  organics. 
Wave  action  and  high  flow  conditions  would  also  constantly  cut  away  at 
Che  deposits. 
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6.59 

Filling  would  not  only  have  a  significant  physical  impact  on  the  area  but 
would  have  a  substantial  biological  Impact  as  well.  Biological  abundance 
and  diversity  in  affected  areas  would  be  essentially  destroyed  by  the 
filling  process.  This  would  in  turn  place  a  stress  upon  the  balance  of 
the  surrounding  aquatic  ecosystem.  It  must  also  be  noted  that  there  is 
no  guarantee  that  the  resulting  terrestrial  and  aquatic  habitat  produced 
would  be  as,  or  more,  productive  and  useful  as  the  aquatic  habitat 
replaced . 

6.60 

In  contrast,  the  potential  benefits  of  wetland  re-establishment,  protec¬ 
tion,  and  enhancement  to  improve  wetland  habitat  for  wildlife,  fish  and 
recreation  are  great  (See  2.224).  Furthermore,  in  the  absence  of  some 
sort  of  successful  marsh  restoration  program,  a  continued  decline  in 
the  aquatic  habitat  of  the  upriver  lakes  region  will  occur.  For  riasons 
previously  discussed,  continued  loss  of  floating  marsh  seems  Inevitabli'. 
Once  the  floating  marsh  is  gone  from  an  area,  waves  and  currents  ritriove 
bottom  materials,  thereby  making  the  water  deeper  than  most  marsh  plant 
species  are  able  to  tolerate.  Additional  vegetative  losses  are  likely 
to  follow  as  adjacent  areas  of  emergent  and  submergent  vegetation  arc 
subjected  to  increased  turbidity  and  wind  and  wave  exposure, 

6.61 

The  above  suggests  that  dredged  fill  material  disposal  should  be  directed 
towards  providing  suitable  substrate  for  development  of  vegetative  cover, 
establishment  of  physical  barriers  to  reduce  wave  action  in  critical 
areas,  and  dike  construction  for  the  purpose  of  water  level  control. 

6.62 

Since  lake  depth  and  wave  energy  appear  to  be  the  major  factors  con¬ 
trolling  marsh  growth  on  the  upriver  lakes  area,  no  marsh  restoration 
project  is  likely  to  be  successful  unless  it  provides  for  shallower 
water,  as  by  filling.  Natural  filling  can  probably  also  be  induced  by 
breakwaters  oriented  so  as  to  reduce  the  size  of  wind-generated  waves 
(i.e.,  oriented  perpendicular  to  the  direction  of  prevailing  wind),  but 
there  is  no  data  to  indicate  the  rate  at  which  natural  filling  would 
occur. 

6.63 

Emergent  aquatic  cover  can  be  established  on  surface  and  subsurface  sand 
bars  constructed  with  dredged  fill  material  if  the  substrate  and  optimum 
water  depth  requirements  of  the  plant  species  to  be  developed  are  met. 

To  assure  that  the  area  affected  is  minimized  during  the  established 
period,  shifting  and  washout  of  filled  materials  can  be  prevented  by 
construction  of  a  rlprapped  dike  around  the  disposal  site  in  some  cases. 
If  it  is  desired  to  Increase  the  abundance  of  these  species  by  management 
practices,  direct  planting  of  their  perennating  organs  (rhizomes)  is 
probably  possible. 
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6.64 

Breakwaters  and  diking  can  be  designed  and  constructed  in  a  manner  so  as 
to  either  protect  existing  marsh  areas  or  protect  former  marsh  areas  from 
wave  action  and  help  regenerate  vegetative  cover.  Since  waves  do  not 
stir  up  as  much  sediment  in  the  deeper  portions  of  the  lakes,  efforts  to 
reduce  wave  action  should  be  concentrated  in  the  more  shallow  portions  of 
the  lakes.  Perhaps  with  a  series  of  breakwaters  strategically  placed  in 
relation  to  the  prevailing  winds  it  would  be  possible  to  break  up  some  of 
the  large  expanses  of  open  water  and  reduce  the  intensity  of  wave  action. 
The  reduction  of  wave  action  and  the  physical  aspect  of  the  barriers 
could  also  have  the  following  additional  beneficial  effects: 

•Water  turbidity  could  be  expected  to  decrease. 

•Properly  located  barriers  could  provide  smoother  water  for  small 
craft  on  windy  days. 

•Further  bog  losses  should  be  reduced. 

•Barriers  could  provide  cover  for  waterfowl  and  their  broods. 

•They  could  provide  concealment  for  waterfowl  hunters  and  spread  out 
the  hunting  pressure  over  areas  which  are  presently  covered  with 
open  water  and  unsuitable  for  hunting. 

•They  could  provide  cover  for  fish  in  areas  presently  devoid  of 
aquatic  vegetation. 


6.65 

Finally,  dredged  fill  can  be  used  to  strengthen  and  extend  existing  dikes 
and  dredge  banks.  Water  tight  diked  enclosures  can  be  constructed  for 
the  purpose  of  establishing  vegetative  aquatic  cover  under  controlled 
water  conditions. 

6.66 

The  primary  objective  in  each  of  the  above  approaches  is  the  productive 
and  economically  efficient  use  of  dredged  fill  material  resources.  The 
recommended  plan  to  experiment  with  the  use  of  dredged  material  in  this 
manner  has  the  advantage  of  potentially  providing  a  means  of  dredged  ma¬ 
terial  disposal  which  is  both  operationally  and  environmentally  acceptable. 

6.67 

It  is  the  Chicago  District's  intention  therefore  to  continue  to  pursue 
this  idea  through  appropriate  Federal  and  State  agency  channels.  To  this 
end,  the  Chicago  District  is  ready  to  work  with  State  and  Federal  fish 
and  wildlife  agencies  in  the  research,  development,  and  evaluation  of  the 
feasibility,  methods  and  criteria  for  implementing  an  in-lake  disposal 
program  along  the  lines  suggested  above.  The  District  is  further  pre¬ 
pared  to  partially  fund  the  research  and  development  of  such  a  program. 

It  is  our  belief  that  this  type  of  productive  use  of  dredged  material 
resources  is  in  the  best  overall  public  interest. 
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T.ock  Operation 

6.68 

Pre;  .itly  the  project  has  some  navigation  problems  such  as  total  lockage 
time  and  tiie  number  of  locks  involved.  The  Fox  River  also  has  a  limited 
navigation  season  and  there  are  high  velocity  currents  during  flood  flow 
stages.  The  miter  type  gates  of  the  present  locks  are  operated  by  means 
of  a  hand  powered  capstan  applying  power  to  a  small  pinion  which  meshes 
with  a  gear  rack  on  the  gate  spar.  This  is  a  slow  operation  with  one 
lockman  on  duty.  To  modernize  the  existing  system,  electrically  powered 
oneration  could  be  provided  at  the  existing  locks. 

6.69 

The  Jocks  could  be  operated  on  a  toll  basis  by  charging  each  user  a  fee, 
wliich  would  help  pay  for  the  operation  and  maintenance  of  the  locks.  Any 
attempt  to  assess  a  toll  (especially  one  based  on  actual  cost  per  craft 
locked)  would  probably  result  in  a  severe  reduction  in  system  usage  by 
recreational  boaters.  Furthermore,  operation  of  the  locks  on  a  toll 
basis  is  not  possible  under  present  authorities. 

6.  70 

Number  of  Locks  -  One  navigational  difficulty  is  the  number  of  lockages 
that  arc  necessary  to  move  traffic  through  the  Lower  Fox  River.  Seven¬ 
teen  lockages  are  required  for  movement  from  Green  Bay  to  Lake  Winnebago. 
The  time  consumed  by  each  lockage  is  approximately  10  minutes,  so  a 
minimum  of  about  4.33  hours  of  lockage  time  would  be  involved  in  each  or.c 
way  trip  through  the  waterway,  or  8.5  hours  for  a  round  trip.  .Such 
delays  discourage  trips  between  Lake  Winnebago  and  Green  Bay  or  Lake 
Michigan,  such  movements  often  being  limited  to  single  seasonal  trips 
between  operating  bases.  Some  reduction  in  the  time  required  for  lock¬ 
ages  would  be  possible  if  equipment  for  power  operation  of  the  gates  and 
valves  was  installed,  but  renovation  of  the  entire  system  would  bi  very 
costly. 


6.71 

Under  present  regulations  limiting  lockage  service  without  prior  notice 
generally  from  10:00  A.M.  to  6:00  P.M.,  except  at  DePere  and  Menasha, 
where  hours  are  8:00  A.M.  to  12  midnight,  trips  through  the  Lower  Fox 
River  must  be  cart'fully  planned  to  be  completed  in  one  day.  With  advant  ■ 
notice  additional  lockage  time  from  8:00  A.M.  to  10:00  A.M.,  and  from 
6:00  P.M.  to  midniglit,  is  allowed  at  Little  Kaukauna,  Raplde  Croche,  and 
Appleton  locks,  and  for  a  similar  evening  period  at  the  other  locks. 
These  restrictions  cause  some  inconvenience  to  recreational  boaters  and 
require  advance  planning  but  are  necessary  to  keep  project  operational 
costs  to  a  minimum. 

6.72 

Currents  Hindering  Navigation  -  The  Lower  Fox  River  is  the  outlet  from 
Lake  Winnebago,  which  is  the  natural  reservoir  regulating  the  flood  flow 
from  the  large  drainage  area  of  the  Fox  and  Wolf  Rivers  above  the  lake. 
At  times  of  maximum  flood  peaks  the  Inflow  may  reach  about  35,000  cubic 
feet  per  second,  while  the  maximum  outflow  that  can  be  released  to  the 
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Lower  Fox  River  safely  is  about  23,000  cubic  feet  per  second.  To  regu¬ 
late  Lake  Winnebago  within  prescribed  limits  and  avoid  extensive  flood 
damages,  it  may  be  necessary  to  release  flows  near  the  maximum  capacity 
of  the  lower  river  for  periods  of  a  week  or  more.  The  average  period  of 
sluicing  required  to  regulate  Lake  Winnebago  within  the  prescribed  limits 
is  about  2.5  months  per  year.  When  the  discharge  from  Lake  Winnebago 
exceeds  about  5,000  cubic  feet  per  second  the  strong  current  in  the  Lower 
Fox  River  makes  navigation  difficult.  The  strong  currents  also  are 
hazardous  to  recreational  boating  and  there  have  been  several  past 
instances  of  small  boats  being  carried  through  the  sluiceways,  in  some 
cases  with  loss  of  lives.  To  prevent  recurrence  of  this  situation,  it  is 
necessary  to  almost  wholly  suspend  boating  on  the  Lower  Fox  River  during 
flood  periods. 

6.73 

Limited  Navigation  Season  -  The  short  navigation  season  on  the  Fox  River 
is  a  limiting  factor  for  recreational  traffic.  Ice  conditions  during  tlie 
winter  and  early  spring  make  it  impractical  to  operate  the  locks,  and 
also  increase  the  costs  of  regulating  the  various  pools  and  Lake  Winni'- 
bago  by  operation  of  the  sluice  gates.  The  usual  navigation  season  is 
from  about  1  May  to  1  November,  or  185  days,  and  periods  of  heavy  flood 
flows  frequently  shorten  this  by  two  to  three  weeks. 

6.74 

Power  Operation  of  Lock  Gates  and  Valves  -  The  miter  type  gat^es  of  the 
present  locks  are  operated  by  means  of  a  hand  powered  capstan  applying 
power  to  a  small  pinion  which  meshes  with  a  gear  rack  on  the  gate  spar. 

This  is  a  slow  operation,  and  with  one  lockman  on  duty  if  both  miter 
gate.s  must  be  opened  requires  that  the  lockman,  after  opening  one  miter 
gate,  must  walk  to  the  opposite  end  of  the  lock  to  cross  on  the  lock 
gates  and  return  to  open  the  second  miter  gate.  The  reverse  procedure  is 
necessary  to  close  the  gates.  A  similar  operation  must  be  repeated  to 
open  the  gates  at  the  opposite  end  of  the  lock.  For  safety  it  is  not 
desirable  to  permit  assistance  by  persons  from  the  passing  boats.  Fill¬ 
ing  the  locks  is  accomplished  by  operating  butterfly  valves  in  the  valve 
platforms  or  upper  locks  walls  by  hand-powered  handwheels  operating  a 
gear  train  to  turn  the  valve.  Fast  filling  requires  opening  each  of  six 
valves  by  a  separate  operation  and  this  is  a  slow  procedure  with  one  man 
on  duty.  Valves  for  emptying  the  locks  are  located  in  the  lower  gates 
and  each  of  the  six  butterfly  valves  is  operated  by  a  lever  and  pinion 
arrangement  meshing  with  a  gear  rack  on  a  vertical  valve  rod.  Using  this 
manually  operated  equipment  the  average  time  per  lockage  now  is  about  10 
minutes  and  to  pass  boats  in  this  time  usually  requires  that  the  gates  at 
the  approach  end  of  the  lock  be  open  in  advance,  and  that  the  size  of 
boats  passing  reqxilre  only  opening  one  gate  for  leaving  the  lock. 

6.75 

To  expedite  lockages  and  Increase  the  capacity  of  the  locks  to  handle 
expected  traffic,  it  would  be  possible  to  provide  for  electrically 
powered  operation  of  the  gate  and  valve  operating  mechanisms.  However, 
due  to  the  sizable  costs  involved  it  is  necessary  to  foregt  power  operation 
of  the  locks  until  such  time  as  it  may  become  necessary  to  replacing 
existing  locks  with  new  ones. 
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6. 76 

Boat  Lifts  -  Maintenance  and  operation  of  the  locks  will  make  it  possible 
for  increasing  numbers  of  the  larger  boats  in  recreational  use  on  the 
Great  Lakes  to  cruise  to,  and  in  many  cases  make  prolonged  stays  on,  tlie 
attractive  boating  waters  of  the  Lake  Winnebago  Pool  and  the  Wolf  River. 
Possible  alternatives  to  permit  the  passage  of  recreational  boats  without 
the  maintenance  and  operation  of  the  locks  were  considered  but  were  found 
to  be  generally  unsafe  and  inadequate  to  handle  the  current  and  prospec¬ 
tive  traffic.  Manual  boat  lifts  operated  by  the  users  would  be  too  slow 
for  expected  traffic  and  unsafe  for  handling  of  the  larger  boats  by 
inexperienced  personnel.  Power  lifts  operated  by  trained  employees  would 
be  slower  and  probably  more  costly  to  maintain  and  operate  than  the 
locks,  and  would  require  multiple*  units  to  handle  the  traffic  at  the 
busier  h^eks.  Replacement  of  existing  locks  with  any  type  of  marine 
railway  would  not  he  justified  by  any  saving  in  costs,  and  would  be  less 
safe  and  slower.  Substitution  of  lifts,  railways,  or  other  transfer 
facilities  for  tlie  locks  would  destroy  the  desirable  capability  to  handle 
occasional  nass.nje's  of  dredging  or  construction  equipment,  barges  with 
bulk  cargoes  or  heavy  machinery,  or  other  waterborne  commerce. 

Dam  Operation 

6.77 

A  number  of  conflicts  have  arisen  over  the  operation  of  the  Winnebago 
Pool.  Principally  these  relate  to  the  effects  of  storage  and  release  on 
upstnam  fish  and  wildlife  and  riparian  interests  and  downstream 
industrial,  municipal  and  hydropower  uses.  While  change  in  tlie  regula¬ 
tions  of  the  Menasha  Dam  control  to  reduce  the  fluctuations  of  the 
Winnebago  Pool  water  levels  andreduce  the  mean  level  could  Improve  the 
natural  conditions  in  Lakes  Poygan,  Winnoconne,  and  Butte  des  Morts, 
such  changes  could  have  severe  adverse  effects  at  times  on  downstream 
water  quality  and  stri'am  uses  for  industrial,  municipal  and  hydropower 
uses.  And  in  tlie  case  of  hydroelectric  power,  the  surplus  water  created 
by  the  dams  and  not  needed  for  navigation  is  legally  reserved  by  the 
power  interests. 

6.78 

Lake  Vegetation  Management  -  Over  the  past  several  decades,  high  water 
and  fluctuating  water  levels  have  been  a  primary  factor  in  the  continuing 
extensive  losses  of  aquatic  and  semi-aquatic  vegetation  which  has 
occurred  in  the  upriver  lakes  region.  The  effects  of  high  waters  in 
destruction  of  marshes  and  floating  bog  have  been  readily  and  widely 
publicized  during  periods  of  major  flooding.  It  seems  to  be  the  sudden 
periods  of  spring  and  summer  flooding  that  have  done  the  most  damage  to 
the  vegetation  by  breaking  up  and  flushing  out  the  floating  mat.  The 
destructive  effects  of  seasonally  high  water  on  the  true  aquatics  are 
less  obvious  but  may  be  equally  severe. 
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6.79 

In  an  effort  to  hold  the  line  against  further  losses  In  vegetation,  Arlyn 
Linde,  aquatic  resources  specialist  for  the  Wisconsin  Department  of 
Natural  Resources,  (Oshkosh  Area  Office),  has  suggested  to  the  Corps  that 
mean  early  and  mid-summer  water  levels  should  be  reduced  about  6  inches. 
This  would  mean  holding  an  average  gage  level  of  2.3  feet  (747.349  on  the 
Oshkosh  gage)  for  the  summer  months.  Of  course,  since  flow  conditions 
fluctuate  during  the  course  of  the  summer,  water  levels  would  vary  some¬ 
what  above  and  below  this  level.  According  to  this  proposal,  levels 
should  be  maintained  as  closely  as  control  capabilities  will  permit  and 
every  effort  should  be  made  to  keep  high  summer  flows  from  producing  deep 
flooding,  regardless  of  how  temporary  It  is.  Linde  further  proposes  to 
Increase  the  average  spring  drawdown  by  about  6  inches  in  hopes  that  it 
might  reduce  the  amount  of  spring  loss  due  to  flood  conditions  by  in¬ 
creasing  the  capacity  of  the  pool  to  receive  high  flows  without  an  exces¬ 
sive  buildup  in  water  levels.  A  copy  of  Mr.  Linde's  water  level  manage¬ 
ment  recommendations  is  included  in  Appendix  D  of  this  statement. 

/ 

6.80 

The  recommended  6-inch  reduction  in  Winnebago  Pool  levels  was  developed 
on  the  basis  of  DNR  examination  of  historical  stage  and  flow  rates  for 
the  lake  over  the  period  of  record.  Six  inches  represents  the  approxi¬ 
mate  mean  summer  water  level  Increase  that  has  occurred  in  Lake  Winnebago 
over  the  past  several  decades. 

6.81 

Monthly  water  level  averages  have  been  used  to  construct  a  graph  that 
illustrates  long-term  changes  in  Lake  Winnebago  water  levels  (Figure 
6.1).  From  this  figure  it  can  be  seen  that  the  monthly  mean  levels 
during  the  April  through  October  period  have  risen  4  to  7  inches  in  a 
comparison  between  the  time  periods  1896  -  1937  versus  1938  -  1976.  To 
what  extent  this  project-controlled  lake  level  increase  has  promoted 
wetland  losses  in  the  upriver  lake  area  is  unknown.  An  increase  of  tliis 
size  certainly  could  be  expected,  however,  to  bring  about  changes  in 
vegetative  cover. 

6.82 

A  six  inch  drop  in  summer  water  levels  would  reduce  the  chance  for  float¬ 
ing  bog  to  break  loose  and  float  out,  and  make  protected  marsh  areas 
more  secure  by  reducing  the  chance  for  high  water  and  waves  to  top 
existing  riprap  installations.  An  additional  winter  drawdown  of  six 
Inches  is  generally  consistent  with  the  present  policy  of  gradual 
drawdown  in  the  fall  and  winter  months  to  provide  full  drawdown  before 
the  spring  runoff  occurs. 

6.83 

Low  Flow  Augmentation  -  The  problems  of  water  pollution  control  and  dis¬ 
solved  oxygen  in  the  Lower  Fox  River  are  very  complex.  Factors  affecting 
the  streams  dissolved  oxygen  content  are  its  volumetric  flow  rate,  area, 
and  depth;  the  initial  quality  of  the  water  which  enters  it;  the  effluent 
loads  which  are  placed  upon  it;  the  modifications  due  to  existing  dams  or 
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other  man-made  facilities  which  exist;  and  the  type  and  character  of 
the  sediments  in  the  stream.  i’hese  physical  and  chemical  factors  of  the 
river  in  turn  affect  tlie  entire  biological  system  which  obtains  the 
river's  suitability  for  private  and  public  uses. 

6.8A 

the  Lower  Fox  River  has  been  designated  as  a  top  priority  stream  requir¬ 
ing  improvement  in  Water  Quality  by  botli  the  KPA  and  Wisconsiti  DNR. 
Solutions  to  the  water  pollution  control  problems  on  the  Lower  Fox  River 
are  very  complex  and  will  likely  involve  the  development  of  a  compre¬ 
hensive  regional  water  ([uality  program  for  the  river  including,  but  not 
limited  to,  improved  waste  treatment,  additional  monitoring  and  enforce¬ 
ment  actions,  and  possibly  additional  flow  regulation. 

6.85 

Historically  the  water  quality  of  the  Lower  Fox  has  been  a  problem  since 
the  installation  of  the  lock  and  dam  canal  system  constructed  in  the 
L860's.  During  the  low  controlled  flow  of  tlie  warm  summer  months,  low 
dissolved  oxygen  is  a  special  problem.  The  dams  are  significant  to  dis¬ 
solved  oxygen  because  they  produce  wide,  les.s  turbulent  pools  and  oppor¬ 
tunity  for  the  settling  of  suspended  solids  in  the  pools  upstream  of  eacli 
dam.  Thus  the  river  now  exists,  througliout  practically  its  entire 
length,  as  a  series  of  comparatively  slow-moving  ponds  rather  than  its 
former  rushing  rapids. 

6.86 

Water  (]uality  is  not  as  yet  included  as  a  major  criterion  in  the  opera¬ 
tion  of  river  and  lake  controls  although  the  potential  benefits  of  flow 
ct)ntrol  on  pollution  were  recognized  by  the  Corps  as  far  back  as  1921. 
(House  of  Representatives  Document  146).  A  possible  alternative  to  the 
present  operation,  therefore,  would  be  modification  of  the  present  dam 
operating  rules  which  would  include  water  quality  as  a  criterion  in  addi¬ 
tion  to  the  long  existent  criteria  of  flood  control  and  navigation  estab¬ 
lished  by  the  Marshall  Order. 

6.87 

The  process  of  organic  degradation  is  common  to  all  rivers.  The  death 
and  decay  of  underwater  plant  and  animal  life  constitutes  stream  pollu¬ 
tion  which  is  eliminated  by  the  oxygen  content  of  the  water.  Domestic 
and  Industrial  wastes  are  eliminated  bv  the  same  natural  processes.  The 
waste  load  becomes  unduly  burdensome  on  the  Lower  Fox  River  during  the 
late  summer  and  early  fall.  The  problem  will  remain  exceptionally  diffi¬ 
cult,  if  not  insoluble,  as  long  as  the  amount  of  available  dissolved 
oxygen  is  limited  by  the  reduction  in  water  flow  from  Lake  Winnebago 
during  the  late  summer  and  early  fall  of  each  year. 

6.88 

In  order  to  prevent  stagnation  and  degradation  of  t  tu  witvi  qii!i 
the  Lower  Fox  River,  it  may  be  nt'Cissary  fo  ..igmcnt  •  ti  '  u 
leases  from  the  project  control  dams  .it  Neon  md  ‘  ‘  . 

of  the  latest  stream  standard  i  .  n  ■  st  lona'  .1. 
as  recognised  by  the  Stati  DN'-’  .lo..  'a. 
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consensus  among  water  quality  experts  that  in  addition  to  current  pollu¬ 
tion  control  efforts  by  industry  and  municipalities,  it  may  be  necessary 
to  update  the  basic  plan  for  operation  and  use  of  the  water  available  in 
the  Winnebago  Pool  to  include  the  maximum  storage  and  use  of  the  avail¬ 
able  water  for  the  purposes  of  low  flow  augmentation. 

6.89 

Any  program  for  maximizing  use  of  Lake  Winnebago  waters  for  best  public- 
benefit  must  take  into  consideration  the  total  volume  available  in  tin- 
Fox-Wolf  watershed.  The  total  drainage  area  served  by  the  Fox,  Wolf  .nid 
Lake  Winnebago  encompasses  6,150  square  miles  with  the  Lake  Winnebago 
Pool  covering  265  square  miles.  Of  major  significance  is  the  fact  tliat 
one  inch  of  depth  on  the  Winnebago  Pool  is  equal  to  7,125  cubic  feet  per 
second  per  day.  The  capacity  of  the  Lake  Winnebago  Pool,  within  the 
legal  limits  of  the  Marshall  Order  which  range  from  a  high  limit  of  Ll- 
1/4"  to  a  low  of  minus  18",  a  39-1/4"  permissible  differential,  is  equiva¬ 
lent  to  280,000  c.f.s./day  flow,  excluding  any  part  of  the  normal  inflow 
from  the  Wolf  and  Upper  Fox.  For  example,  the  reservoir's  capacity, 
exclusive  of  variables  such  as  evaporation,  etc.  could  theoretically 
provide  low  flow  augmentation  to  the  extent  of  3,000  c.f.s.  for  a  period 
of  90  days,  which,  when  added  to  the  selected  low  flow  of  912  c.f.s.  or 
the  annual  average  flow  of  4,000  c.f.s  would  have  a  major  effect  on 
Dissolved  Oxygen  in  the  Lower  Fox  during  the  historical  low  flow  summer 
montlis.  One  half  of  this  amount  would  have  significant  Influence.  [he 
beneficial  net  effect  of  flow  volume  has  been  readily  evidenced  by  re¬ 
sults  obtained  from  Federal  and  State  stream  modelling  studies. 

6.90 

Such  use  of  storage  at  Federal  projects  is  contemplated  by  the  Federal 
Water  Pollution  Control  Act,  as  amended  in  1961  by  Public  Law  87-88. 
Section  2b  of  the  amended  act  provides  that  "in  the  survey  or  planning  of 
any  reservoir  by  the  Corps  of  Engineers,  ***consideration  shall  be  given 
to  inclusion  of  storage  for  regulation  of  streamflow  for  the  purpose  of 
water  quality  control,  except  that  any  such  storage  and  water  releases 
shall  not  be  provided  as  a  substitute  for  adequate  treatment  or  other 
methods  of  controlling  waste  at  the  source."  The  need,  value  and  impact 
of  storage  for  water  quality  control  is  determined  by  the  Administrator 
of  EPA.  The  act  does  not  authorize  modification  of  completed  projects  to 
include  water  quality  control,  but  does  indicate  that  water  quality 
control  is  to  be  considered  a  legitimate  purpose  of  a  project  along 
with  other  beneficial  uses  of  the  water.  Since  measures  that  affect 
public  health  and  welfare  are  subject  to  regulation  by  appropriate  public 
agencies,  the  procedures  for  regulation  and  use  of  the  storage  capacity 
of  Lake  Winnebago  could  be  changed  if  required  to  improve  water  quality 
and  reduce  health  hazards.  The  indirect  benefits  to  public  health  from 
improved  water  quality  cannot  be  evaluated.  Public  Law  92-500,  18  October 
1972,  relating  to  Comprehensive  Programs  for  Water  Quality  Improvement, 
specifically  describes  how  the  Corps,  or  other  federal  agency,  can  par¬ 
ticipate  in  projects  of  this  nature. 
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6.91 

Other  water  quality  improvement  alternatives  to  be  considered  as  means  of 
helping  to  ac’ ieve  regional  water  quality  goals  and  standards  are: 

•More  stringent  effluent  treatment  requirements  for  industry  and 
municipalities. 

•Hydro-turbine  air  venting  to  replace  dissolved  oxygen  generation 
lost  by  lock  and  dam  construction. 

•In-stream  mechanical  aeration  at  dissolved  oxygen  sag  points  in  the 
river. 

•Release  of  flow  over  spillways,  rather  than  through  dam  gates, 
valves  and  turbines  to  extent  practicable. 

•Control  of  algae  production  in  the  Lake  Winnebago  pondage. 

/ 

•Reduced  liydro-power  generation  to  allow  more  flow  to  pass  over  the 
dam  spillways. 

•New  treatment  plant  site  selection  based  on  optimum  discharge  point 
locations  in  relation  to  river  assimilative  capacity. 

Enhancing  Project  Recreational  and  Conservation  Features 

6.92 

Completion  of  the  Neenah  and  Wolf  River  channels,  full  maintenance  of  all 
channels,  and  improvement  of  the  locks  to  expedite  the  movement  of  boats 
and  avoid  interruption  of  boating  by  lock  failures  would  likely  increase 
the  amount  of  recreational  boating  in  project  waters.  By  physically  im¬ 
proving  the  project  for  recreational  navigation,  sport  fishing  and  other 
activities  would  also  benefit. 

6.93 

The  Project  has  a  recreation  potential  of  somewhat  unique  character  in 
that  the  river  provides  opportunities  for  a  continuous  recreational 
waterway  with  satisfactorily  spaced  access  and  development  sites.  While 
this  potential  does  not  appear  to  have  national  or  regional  significance, 
it  is  of  sectional  and  local  importance. 

6.94 

While  none  of  the  existing  tracts  of  Federally-owned  land  in  the  project 
are  suited  for  conversion  to  public  recreational  development  and  use, 
development  of  recreational  facilities  on  newly  acquired  lands  throughout 
the  project  area  and  the  creation  and/or  expansion  of  small  craft  harbors 
and  mooring  areas  within  the  municipalities  along  the  Lower  Fox  would  be 
possible.  Improvements  could  be  planned  and  designed  to  enhance  the 
existing  recreational  resource  potential  in  the  project  area  and  provide 
Increased  accessibility  to  scenic  areas  along  the  waterway.  Improvements 
could  also  be  designed  to  correct  other  present  waterway  deficiencies  and 
enhance  environmental  values  (such  as  creation  of  marshland) . 
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6.95 

Tlie  impacts  of  any  of  the  above  actions,  including  the  bank  erosion  and 
water  turbidity  caused  by  increased  boating,  would  have  to  be  thoroughly 
studied  prior  to  the  Implementation  of  any  project  modification. 


SECTION  7 


RELATIONSHIP  BETWEEN  THE  LOCAL  SHORT-TERM  USE  OF  MAN'S  ENVIRONMENT 
AND  the  MAINTENANCE  AND  ENHANCEMENT  OF  LONG-TERM  PRODUCTIVITY 


GENERAL 

7.01 

Relationships  between  operation  and  maintenance  activities  are  considered 
in  the  short  run,  and  their  long-term  effects  have  been  identified  in 
several  areas.  The  direct  effects  of  dredging  are  not  expected  to  sub¬ 
stantially  alter  aquatic,  terrestrial,  and  semi-aquatic  habitats  or  to 
greatly  change  the  distribution  of  species  or  lead  to  their  extinction. 
The  short-term  use  of  the  Lower  Fox  River  and  Wolf  River  (including  the 
Winnebago  Pool)  as  a  recreational  waterway  will  continue  to  provide 
economic  benefits  to  the  area  on  a  seasonal  basis. 

WATER  QUALITY 

7.02 

In  the  process  of  dredging  sediments  from  the  project  area  certain  water- 
quality  effects  will  be  evident.  During  dredging,  the  turbidity  created 
will  detract  from  the  general  water  quality.  Pollutants  adsorbed  on  the 
sediments  could  potentially  be  reintroduced  into  the  aquatic  system 
during  the  dredging  operation.  The  exact  degree  of  pollutant  reintro¬ 
duction  and  the  nature  of  the  associated  impacts  are  not  sufficiently 
understood  at  this  time.  As  the  dredging  is  completed  and  the  sediment- 
water  Interface  stabilizes,  the  waters  associated  with  the  project  will 
improve.  This  will  be  accomplished  by  the  removal  of  polluted  materials 
within  the  bottom  sediments. 

AQUATIC  HABITAT 

7.03 

Operation  of  the  Neenah  and  Menasha  dams  and  maintenance  of  the  naviga¬ 
tion  channel  from  Lake  Winnebago  to  the  Wolf  and  Upper  Fox  Rivers  over 
the  past  century  have,  in  part,  led  to  wetland  losses  and  an  increase  in 
open-water  habitat  in  the  Winnebago  Pool  and  the  Wolf  River.  The  lakes 
in  the  lower  Wolf  River  area  Include  White  Lake,  Partridge,  Partridge 
Crop,  Poygan,  Winneconne  and  Butte  des  Morts.  These  lakes,  along  with 
the  Wolf  River  and  its  tributaries  in  this  area,  serve  as  spawning 
grounds  for  numerous  fish  species  and  are  a  subflyway  of  the  Mississippi 
flyway.  Conflicts  between  boating  activities  and  fish  and  game  interests 
are  common  in  this  area,  particularly  on  the  lakes  and  rivers  south  of 
New  London. 

7.04 

The  adverse  effects  of  dredging  upon  the  total  biota  are  generally 
temporary  in  nature.  The  benthic  community,  even  though  destroyed  by 
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uieaging,  will  gradually  become  recolonized  and  grow  until  such  time  as 
additional  dredging  is  performed.  The  short-term  effects  of  occasional 
turbidity  also  are  temporary  in  nature. 


.Oi 

Many  aqiiatii  .species  are  no  longer  present  in  the  Lower  Fox  River.  To 
the  extent  that  water  quality  has  been  degraded  by  navigation  and  by 
operation  and  maintenance  activities  on  the  waterway,  project  activities 
may  serve  to  continue  to  limit  the  distribution  of  these  species. 

7 . 06 

Becau.se  >.'f  wetJands  losses  in  the  Winnebago  Pool  and  the  Wolf  River,  the 
productivity  of  important  game  fish  and  panflsh  species  has  probably  been 
reduced  within  the  project  waters.  The  exact  nature  and  the  extent  of 
this  impair,  and  the  relevant  Importance  of  each  of  the  possible  con¬ 
tributing  causes  suujnarized  in  this  report  require  more  detailed  study. 

To  the  exLitnt  that  current  flow  regulation  practices  contribute  to  these 
environ-.cnt al  problems,  this  productivity  will  probably  continue  to 
deertas  ..  removal  of  material  during  dredging  operations  physically 
displac  centhic  organisms  and  their  immediate  habitat. 

GEMI-.AIU.'TIC  AiNl)  TERRESTRIAL  HABITAT-BIOTA 

7.C7 

The  dep.vition  of  dredged  materials  in  any  area  reduces,  at  least  ini¬ 
tially,  the  carrying  capacity  of  the  flora  and  fauna  of  the  area.  Adverse 
biotic  effects  on  the  semi-aquatic  sector  will  persist  due  to  the  fluc¬ 
tuating  water  levels  that  result  from  dam  operation.  The  periodic 
dredging  in  the  Wolf  River  and  Winnebago  Pool  will  repeatedly  destroy 
ceme  submergent  and  emergent  vegetation.  Erosion  from  waves  generated  by 
the  various  types  of  powerboats  will  adversely  affect  shorelines  and 
their  associated  emergent  vegetation. 

ECONOMICS- -LAND  USE 

7.08 

Since  tne  abandonment  of  the  Lower  Fox  River  as  a  commercial  shipping 
waterway  in  1959,  the  waterway  has  served  almost  exclusively  as  a  navi¬ 
gation  route  for  recreational  craft.  Consequently,  land-use  changes 
along  the  waterway  are  little  influenced  by  the  presence  of  the  existing 
navigation  system. 

7.09 

Dredging  activities  may  eventually  have  an  effect  on  local  crop  produc¬ 
tion.  Farmers  in  the  vicinity  of  Brothertown,  Stockbrldge,  and  Calumet 
Harbors  have  used  dredged  materials  as  fill  in  low-lying  areas  of  agri¬ 
cultural  fields  in  order  to  Increase  productivity.  Once  normal  soil 
stratification  and  porosity  are  attained,  these  fill  areas  are  expected 
to  become  more  productive. 
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7.10 

The  adverse  effects  of  fluctuating  water  levels  on  the  marsh  vegetation 
In  Lakes  Butte  des  Morts,  Poygan,  and  Winneconne  could  continue  to  remove 
marsh  habitat  and  thereby  reduce  the  conservation  and  use  values  of  the 
existing  marshes. 

WATERWAY  USE 

7.11 

It  is  clear  that  discontinuance  of  maintenance  of  the  existing  navigation 
system  would  result  in  serious  short-  and  long-term  economic  and  social 
impacts.  Nevertheless,  in  the  long  run,  the  best  use  of  the  river  can 
only  be  determined  by  more  thorough  evaluation  of  the  costs  and  benefits 
(environmental,  economic  and  social)  of  alternative  project  futures 
within  the  context  of  basin  land  and  water  resource  management  problems 
and  needs.  In  this  regard,  there  are  certain  comprehensive  investi¬ 
gations  now  underway  which  may  be  expected  to  have  great  bearing  on 
future  project  purposes,  features,  and  management.  Notwithstanding  the 
outcome  of  these  studies,  it  is  our  view  that,  for  the  present,  the  Fox 
River  Navigation  Project  should  be  operated  and  maintained  in  the  manner 
proposed  herein. 


SECTION  8 


IRREVERSIBLE  AND  IRRETRIEVABLE  COIMITMENTS  OF  RESOURCES 


GENERAL 

8.01 

Several  areas  of  resource  commitment  have  been  Identified  in  preceding 
sections.  Major  concerns  Include  aquatic  habitat  losses  and  associated 
fishery  decline,  and  allocation  of  Federal  funds  for  a  lock  system 
currently  used  almost  exclusively  for  recreational  navigation  purposes 
and  the  costs  of  which  might  be  more  appropriately  assigned  to  the  State 
of  Wisconsin  or  users  of  the  facilities. 

SEDIMENT  AND  BENTHOS 

8.02 

Dredging  will  remove  sediment  obstructing  the  waterway  and  eliminate  some 
organisms  inhabiting  the  waterway.  It  Is  estimated  that  the  action  will 
Irrevocably  remove  about  400,000  cubic  yards  of  dredge  materials  from 
river  and  lake  environments  within  the  project  over  the  next  ten  years. 
The  restrictions  on  the  growth  of  benthic  organisms  caused  by  the  pol¬ 
luted  sediments,  along  with  the  expected  new  population  of  the  dredged 
area,  diminishes  the  severity  of  this  adverse  effect. 

AQUATIC  HABITAT  AND  BIOTA 

8.03 

It  la  possible  that  lock  and  dam  structures  have  acted  as  a  physical 
barrier  to  the  movement  of  some  aquatic  organisms  between  pools,  thus 
affecting  their  distribution.  Continued  regulation  of  the  Winnebago 
Pool  water  levels  under  present  operating  procedures  could  also,  via 
possible  additional  wetland  losses,  promote  further  loss  of  spawning 
habitat,  refuges,  and  food  resources  for  the  adults  and  young  of  various 
fish  species,  such  aswalleye  and  yellow  perch.  This  In  turn  could 
adversely  Impact  upon  the  recreational  and  economic  fishery  resources 
of  the  State  of  Wisconsin. 

8.04 

As  a  result  of  the  Increased  rough  fish  productivity  on  the  Wolf  and 
other  rivers  throughout  the  state,  the  State  of  Wisconsin  Is  expending 
money  to  control  rough  fish  populations  and  Improve  the  productivity  of 
the  more  desirable  game  fish  and  panflsh  species.  This  commitment  of 
resources  Is  attributable  In  part  to  those  project  activities  which  are 
believed  to  promote  rough  fish  productivity. 

SEMI-AQUATIC  HABITAT 

8.05 

Fluctuating  water  levels  In  Lakes  Butte  des  Morts,  Wlnneconne,  and  Foygan 
caused  by  operation  of  the  Neenah  and  Menasha  dams  have  promoted  loss  of 
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marshlafKi^  i.heot  lakes.  Marshes  serve  as  areas  for  breeding,  foraging, 
and  ci.‘Ver  fur  many  wildlife  species.  Consequently,  the  reduction  in 
ff.arsh  vegcLa.:ion  has  significantly  reduced  the  carrying  capacity  of  the 
area  for  various  wildlife  species. 

TERRESTkIAL  Ih^BITAT 

8. 06 

The  deposition  oi  highly  polluted  dredged  materials  can  eliminate  varying 
amounts  cl  terrestrial  habitat.  The  amount  eliminated  will  depend  upon 
the  quanticy  and  quality  of  dredged  materials  deposited.  If  the  chemical 
and  physical  nature  of  these  materials  is  similar  to  the  existing  sub¬ 
strate,  and  no  significant  topographical  changes  are  created  as  a  result 
of  the  depositio!^,  succession  will  likely  restore  the  vegetative  com¬ 
munity  to  its  original  state  after  three  to  five  years.  Otherwise, 
vegetative  reestablishment  would  occur  more  slowly  and  long-term  per¬ 
manent  altaratio- IS  could  occur.  The  magnitude  and  direction  of  such 
changes  will  depend  upon  the  specifics  of  the  given  situation. 

L.XI1D-USE  COrSMlTMEKTS  AdD  RESTRICTIONS 


8.07 

The  deposition  of  dredged  materials  on  a  given  site  may  alter  its  poten¬ 
tial  future  uses.  Disposal  of  sand  and  gravel  could  alter  the  future 
substrate  in  sucli  a  manner  as  to  make  it  unsuitable  for  certain  agri- 

c.ul'urei  and  ocher  uses. 

8.08 

bands  conu'.iitted  to  serve  waterway  and  navigation  functions  are  not 
available  for  alternative  uses. 

ENERGY  CONSUMPTION  COMtilTMENTS 

8.09 

The  energy  expended  for  the  operation  and  maintenance  activities  of  the 
project  is  lost  and  cannot  be  regained.  These  losses  are  considered  to 
be  very  small,  however. 

ENERGY  COMMIT.IENTS 


8.x0 

Labor  and  materials  which  would  be  committed  to  the  project  represent  an 
irretrievable  action.  Continuation  of  the  project  will  result  in  the  short¬ 
term  annual  expenditure  of  about  $1  million.  The  dollar  value  of  this  com¬ 
mitment  is  expected  to  grow  over  time  with  the  annual  inflation  rate. 

The  amount  used  is  offset  by  the  benefits  that  would  be  derived  by  both 
current  and  future  generations. 


SECTION  9 


COORDINATION  AiNID  CaWENT  AND  RESPONSE 
PUBLIC  PARTICIPATION 
Agency  and  Conmxmity  Contacts 
9.01 

This  statement  reflects  extensive  coordination  and  contact  witii 
personnel  of  other  Pcderal ,  State,  and  local  agencies  and  the  general 
pulUic.  No  public  meetings  were  held  for  the  specific  purpose  of 
securing  for  this  report  from  local  interests  as  their  opinions 
and  desires  arc  generally  well  known  through  operation  of  the  existing 
project  and  comments  on  previous  reports  pertaining  to  the  project  and 
its  operation. 

Agency  Review 

9.02 

A  dialt  environmental  impact  statement  was  submitted  to  Federal,  State, 
and  local  agencies,  other  interested  organizations,  and  made  available 
to  the  public  for  review  and  comment  on  15  December  1975.  A  listing 
of  the  recipients  of  the  draft  statement  is  presented  in  the  forward 
section  of  this  document  imnediately  following  the  Summary  statement. 

A  list  of  those  responding  is  included  in  paragraph  5  of  the  Summary. 
Coiucs  of  tfie  letters  conmenting  on  the  draft  statement,  and  responses 
to  those  comments,  are  reproduced  in  comment/ response  portion  of  this 
.section. 

Unresolved  Issues 
9.03 

State  objections  concerning  inlake  disposal  of  unpolluted  dredged 
materials  still  remain  unresolved.  The  Wisconsin  DNR  has  requested 
that  the  dredged  material  taken  from  the  Boom  Cut,  Wolf  River,  entry 
to  Lake  Poygan  and  the  Big  Lake  Butte  des  Morts  channel  below  the 
junction  of  the  Upper  Fox  and  Wolf  Rivers  be  disposed  of  on  surrounding 
upland  areas.  In  lieu  of  land  disposal,  the  Chicago  District  has 
reconmended  that  unpolluted  dredgings  from  these  locations  be  used  to 
reestablish,  protect,  and  enhance  local  wetland  and  marsh  habitat. 

9.04 

It  is  the  policy  of  the  Corps  to  secure  the  maximum  practicable 
benefits  through  the  utilization  of  materials  dredged  from  authorized 
navigation  channels  and  harbors,  provided  extra  cost  to  the  Government 
is  not  incurred.  Such  use  of  dredged  materials  includes  nourishment 
of  beaches,  erosion  control  of  river  banks,  land  reclamation  and  marsh 
construction.  If  it  is  evident  during  the  initial  planning  of  dredging 
operations  that  additional  costs  would  be  incurred,  local  interests 
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arc  t^ivcn  reasonable  opportunity  to  finance  the  additional  costs. 

In  the  specific  case  of  the  design  and  construction  of  diked  disposal 
facilities  for  the  confinement  of  polluted  dredgings,  local  cost 
participation  is  usually  not  required. 

9.05 

With  tfic  cooperation  and  assistance  of  the  U.  S.  Fish  and  Wildlife 
Service,  the  Wisconsin  DNR  and  the  U.  S.  Environmental  Protection 
Agency,  a  dredged  material  disposal  plan  has  been  developed.  This 
plan.  Kith  the  notable  exception  of  dredging  and  disposal  at  Boom  tint, 
meets  the  short-term  disposal  requirements  for  the  project.  In  the 
absence  of  any  indication  by  the  State  of  a  willingness  to  assume  the 
additional  costs  of  iqiland  disposal  at  this  location,  the  Chicago 
District  Kill  suspend  Room-Cut  dredging  operations  indefinitely, 
extensive  recreational  boating  use  of  much  of  the  Wolf  River  segment  of 
the  project  is  made  possible  b>  maintenance  of  this  cut-off  channel. 

The  dredging  of  Room  Cut  eliminated  a  tortuous  route  in  the  upper 
readies  of  Lake  Poygan  for  recreational  boating.  This  short  cut 
reduced  the  cruising  distance  about  5  miles  in  this  reach  of  river. 

It  has  been  reported  that  sedimentation  in  the  shoal  water  of  Lake 
Poygan  has  reduced  navigation  depths  to  two  feet  or  less  along  much 
of  the  Boom  Cut  reach. 

9.06 

Due  to  the  nature  of  the  present,  unresolved  conflict  with  the 
Wisconsin  Department  of  Natural  Resources  concerning  inlake  disposal 
activities  in  the  upriver  lakes  region,  the  Chicago  District  has 
recommended  special  investigation  and  research  into  the  development  and 
evaluation  of  the  feasibility,  methods  and  criteria  for  protecting  and 
establishing  wetland  and  marsh  habitat.  It  is  hoped  that  this  type  of 
research  effort  will  lead  to  the  development  of  an  operational  and 
environmentally  satisfactory  plan  of  inlake  disposal  which  is  accept¬ 
able  to  the  State  of  Wisconsin. 

COMNUiNTS  ,\ND  RESPONSES 

General  Reiiuirks 

9.07 

In  December  1975  the  Chicago  District  issued  a  Draft  Environmental 
Impact  Statement  (DEIS)  relating  to  the  operation  and  maintenance  of 
the  Fox  River,  Wisconsin  Navigation  Project.  The  statement  provided 
an  objective  assessment  of  the  environmental  impacts  associated  with 
the  operation  and  maintenance  of  the  existing  Federal  project.  Prepa¬ 
ration  and  subsequent  coordination  of  the  DEIS  with  other  agencies, 
organizations  and  the  general  public  identified  several  areas  of  major 
regional  resource  management  concerns  in  the  Fox  River  Basin  which 
included;  aquatic  habitat  losses  and  associated  fish  and  wildlife 
declines;  continued  allocation  of  Federal  funds  for  a  lock  system  now 
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used  almost  exclusively  for  recreational  rather  than  ccmmercial  navi¬ 
gation,  the  authorized  project  purpose;  the  inpact,  need,  and  justifi¬ 
cation  for  periodic  dredging  and  dredged  material  disposal  requirements; 
and  water  quality  degradation  along  the  Lower  Fox  River.  In  addition, 
questions  were  raised  as  to  whether  or  not  there  was  a  continuing 
Federal  interest  in  the  operation  and  maintenance  of  the  existing 
project,  including  whether  the  project  was  responsive  to  current 
regional  and  local  water  resource  needs,  or  if  a  change  in  Congress- 
ionally  authorized  purposes  and  project  features  would  be  in  the 
overall  public  interest. 

9.08 

IVhile  continued  project  operation  and  maintenance  is  related  to  each  of 
these  issues  to  some  degree,  resolution  of  these  resource  management 
issues  is  in  many  instances  beyond  either  the  ability  or  the  authority 
of  the  District  to  resolve  within  the  scope  of  this  environmental 
assessment.  Some  of  the  basic  factors  relating  to  this  problem  are 
that  the  project  is  being  operated  consistent  with  existing  Congress¬ 
ional  authorizations  although  the  needs  and  concerns  within  the  basin 
are  changing;  that  hydropower  rights  in  law  and  existing  lock  and  dam 
features  impose  constraints  on  project  operational  management;  that 
substantive  changes  to  present  project  purposes  features  and/or 
operational  procedures  would  require  Congressional  authorization  and 
approval;  that  a  comprehensive,  detailed  benefit-cost  evaluation  of 
tile  project  and  a  full  range  of  alternatives  would  be  needed  to  deter¬ 
mine  whether  the  existing  project  and  operation  are  optimized;  and 
that,  based  on  present  knowledge,  it  is  impossible  to  ascertain  the 
extent  to  which  non-project  induced  interactions  and  interrelation¬ 
ships  also  contribute  to  identified  regional  resource  management 
problems.  The  proposed  action  described  in  this  final  statement  docs 
not  recommend  any  major  change  in  the  purposes,  features,  or  operation 
of  the  Fox  project  at  this  time.  Any  such  proposal  would  require  con¬ 
siderably  more  detailed  research  and  investigation  and  Congressional 
authorization. 

9 . 09 

Ihe  basic  project-related  resource  questions,  relationships  and  con¬ 
ditions  which  should  be  further  studied,  are  summarized  in  the  follow¬ 
ing  paragraphs. 

9.10 

Need  for  Dredging  -  Dredging  is  periodically  accomplished  at  various 
times  to  maintain  adequate  channel  depths.  Additional  study  and 
analysis  is  required  to  evaluate  the  economic  feasibility  of  the  con¬ 
tinuing  channel  maintenance  required  to  support  recreational  boating, 
however.  An  analysis  of  the  economics  of  continued  project  operation 
and  maintenance  will  be  completed  in  FY  1978.  The  results  of  this 
analysis  will  be  summarized  in  a  future  addendum  to  this  Impact  state¬ 
ment. 
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9.11 

Flow  Ausmentatlon  -  The  existing  operational  procedure  relating  to  flows 
regulated  within  the  authorized  project  should  be  reevaluated.  Periods 
of  inadequate  flows  accentuate  water  quality  problems  on  the  Lower  Fox 
River.  It  is  recognized  that  flow  augmentation  for  water  quality  pur¬ 
poses  is  not  a  suitable  substitute  for  compliance  with  Federal  and 
state  water  quality  standards  and  adequate  treatment  or  other  methods 
of  controlling  waste  at  the  source.  However,  Federal  and  state  water 
quality  studies  have  shown  that  maintenance  of  a  higher  minimum  base 
flow  may  be  desirable.  An  enhanced  base  flow  may  also  benefit  Instream 
recreation  and  fishery  enhancement.  Since  the  current  operation  of  the 
Fox  River  project  has  a  substantial  effect  on  the  hydrology  of  the  Fox 
River  system  and  hence  its  water  quality,  more  information  and  detailed 
studies  are  needed  to  assess  the  effects  of  project  operation,  including 
power  generation,  on  water  quality.  Proposals  for  changes  to  current 
flow  regulation  procedures  should  reflect  studies  and  recommendations 
made  by  the  Wisconsin  Department  of  Natural  Resources  and  the  Fox  Valley 
Water  Quality  Planning  Agency  (Section  208,  PL  92-500,  planning  agency). 


9.12 

Water  Level  Management  -  The  data  presented  in  this  FEIS  suggests  that 
water  level  control  is  the  most  important  resource  management  issue 
associated  with  tlie  current  project  operation.  Regulation  of  the 
Winnebago  Pool  is  believed  to  affect  natural  habitats  within  Lake 
Winnebago  and  upriver  lakes  by  contributing  to  high  summer  pool  levels 
and  fluctuating  water  stage  and  contributing  to  floating  bog  and  rooted 
emergent  cover  losses.  Water  level  management  also  affects  aspects 
other  than  vegetation,  such  as  fish  and  wildlife  resource  values, 
shore  and  erosion  and  aesthetics,  public  access  and  lake  utility  and 
recieational  boating.  The  interrelationships  are  complex  and  often 
conflicting  and  the  management  problems  are  great.  Current  water  level 
iminagcmcnt  procedures  tend  to  benefit  the  recreational  boater  and 
shore  property  owner,  as  well  as  the  i>ower  companies  possibly  at  the 
expense  of  fish  and  wildlife  habitat  and  other  conservation  values. 

'ITiere  will  continue  to  be  conflicts  between  water  use  and  users  along 
the  Fox  River  system.  Submergent  vegetation  is  desirable  for  waterfowl 
feeding  areas  and  with  some  restrictions  it  is  of  value  to  fish,  but 
it  is  not  welcomed  by  boaters,  water  skiers  and  swimmers.  Emergent 
cover  plants  are  essential  for  all  forms  of  wildlife,  but  boaters  would 
like  to  see  more  acres  of  open  water  and  cottage  owners  generally  do 
not  approve  of  emergent  vegetation  growing  in  front  of  their  cottages. 
Industry,  which  is  dependent  on  water  for  power  and  for  stream  sani¬ 
tation,  would  like  to  see  ever  increasing  pool  levels. 

9.13 

An  eciuitablc  balance  of  these  resource  management  needs  and  conflicts  can 
only  be  developed  by  adopting  a  much  broader  approach  to  water  manage- 
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merit  than  has  occurred  in  the  past.  It  will  be  necessary  to  fully  take 
into  account  the  effects  of  each  water  use  on  other  water  uses,  and  of 
upstream  water  uses  on  downstream  uses.  Long-term  needs,  as  uell  as 
short-term  requirements  will  have  to  be  considered  in  the  decision- 
m,aking.  Adoption  of  such  an  approach  may  require  some  important  modi¬ 
fications  to  existing  project  features,  policies,  laws,  and  admini¬ 
strative  arrangements,  and  the  adoption  of  new  criteria  in  the  deicison- 
making  process.  Adoption  of  an  overall  approach  to  water  management 
also  focuses  attention  on  the  need  for  greater  coordination  of  resource 
development  and  management  efforts  within  and  between  the  various  levels 
of  government.  Because  responsibilities  relating  to  the  management  of 
the  region's  water  resources  are  divided  among  many  agencies  at  various 
governmental  levels,  there  is  a  need  for  increased  cooperation  and 
coordination  in, dealing  with  water  matters.  The  management  technique 
that  would  be  in  the  best  interest  of  the  most  concerned  is  not  now 
known.  The  unknown  factors  involved  are  so  numerous  that  no  single 
agency  could  provide  the  best  answers. 

h .  M 

Tlie  various  conflicts  and  problems  of  water  management  in  the  region 
arc  neither  simple  nor  isolated.  Although  the  region  has  a  great 
\ariety  and  abundance  of  water  resources,  the  demand  for  these  resomces , 
is  very  substantial  and  continuously  increasing.  Some  of  the  present 
ajid  future  demands  for  water  are  compatible,  but  others  conflict.  As  a 
demand  on  the  water  resource  continues  to  increase,  conflicts  of 
interest  will  be  come  greater  and  more  widespread.  Given  the  multiple 
use  demands  placed  on  a  finite  water  resource,  some  conflicts  are  in¬ 
evitable.  The  maximum  advantage  to  any  interest  must  be  compromised 
for  the  achievement  of  an  overall  management  plan. 

9.15 

Vvhile  a  number  of  water  resource  management  problems  exist  in  the  I'ox 
River  region  which  require  solution,  it  is  not  the  purpose  of  this  l.IS 
to  "resolve"  these  ajid  other  regional  water  use  management  problems. 

It  is  also  not  the  purpose  of  this  statement  to  determine  whether  or  not 
project  features  and  operation  and  maintenance  activities  are  optimized 
in  an  economic  sense.  Rather,  the  purpose  of  this  statement  is  to 
identify  the  nature  and  extent  of  the  environmental  impacts  attributable 
to  the  operation  and  mainten;ince  of  the  Fox  Project. 

9.16 

Conprehensive  land  and  water  use  management  questions  for  the  Fox-Wolf 
River  Basin  system  ,  however,  will  be  studied  under  the  authority 
of  the  Fox-Wolf  River  Level  B  Study  and  the  Section  208  regional  water 
quality  planning  program.  The  Level  B  study  will  result  in  the  formu¬ 
lation  of  a  coordinated  plan  and  alternatives  for  solving  the  major 
problems  and  issues  of  water  and  related  land  resources  planning.  It 
will  provide  for  full  consideration  in  planning  for  the  optimum  use, 
conservation,  and/or  development  of  these  resources.  The  Section  208 
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Study  will  prepare  an  area-wide  water  quality  management  plan, 

9.17 

It  is  the  view  of  the  Chicago  District  that  the  resource  management 
problems  and  conflicts  relating  to  the  Fox  River  project  should  be 
examined  within  the  context  of  the  ongoing  Section  208  and  Level  B 
studies,  and  that  further  detailed  investigation  of  the  Fox  River 
project  not  be  undertaken  until  after  conpletion  of  these  studies. 

Proper  water  management  involves  the  detailed  analysis  of  the  whole 
range  of  alternative  use  possibilities  and  the  consequent  effects 
associated  with  any  given  management  plan.  The  Section  208  and  Level  B 
studies  will  provide  the  formal  machinery  needed  to  properly  weigh 
competing  claims  between  various  water  uses,  to  assess  the  relative 
values  involved,/  and  to  insure  equitable  utilization  of  the  water 
resource.  The  Section  208  and  Level  B  studies  should  give  direction 
to  a  management  program  that  will  realize  the  maximum  capabilities  of 
the  region  in  all  phases  of  water  and  related  land  use.  The  Chicago 
District  will  then  be  in  a  better  position  to  reevaluate  the  Fox  River 
project  within  the  context  of  current  regional  needs,  goals,  priorities, 
and  the  overall  public  interest  after  the  completion  of  these  studies. 
The  approach  has  the  advantage  of  allowing  the  District  to  defer 
resolution  of  those  issues  which  are  beyond  the  scope  of  the  existing 
Federal  project  operation  and  this  environmental  statement.  The 
Federal  El’A,  the  U.  S,  Fish  and  Wildlife  Service  and  the  Wisconsin 
DNR  have  indicated  support  for  this  approach. 
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to  the  Socrctary 


condition*.  Low  flow  and  high  temperature  period*  reduce  and  in  aome 
cases  eliminate  these  "intolerant"  forms  from  certain  sections  of  the  Lower 
Fox  River  as  evidenced  by  annual  studies  from  1971  to  1975. 
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JlegJonstJ  J^JannJng 


Commissjoja 


1919  \MERKAN  COURT  •  NEENAH.  WISCONSIN  S4956  •  PHONE  (414  )  739-61 56 

March  t2,  1976 


James  M.  Miller,  District  Engineer 
Chicago  District,  Corps  of  Engineers 
219  South  Dearborn  Street 
Chicago,  ILL  60604 

Dear  Col.  Miller:  EC  Review  No.  EIS  75-248 

RE:  Clearinghouse  Review  Comments  -  Draft  Environmental  Statement  Relating  to 
the  Operation  and  Maintenance  of  the  Fox  River,  Wisconsin  Navigation  Pro¬ 
ject 

The  East  Central  Wisconsin  Regional  Planning  Commission  has  reviewed  the  "Draft 
Environmental  Statement  Relating  to  the  Operation  and  Maintenance  of  the  Fox 
River,  Wisconsin  Navigation  Project"  In  response  to  /our  request  of  12/15/75. 
The  comments  are  made  relative  to  the  environmental  considerations  contained 
in  the  Draft  Statement  in  accordance  with  the  National  Environmental  Policy 
Act  of  1969. 

The  enclosed  statement  strictly  relates  to  the  contents,  analysis  and  format 
of  the  Draft  Statement  document  and  does  not  reflect  East  Central's  formal 
position  on  alternative  follow-up  courses  of  action.  However,  East  Central 
reserves  the  right  to  submit  a  Commission  position  on  alternative  actions 
affecting  the  Corps  future  management  of  the  Fox-Wolf  project  area  at  the 
appropriate  time  and  place. 

East  Central  wishes  to  congratulate  the  Corps  of  Engineers  on  the  quality  of 
the  Draft  Statement  as  It  Is  one  of  the  most  complete  compendlums  of  environ¬ 
mental  Information  for  the  Fox-Wolf  project  area.  East  Central's  comments  are 
Intended  to  help  Improve  portions  of  the  document  and  clarify  certain  Issues 
critical  to  the  Fox  Valley  area.  We  wish  to  thank  the  Corps  for  the  oppor¬ 
tunity  to  coiviient  on  the  Statement. 

Sincerely, 

‘irA 

Roy  C.  Willey,  Jr. 

Executive  Director 

RCW/HPK/bl 

cc:  Ross  Plaines,  Corps  of  Engineers,  Appleton 
Anthony  Earl,  Secretary,  DNR,  Madison 
Stanley  DeBoer,  District  Director,  Green  Bay  DNR 
Walter  Naab,  Area  Director,  Oshkosh  DNR 
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Central  Wiscon&In  Regional  Planning  Commission 
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users  of  the  Lowe^*  Fox  River  is  included  in  *'7ext  and  References,  7he  Watershed* 
Resources,  The  Wisconsin  Fox  River  Valley  Watershed*',  tnvi  ronmental  Studies  Pro¬ 
ject,  University  of  Wisconsin  -  Green  9ey.  ID7S.  This  preceding  information 
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Page  2-98,  Hydrologic  elements  -  Additional  historical  information  on  Lake  Table  2.1,  Figure  6.7,  paragraphs  4.149  -  4.219  and  6.77  -  6.91,  and  Appendix 

Winnebago  levels  and  factors  affecting  these  levels  would  be  helpful  in  of  the  final  have  been  revised  to  Include  this  Information, 

determining  the  impacts  of  lake  level  management.  Problems  of  level  manage¬ 
ment  could  be  expanded  on.  This  information  could  possibly  be  listed  in  the 
appendix  where  similar  types  of  information  are  now  listed. 
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^•9®  P*r#9riph  ^.01  •  There  are  a  number  of  general  impacts  associated  Concur.  However,  this  Introductory  paragraph  was  net  intended  to  be 

with  the  Corps  project  which  have  compounding  effects.  For  example,  the  inclusive  vlth  respect  to  project  x-npacts,  cumulative-  or  otherwise. 

Corps  nevigational  management  practices  influence  the  trends  In  power  boating 
by  Increasing  boating  opportunity.  This  increase  in  opportunity  has  bene- 


9-37 


S  f  w  "5 


I  «J  X  • 
I  u 
)  »  3 


■Si 


S  s 
S . 

«  «  e 
u  « 

c  •  i 

mu** 

«  m 

ao  »  4j 


•SSS 


«  41  C 
<B  H  W 

S  S,S  I 

0  0  410 
X  ^  <*4  h 
w  CL  <M  ■>« 

.  .  •  g 

U  X  4>  « 


«  4  -W  « 

N  -o  <M  a 

W  ^  ^  h 

4  >  as  o. 


S.2tJ 

U  h  w  4 
X  4P 

>  "  “O 
O  -0  U  • 
W  4  4  M 


41  h,  OJ  O  b 

^  4  X  b  3 

C  *1  A  U 


g 

C  41  C 
irt  O  W  y-v  O 

§5gSf 

<w  4t  w  g 

b  M  w  ^  -H 
u  u  *<o  u 
«  e  e  a  o 


o  0 

C  4 

•O  .b  w 
4)  M  « 
b  4 
4  X  r 


K  as  b  I 
O  I  c 
tb  c  4)  ' 


^  41  4  n  < 


b  41  O  I 
W  > 

4  0  4! 


41  C 

b  b  X  ' 


C  ^ 

52  S 


b  ^ 

c  o> 

41  <  ^ 

e  $ 


■b  «  4)  i 

'  as  b  8 

>  ^  C  3  O 

:  4>  -b  b  b 

X  -o  3  b  • 

^  fl 

.b  u.  4  4  4 
^  a  4 

e  «  c  M 

o  b  b  d  4» 


I  e  4  o  3  M  <• 


;  •*  a 


4  bt 

<b  b  X 
0  4  0 
■O  b 
4  4 


C  >s  4-14 

o  4  b  ^  b 

ssSSa 

9  CO 

.b  X  4  V  b 
4  4  4  b 

>  bt  b  X  ta 

„  •  S'?  .1 

£&SS:3Sj8 


O.  T)  4 

^  4  b 

-  ®  3 


u  e  u  ^  -v  ‘ 

c  s  Q.  c 

4  C.  5J  R  C  I 

g  b  X  4  O  - 

O  >  4  6- 

c  u  rt 
C  b  4  b  V  t 

4  X  O  b  I 


Ob  b  . 

4  li)  r 
T>  >  4  4 
4  U  > 
b  4  C  -O 


s  g 

b 

b  •) 
■b  >\ 


O  O 
X  b 
C 

X  4 

&g 

b  O 

rs 

b  4 

4  X 


C  4  -b  .. 
4  X  > 
>  b  k-  r 
TJ  4  4 


2  4  4*- 

4  4 
E  BJ  4S  C 

5  -  C  b 

0X44 


4  X  4  -H 

o  n.  'fl  o  3 


Q.  b  b<  . 

b  9  3: 

4  C  U  O  I 

a  •«  w  u 

•b  o  4 

b  TJ  4  -H 

Cb  4  '3  as  b 
ID  b4  C  4 
4  4  3  4  9 

|S  3  St  ?■ 


X  O  G 

n  0  4 

c  c; 

G  O  O  X 

4-^44 

43  4  b 

4  I  -b 
>  V  b  o  IS 

I  X  C  -b  4 

b  4  Cl  -3 

;  E  O  C 

^>•.449 

j  C  — 

?.  b  RC  — 

)  4  -b  4  X 

b  tfi  as 


^•9*  "Alternatives  Within  the  Present  Project"  -  This  section,  which  fteaedial.  protective  and  aicigacive  measures  were  discussed  in  paragraphs  4.7S 
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studies,  the  Chicago  District  will  be  in  a  better  position  to  reevaluate  the 
Fox  Project  within  the  context  of  overall  regional  needs  and  the  public  interest. 
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the  lake  is  considerably  shallover  than  21  feet.  An  average  depth 
flmire  should  be  Included  to  point  this  out. 


t 


Figure  2.5  >  The  key  deeigneting  the  "Observed"  date  should  be  placed  in  The  subject  figure  has  been  deleted  from  the  final  statement, 

a  legend  box  so  that  It  doesn't  appear  to  be  part  of  the  actual 
data  being  reported . 
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4. OS  UiAt  linf nftf td  la  avallabla  Co  indleaca  choc  local  lataraaco  local  intaraat  oppoaitlon  Co  abandonnenc  of  the  lock  systra  is  hasad  on  cbe  adverse 

do  oot  favoc  oporatlooal  chaagos?  alfacc  this  action  would  have  on  each  of  che  various  interests  cited  in  the 

subject  paragraph.  This  la  well  documented  in  transcripts  of  previous  public 
hearings  on  the  project,  written  correspondence  received  by  this  office. 
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6.23  Who  would  be  reaponatble  for  Cba  rocroatlonal  ImprovcacnCs?  In  accordance  with  the  Federal  Water  Project  Recreation  Act, 

would  be  required  to  bear  part  of  the  overall  development  co 
of  the  cost  for  acinai;ing  the  recreation  developments. 
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Table  B.i.  Location  and  Nature  of  Dredge  Material  Specimens 
for  the  Fox  River,  Wisconsin  Navigation  Project 


Specimen 
No.  a 


Location 


Nature  of  Sample 


1 


2 

3 


4 

5 

6 

7 

8 

9 

10 


11 

12 

13 

14 

15 

16 


Fond  du  Lac  River,  500  ft 
dovmstream  from  U.S.  45, 
channel  center 

Fond  du  Lac  River,  channel 
mouth  and  center 

Fond  du  Lac  River  channel 
about  1600  ft  Into  lake 

Calumet  Harbor  channel, 

600  ft  offshore 

Calumet  Harbor  channel 
opposite  boat  dock 

Brothertown  Harbor-Lake 
Winnebago  between  buoys 
outside  of  harbor 

Stockbridge  Harbor-Lake 
Winnebago,  20  yds  out 
from  entrance 

Lower  Fox  River  Menasha 
channel  between  buoys 
93-94  and  95-96 

Menasha  channel,  above 
Strang  Paper*Co. 

Little  Lake  Butte  des  Morts 
between  two  islands,  about 
1000  ft  below  lock 

Fox  River,  100  ft  above 
<1^1  lock  at  . Appleton 

Fox  River,  600. ft  above 
College  Ave.  brldje, 
Appleton 

Fox  River,  600  ft  below 
/?4  lock 

Fox  River,  Mid  Channel 
off  Sunset  Point 

Fox  River,  400  ft  above 
Cedars  lock,  Kimberly 

Fox  River,  150  ft  above 
guard  lock.  Little  Chute 


Black  silt 


Sand,  silt  leaves,  organic 
matter,  blackish  color 

Black  silt  with  about  2  cm 
oxidized  layer  on  top. 
Strong  sulfide  odor 

Medium  sand  with  pieces  of 
organic  debris 

Dark  brown  to  black 
organic  silt 

Silt,  clay,  sticks  and 
leaves 

Sand,  silt,  some  organic 
material  and  gravel 

Hard  bottom  -  no  sample 


Rocks,  sand  and  pebbles 

Organic  silt,  gas  re¬ 
leases,  fibers  present 

Black  organic  silt  and 
sand.  Bloodworm  present 

Sand,  large  and  small 
gravel 

Sand  pebbles  and  gravel, 
some  organic 

No  sample  -  hard  bottom 

Black  silt,  high  organic, 
sulfide  odor 

Black  silt,  high  organic, 
fibrous  material 
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Table  B.l.  Continued 


Specimen 

No.  a 

Location 

Nature  of  Sample 

17 

lux  River,  foot  of  Buchanan 

St . ,  Little  Chute 

Black  silt  and  organic 
material 

18 

Fox  River,  Exit  channel 
of  Combined  Locks 

No  sample  -  hard  bottom 

19 

Fox  River,  100  ft  above 
guard  lock,  Kaukauna 

Blackish  silt,  sticks  and 
leaves 

20 

Fox  River,  600  ft  below  lock 
//5,  Kaukauna.  Below  outfall 
from  Thimony  Paper  Co. 
settling  pond 

Black  silt,  high  organic, 
paper  scraps  and  gas  re¬ 
lease  and  sulfide  odor 
from  bottom 

21 

Fox  River,  500  ft  above 

Rapid  Croche  lock 

Black  silt  and  high 
organic 

22 

Fox  River,  800  ft  below 

Rapid  Croche  lock 

Very  fine  organic  silt, 
fibers  and  sticks. 

Sulfide  odor 

23 

Fox  River,  400  ft  above 

Little  Kaukauna  lock 

Black  silt,  very  fine  organ¬ 
ic  material,  gas  release 

24 

Fox  River,  150  ft  below 
lock  at  8  St.-De  Pere 

Sand,  gravel  and  sticks 

25 

North  intersection  of 

Boom  Cut  and  Wolf  River 

Fine  sand  with  small  amount 
of  organic  debris 

26 

Wolf  River  MP  34  above 

Kea  Banks 

Clean  sand  with  a  few 
shells  and  detritus 

27 

Wolf  River  below  Devils 

Elbow,  ca.  milepost  43 

Clean  sand 

28 

Wolf  River,  Shaw  Landing 

Coarse  sand 

29 

Wolf  River,  below  entrance 
of  Little  Wolf  River 

Coarse  sand  and  gravel, 
sticks  and  bark 

30 

Wolf  River  below  New  London 
Yacht  Club  ca.  milepost  53 

Medium  to  fine  sand,  some 
detritus 

3 

The  specimen  number  is  shown  on  the  maps  in  Appendix  A  of  this 
report  at  the  location  where  the  specimen  was  taken. 
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Table  B.2.  Analytical  Tests  Performed  on 
Dredge-Material  Specimens  and 
Characteristics  of  the  Sediments 


TESTS  PERFORMED 

A.  General  Properties 

1.  Percent  solids 

2.  pH 

3.  Conductivity  (total  salt  content) 

4.  Weight  loss  on  ignition  (SOO^C) 

5.  Organic  carbon  (COD) 

6.  Organic  nitrogen 

7.  Nitrate  nitrogen 

8.  Ammonium  nitrogen 

9.  Oil  and  grease 

B.  Mineral  Content 

10.  Exchangeable  Ca,  Mg,  Na 

11.  Available  P,  K,  B,  Mn,  Zn,  Cu,  SOi,-S 

C.  Total  Macroscopic  Elements 

12.  P,  K,  Ca,  Mg,  Na,  Al,  Fe 

D.  Total  Trace  Elements 

13.  B,  Sr,  B,  Cu,  Zn,  Mn,  Cr,  Hg,  Pb 

E.  Particle  Size  Analysis 

14.  Sand,  silt,  clay,  and  sieve  analyses 
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Table  B.3.  CHARACTERISTICS  OF  SEDIMENTS 


A.  General  Properties 


Saciple 

No. 

Solids. 

X 

pH 

Cond.* 

Ut.  Loss 
on  Ign. ,  X 

Organic 

c.  t 

Organic 

N,  ppa 

Nltrsta 
N,  ppn 

Amonltm 
N,  ppa 

Oil  and 
Crease,  g/kg 

1 

50.1 

7.6 

48 

10.0 

3.8 

2745.7 

10.7 

156.3 

2.373 

2 

55.7 

.7.9 

35 

6.0 

1.5 

1236.7 

2.0 

19.3 

- 

3 

43.4 

7.5 

65 

9.3 

3.4 

3136.7 

7.3 

69.3 

0.226 

i* 

74.2 

7.5 

40 

2.6 

0.4 

474.7 

1.7 

7.3 

5 

50.3 

7.5 

45 

11.0 

3.6 

2010.3 

2.0 

65.7 

0.186 

6 

31.4 

7.6 

57 

19.2 

6.5 

5645.7 

16.7 

88.3 

0.448 

7 

64.8 

8.3 

25 

4.3 

0.5 

499.0 

1.3 

9.0 

- 

9 

97.3 

9.0 

35 

1.6 

0.3 

117.7 

0.7 

4.3 

- 

10 

15.6 

7.3 

75 

25.8 

11.8 

9984 . 3 

0.7 

43.7 

0.130 

11 

52.3 

7.5 

70 

5.8 

1.4 

1438.3 

0.3 

7.7 

- 

12 

80.1 

8.6 

60 

2.7 

0.5 

245.0 

0.7 

1.0 

n 

87.9 

8.3 

65 

4.2 

0.9 

384.3 

1.0 

3.7 

15 

25.0 

7.3 

65 

20.8 

8.7 

4770.3 

5.0 

67.7 

1.215 

16 

20.8 

7.3 

110 

23.1 

10.1 

5647.3 

2.7 

26.7 

- 

u 

39.0 

7.4 

115 

22.7 

4.8 

3730.0 

2.0 

56.0 

- 

I't 

20.0 

7.3 

70 

20.3 

8.6 

5213.7 

>0.01 

22.3 

1.123 

JO 

20.6 

7.4 

115 

23.2 

11.3 

5730.0 

4.0 

136.0 

0.105 

21 

19.0 

7.3 

70 

21.7 

9.9 

5275.3 

0.7 

100.7 

0.275 

22 

29.3 

7,4 

75 

14.6 

5.1 

4345.0 

4.3 

183.0 

• 

2  i 

24.9 

7.3 

75 

17.3 

7.6 

5672.7 

8.0 

219.3 

0.105 

2U 

54.7 

7.2 

115 

8.5 

2.3 

1401.7 

3.3 

14.3 

79.0 

8.3 

10 

3.1 

0.3 

337.7 

0.  3 

2.3 

• 

:b 

77.2 

8.3 

10 

1.8 

0.2 

200.2 

>0.01 

1.7 

. 

27 

92.5 

8.4 

10 

2.5 

0.1 

53.7 

0.7 

0.3 

• 

2H 

81.0 

8.5 

10 

1.8 

0.1 

83.3 

0.7 

0.7 

- 

29 

79.0 

8.2 

10 

2.2 

0.3 

133.7 

1.3 

0.7 

30 

82.2 

8.1 

10 

1.4 

0.1 

52.0 

2.7 

>0.01 

- 

^Conductivity  -  mhos  x  iO~^/cm. 


Table  B.4.  CHARACTERISTICS  OF  SEDIMENTS 


B.  Mineral  Content 


Exchangeable,  ppo 


Available,  ppa 


No. 

Ca 

Mg 

Na 

P 

K 

B 

Mn 

Zn 

Cu 

SOu-S 

1 

2901.5 

741.8 

54.2 

47.1 

158.0 

1.8 

32.  3 

29.7 

0.6 

191.6 

2 

1608.8 

371.3 

31.7 

48.5 

128.7 

0.8 

30.2 

11.6 

0.5 

54.5 

3 

2720.0 

640.0 

128.0 

160.0 

153.6 

1.2 

23.0 

14.7 

0.6 

122,9 

1087.5 

195.8 

20.9 

29.6 

39.2 

0.3 

33.9 

2.3 

0.4 

67.0 

5 

2440.0 

823.5 

42.7 

67.1 

192.2 

0.  7 

49.4 

6.7 

0.6 

47.6 

6 

3532.5 

1020.5 

62.8 

12.6 

255.1 

1.3 

45.5 

7.1 

O.S 

69.1 

7 

1086.3 

158.0 

19.0 

23.7 

39.5 

0.4 

28.0 

2.3 

0.4 

27.  1 

9 

843.8 

318.8 

30.0 

2.6 

37.5 

0.6 

9.8 

1.6 

0.4 

31.5 

10 

4271.3 

1005.0 

80.4 

180.9 

251.3 

2.0 

29.1 

66.3 

7.5 

420.  1 

11 

1057.5 

188.0 

22.6 

58.8 

58.8 

0.5 

19.7 

41.4 

4.  7 

67.2 

12 

740.0 

277.5 

29.6 

25.9 

55.5 

0.5 

12.6 

9.3 

>0.1 

73.  1 

13 

1640.0 

346.0 

41.0 

0.8 

41.0 

0.5 

10.7 

7.6 

-0.  I 

162.4 

15 

4575.0 

594.8 

73.2 

358.7 

91.5 

1.7 

19.2 

91.5 

0.9 

302.0 

16 

4350.0 

696.0 

71.  3 

348.0 

130.5 

1.7 

18.3 

139.2 

0.9 

612.5 

i; 

3120.0 

741.0 

62.4 

144.  3 

136.5 

0.9 

20.  3 

112.3 

6.2 

892.  1 

19 

4016.3 

850.5 

77.5 

642.6 

160.7 

1.7 

22.7 

143.6 

3.8 

426.2 

20 

4425.0 

752.  3 

106.2 

190.3 

154.9 

1.6 

16.8 

141.6 

M 

340. 7 

21 

4140.0 

782.0 

104.9 

625.6 

161.0 

1.7 

22.1 

161.9 

6.0 

242.9 

22 

3633.8 

769.5 

77.0 

321.5 

192.4 

1.5 

22.2 

51 .  3 

•0.1 

188.  1 

23 

4500.0 

855.0 

90.0 

442.8 

211.5 

1.7 

21.6 

165.6 

0.9 

188  1 

24 

1500,0 

225.0 

48.0 

144.0 

75.0 

0.8 

1 3.0 

50.0 

3.0 

192  .  5 

25 

743.8 

127.5 

12.8 

31.9 

42.5 

0.4 

42.2 

^..5 

1.  1 

30.6 

26 

682.5 

117.0 

10.9 

19.5 

35.1 

0.4 

39.0 

: .  7 

1.0 

2  3.0 

27 

308.0 

38.5 

6.9 

17.3 

34.7 

0.3 

21.2 

1.4 

0.8 

6.9 

28 

281.3 

37.5 

6.8 

15.8 

33.8 

0.3 

17.6 

1.8 

0.  ft 

6.8 

29 

570.0 

76.0 

10.6 

30.4 

34.2 

0.  3 

35.0 

2.1 

0.8 

U.4 

30 

281.3 

37.5 

6.8 

13. 1 

31.9 

0.  3 

19.5 

l.B 

0.8 

5.3 
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Table  B.5.  CHARACTERISTICS  OF  SEDIMENTS 
C.  Total  Macroscopic  Elements 


Sample 

No. 

P 

K 

Ca 

Ht 

Na 

A1 

Fa 

Percent 

1 

0.731 

1.49 

0.724 

1.71 

0.281 

0.533 

1.48 

2 

0.602 

1.37 

1.62 

1.91 

0.111 

0.985 

1.18 

3 

0.579 

1.17 

1.55 

1.44 

0.266 

0.911 

1.02 

4 

0.598 

1.51 

4.44 

4.19 

0.451 

0.286 

1.15 

5 

0.786 

1.79 

0.703 

1.11 

0.266 

1.83 

1.65 

6 

0.536 

1.11 

0.947 

0.812 

0.210 

1.10 

1.01 

7 

0.927 

1.50 

4.54 

1.88 

0.369 

0.444 

1.93 

10 

0.314 

0.594 

0.847 

0.451 

0.107 

0.901 

0.4750 

a 

0.437 

1.39 

1.12 

1.07 

0.290 

1.16 

0.8510 

15 

0.142 

0.572 

1.27 

0.191 

0.103 

1.09 

0.6220 

16 

0.332 

0.516 

1.12 

0.185 

0.103 

1.09 

0.5900 

17 

0.629 

1.40 

1.29 

1.12 

0.222 

1.87 

1.2800 

19 

0.380 

0.729 

0.947 

0.488 

0.132 

1.3 

0.629 

20 

0.329 

0.665 

0.675 

0.141 

0.112 

1.09 

0.460 

21 

0.500 

0.988 

0.984 

0.601 

0.153 

1.80 

1.01 

22 

0.538 

1.15 

0.958 

0.652 

0.199 

1.81 

1.04 

21 

0.414 

0.901 

0.930 

0.470 

0.157 

1.43 

0.717 

24 

0.516 

1.40 

2.19 

1.44 

0.342 

1.18 

0.878 

25 

0.187 

1.52 

1.04 

0.615 

0.118 

1.61 

0.712 

26 

0.364 

1.16 

0.659 

0.184 

0.118 

1.47 

0.695 

27 

0.256 

1.23 

0.566 

0.126 

0.129 

1.34 

0.196 

28 

0.335 

1.70 

0.404 

0.216 

0.481 

1.70 

0.639 

29 

0.477 

1.65 

0.669 

0.147 

0.456 

1.71 

0.964 

30 

0.314 

0.916 

0.410 

0.266 

0.300 

1.18 

0.612 

SampleM  9,  12,  13  not  run. 
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Table  B.6.  CHARACTERISTICS  OF  SEDIMENTS 


D.  Total  Trace  Elements 


li 

1 

I 

I 

I 


No. 

Ba 

Sr 

B 

Cu 

Zn 

Mn 

parts  per  Billion 

1 

138. 

86.6 

79.3 

41.7 

112. 

358. 

2 

145. 

77.4 

64.8 

22.2 

50.4 

352. 

3 

173. 

81.8 

78.5 

25.0 

67.1 

278. 

4 

130. 

83.7 

64.7 

14.4 

25.9 

377. 

5 

196. 

55.5 

98.2 

24.2 

50.1 

344. 

6 

139. 

47.0 

59.8 

17.7 

38.2 

294. 

7 

104. 

72.  7 

93.9 

19.9 

41.2 

453 

10 

74.6 

17.7 

31.3 

35.4 

54.1 

108. 

11 

200. 

61.5 

42.8 

22.8 

65.3 

221. 

15 

87.6 

33.5 

32.1 

38.2 

77.0 

102. 

16 

78.8 

32.4 

32.4 

33.6 

101. 

99. 

17 

170. 

65.8 

73.5 

45.0 

157. 

213. 

19 

95.7 

.  36.1 

39. 

36.4 

107. 

114. 

20 

76.7 

20.9 

29. S 

32.9 

86. 

94.  < 

21 

146. 

47.6 

58.9 

26.3 

89, 

176. 

22 

134. 

‘52.8 

60.9 

29.3 

92. 

181. 

23 

111. 

32.9 

41.5 

30.9 

119. 

148. 

24 

199. 

139. 

59.9 

91.3 

169. 

161. 

25 

254. 

66.1 

44.8 

9.78 

22.4 

231. 

26 

204. 

52. 

39. 

8.58 

20.2 

196. 

27 

180. 

41.2 

26.9 

9.09 

13.7 

119. 

28 

240. 

46.8 

36.1 

9.52 

21.8 

165. 

29 

226. 

60.7 

53.1 

12.7 

24.3 

222. 

30 

150. 

45.8 

30.7 

7.08 

26.9 

173. 

Cr  Hg  Pb 


118. 

57.3 
243. 

33.8 

34.3 

28. 

45.4 

18.5 

19.5 

24.3 

28.6 
59. 

62.4 

38.2 

42.5 

46.9 

50.2 

32.5 

18.9 

13.3 

12.2 

16.2 

17.7 

10.7 


0.15 

0.11 

0.22 

<0.05 

‘0.05 

<0.05 

‘0.05 

0.17 

0.17 

0.23 

0.33 

0.57 

0.47 

1.25 

0.28 

0.34 

0.47 

0.24 

‘0.05 

‘0.05 

‘0.05 

‘0.05 

‘0.05 

‘0.05 


62.2 

8.26 

26.2 

8.22 

6.39 

5.24 

2.92 

31.2 

28.6 

55.6 

39.5 
53.4 
62.8 

57.6 

24.1 

25.2 
35.0 

242. 

1.36 

1.42 

0.85 

0.85 

0.64 

0.86 


I 

1 


I 


I 


I 


B-10 


Table  B.7.  CHARACTERISTICS  OF  SEDIMENTS 


E.  Particle 

Size  Analysis 

Sample 

No . 

Sand,  % 

(0.05-2  mm) 

Silt  % 

(0.002-0*05  mm) 

Clay,  Z 
(<0.002  mm) 

1 

20 

48 

32 

2 

67 

21 

12 

3 

35 

44 

20 

4 

53 

44 

3 

5 

34 

36 

30 

b 

8 

66 

26 

1 

91 

6 

3 

9 

* 

* 

* 

10 

23 

63 

14 

11 

87 

8 

5 

12 

* 

* 

* 

13 

* 

* 

* 

15 

43 

44 

13 

16 

47 

41 

12 

17 

23 

58 

19 

19 

36 

46 

18 

20 

31 

55 

14 

21 

37 

48 

15 

22 

1 

63 

36 

23 

28 

46 

26 

24 

92 

6 

2 

25 

93 

5 

2 

26 

94 

4 

2 

27 

99 

1 

0 

28 

100 

0 

0 

29 

96 

2 

2 

30 

100 

0 

0 

Sieve  Analyses  of  Samples  9,  12  and  13^ 

Percent  Passing 


Sample 

No. 

>2380ii 
sieve,  % 

2380p 

sieve 

840u 

sieve 

250p 

sieve 

149p 

sieve 

9 

98.6 

1.4 

0.7 

0.3 

0.1 

12 

68.7 

31.3 

11.0 

2.0 

0.9 

13 

92.1 

7.9 

3.1 

0.9 

0.5 

^Because  of  the  stoniness  of  these  samples,  sieve  analyses  were 
performed. 
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Table  B.8.  Chemical  Properties  of  Highly 
Polluted  Bottom  Sediments 


Parameter 

Range 

Mean 

Total  volatile  solids  (Z) 

10.2  -  49.3 

19.6 

Chemical  oxygen  demand  (g/kg) 

39.0  -395 

177.0 

Kjeldahl  nitrogen  <g/kg) 

0.58-  6.80 

2.64 

Total  phosphorous  (g/kg) 

0.59-  2.55 

1,06 

Grease  and  oil  (g/kg) 

1.38-  32.1 

7.15 

Initial  oxygen  demand  (g/kg) 

0.28-  4.65 

2.07 

Sulfides  (g/kg) 

0.10-377 

1.70 

Source;  G.  O’Neal  and  J.  Sceva, 
Dredging  on  Water  Quelity  in  the 
mental  Protection  Agency,  Office 

1971,  "The  Effects 
Northwest,"  V.  S. 
of  Water  Programs, 

of 

Environ- 

Region 

X,  Seattle,  Washington. 
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I  U’l  ACC£PTABri,ITY  OF  DREDGED 

I.SM  ;,.\L  10  rjH'  vAlIO;:'.;  WATERS 


Vst'  of  Cr iLer la 

iat'  o  i  r.  v.<.ro.  nt  /elopad  as  Kuldellncs  for  FWQA  evaluation  of 

f.  ^  r  ,  pfil.u  ,^tirns  to  dreJ.i^a  sedimeoits  from  fresh  and  saline 


Or  Iteri-i 

Idii  deo.slo  .  viieti'ter  to  oppose  plans  foo  disposal  of  dredged  material  in 
”.S.  waters  ntust  .nade  on  a  case-by- case  basis  after  considering  all 
.appropriate  f .  ,ctoi ;  .acluding  the  following: 

(a>  VtLaat..  o.  .  r -dgoc  material. 

(b)  £.■: i .s (■  Ini-  ini  piotential  quality  and  use  of  the  water  in  the 
disposal  a'-e.i. 

(.cl  the;,  cundit  ions  at  the  disposal  site  such  as  depth  and 
cun  ears , 

(i)  Tj.n.e  r  f  .ear  of  disposal  Un  relation  to  fish  migration  and 
spawning,  e*.;.). 

(e)  Hetliod  of  disposal  and  alternatives. 

(f)  Fhy'ii..a!,  ciiemioal  ,  and  biological  characteristics  of  the 
dredged  lu-LLrlai. 

(gl  Likely  recun  ei.ee  and  total  number  of  disposal  requests  in  a 
rci.elving  water  area. 

(h)  Predicted  long  and  short  tarm  effects  on  receiving  water 
quality . 

Wlien  CO.  ceutracioiiS ,  in  .sediments,  of  one  or  more  of  the  following 
pollution  parameters  exceed  the  limits  expressed  below,  the  sediment 
will  be  considered  polluted  in  all  cases  and,  therefore,  unacceptable 
for  open  water  disposal. 

Sediments  In  Fresh  and  Marine  Waters  Cone.  X  (dry  wt.  basis) 


*Volatile  Solids 

6.0 

Chemical  Oxygen  Demand  (C.O.D.) 

5.0 

Total  Kjeldahl  Nitrogen 

0.10 

Oil-Grease 

0.15 

Mercury 

0.0001 

Lead 

0.005 

Zinc 

0.005 

*Wheil  analyzing  sediments  dredged  from  marine  waters,  the 
following  correlation  between  volatile  solids  and  C.O.D. 
should  be  made: 
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T.V.S.  %  (dry)  -  1.32  +  0.98  (C.O.D.%) 

If  the  results  show  a  significant  deviation  from  this  equation, 
additional  samples  should  be  analyzed  to  Insure  reliable  measure¬ 
ments. 

The  volatile  solids  and  C.O.D.  analyses  should  be  made  first.  If  the 
maximum  limits  are  exceeded  the  sample  can  be  characterized  as  polluted 
and  the  additional  parameters  should  not  have  to  be  investigated. 

Dredged  sediment  having  concentrations  of  constituents  less  than  the 
limits  stated  above  will  not  be  automatically  considered  acceptable  for 
disposal.  A  Judgment  must  be  made  on  a  case-by-case  basis  after  con¬ 
sidering  the  factors  listed  in  (a)  through  (h)  above. 

In  addition  to  the  analyses  required  to  determine  compliance  with  the 
stated  numerical  criteria,  the  following  additional  tests  are  recommended 
where  appropriate  and  pertinent: 

Total  Phosphorus 

Total  Organic  Carbon  (T.O.C.) 

Immediate  Oxygen  Demand  (I.O.D.) 

Settleabillty 

Sulfides 

Trace  Metals  (iron,  cadmium,  copper,  chromium,  arsenic,  and  nickel) 

Pesticides 

Bioassay 

The  first  four  analyses  would  be  considered  desirable  in  almost  all 
Instances.  They  may  be  added  to  the  mandatory  list  when  sufficient 
experience  with  their  interpretation  is  gained.  For  example,  as  experi¬ 
ence  is  gained,  the  T.O.C.  test  may  prove  to  be  a  valid  substitute  for 
Che  volatile  solids  and  C.O.D.  analyses.  Tests  for  trace  metals  and 
pesticides  should  be  made  where  significant  concentrations  of  these 
materials  are  expected  from  known  waste  discharges. 

All  analyses  and  techniques  for  sample  collection,  preservation  and 
preparation  shall  be  in  accord  with  a  current  FWQA  analytical  manual  on 

sediments. 
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TAiiLK  B.IO.  INTERIM  TEST  PROCEDURES  FOR  ASSESSING 
THE  SUITABILITY  OF  DREDGED  OR  FILL  MATERIAL 


TYPE  OF  TEST  A!fO 

CCNSRAl.  AJIALYTICAL  STEPS 

INTERPRETATION  Of  SESUI.TS 

; .  tlucrisce  Test* 

1.  If  the  concentration  of 

a.  Hl.T  one  voluas  of 

eajor  constituents  in 

boetoe  sedlaenc  froa 

supernatant  is  sore  chan 

Che  dredging  sice  with 

1.5  dees  the  concentre- 

four  voluaes  of  wseer 

Cion  of  the  same  const!- 

from  Che  dredging  sice. 

tuencs  In  the  water  from 

b.  Shake  vigorously  for  50 

Che  proposed  site  after  a 

fliautes . 

dllucicn  factor  of  10  Is 

c.  Allow  Che  ssAple  ro 

applied,  then  restricted 

seeds  for  one  hour. 

disposal  conditions  will 

4.  Cencrlfugsce  and 

.ppi/. 

fiUrscs  chrough  t  0.A5 

2.  If  Che  suspended  material 

iBiseon  filter. 

(  g/l)  is  a  major  conscl- 

e.  The  resulting  supernatant 

tuenc,  Che  following  pro- 

Is  analysed  for  sajor  con« 

cedure  Is  followed: 

St Ituencs . 

a.  Withdraw  one  voluae 
of  1:4  sedlnenc-to- 
watcr  slurry  (froe 
elutrlatlon  test) 

Immediately  after  the 
50-alnuce  shaking. 

b.  Oisperse  cha  above 
volune  of  slurry  within 

10  voliaus  of  water  from 

Che  proposed  dlschargs 
slta. 

c.  Allow  to  sattla  for  oaa 
hour  sad  analyst  the 
uppermost  layer  gravl- 

•eerleally  for  auapended 
sollde. 

d.  Detecmlae  the  suspended 
sedlmeet  eoaceatretlon 

et  the  propoeed  dlseherge 
site. 

e.  Compere  the  above  results 
sad,  if  the  eonctntratloa 
from  Che  slurry  sample  is 

Z.  SedloMnt  Anslrels* 

a.  Weigh  4  portion  of  dredged 
or  fill  eecerlel. 

b.  Extract  laorgeole  conscltu* 
eats  by  using  s  coaceatreted 
strong  acid. 

e.  Extrecc  orgsale  coastltuents 
by  using  organic  solvence. 

less  than  1.5  tlmas  cha 
sedlaeot  at  the  discharge 
■ice,  the  dredged  material 
may  ba  discharged  at  the 
dlapoeel  sire. 

aanual  will  b«  pr«p«r«d  md  published  Jolncly  by  chs  0*St  CoTtrotauacal  ?roescctoa 
Afsoey  snd  chs  U.S.  Any  Corps  of  Coflnoers  docslilng  the  ssapllAf  snd  eosetat 
procedures. 


SOUXCC:  U.S.  SnvlroriMfltel  Proeeceton  Agency^  1975.  Cuidelloes  for  Dlseherge 
of  Dredied  or  PHI  Materlsl  in  Mevigeble  Wseers.  Federal  Reclster. 
^uy  6,  1975. 
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Table  B.12.  Physical  ar J  Chemical  Characteristics  of  Lake  Winnebago 
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Table  B.14.  Sources  of  Pollution  Locations  on  the 
Lower  Fox  River 


No. 

Source 

River 

Mile 

Pounds 

BOD/Day 

1 

Gilbert  Paper  Company 

39.8 

3 

2 

John  Strange  Paper  Company 

39.8 

902 

3 

George  A.  Whiting  Paper  Company 

38.7 

446 

4 

Bergstrom  Paper  Company 

39.8 

17,322 

5 

Kimberly-Clark,  Neenah  Dlv. 

40.1 

316 

6 

Kimberly-Clark,  Badger  Glqbe 

39.9 

0 

7 

Kimberly-Clark,  Lakevlew 

39.2 

1,531 

8 

Neenah-Menasha,  Cities  of 

37.6 

2,080 

9 

Riverside  Paper  Corporation 

33.3 

420 

10 

Consolidated  Papers,  Inc. 

32.1 

39,113 

11 

Appleton,  City  of 

30.0 

5,890 

12 

Kimberly  Clark  Corp. 

29.0 

6,695 

13 

Kimberly,  Village  of 

27.0 

90 

14 

Combined  Paper  Mills,  Inc. 

27.0 

0 

15 

Kaukauna,  City  of 

23.1 

255 

16 

Thilmany  Pulp  &  Paper  Company 

23.0 

16,041 

17 

Wrightstown,  Village  of 

16.8 

40 

18 

Nicolet  Paper  Company 

7.0 

553 

19 

U.  S.  Paper  Mills  Corporation 

6.8 

0 

20 

De  Pere,  City  of 

6.2 

1,065 

21 

Fort  Howard  Paper  Company 

3.7 

4,678 

22 

American  Can  Company 

1.4 

56,675 

2  3 

Charrain  Paper  Products  Company 

1.0 

45,020 

24 

Green  Bay  Packaging,  Inc. 

.0 

940 

25 

Green  Bay,  City  of 

.1 

Total 

16,200 

216,275 

^BOD  data  taken  from  the  Lower  Fox  River  Drainage  Basin  Rej^rt, 
1968,  and  the  November,  1973,  NR  101  Pulp  and  Paper  Suimary 
Reports. 
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Table  B.15.  Fox  River  Lake  Winnebago  Outlet,  1974-1975 
Storet  Station  Number  713002 


No.  of 
Samples 

Range 

Parameter 

Mean 

Min 

Max 

Water  temp.,  °C 

20 

11.25 

0.00 

25.00 

Color,  Pt-Co  units 

19 

21.58 

15.00 

30.00 

DO,  mg/1 

20 

11.33 

6.60 

14.50 

5-day  BOD,  mg/1 

18 

3.31 

0.60 

8.20 

6-day  BOD,  mg/1 

1 

9.20 

9.20 

9.20 

pH,  SU 

20 

8.38 

7.90 

9.30 

Lab.  pH,  SU 

5 

8.32 

7.80 

9.00 

Tot.  alk. ,  CaC03,  mg/1 

19 

152.32 

128.00 

178.00 

Tot.  residue,  mg/1 

15 

229.87 

200.00 

254.00 

Tot.  vol.  residue,  mg/1 

8 

5.00 

0.00 

12.00 

Tot.  nflt.  residue,  mg/1 

15 

9.67 

0.00 

29.00 

Vol.  nflt  residue,  mg/1 

7 

4.71 

0.00 

15,00 

Org.  N  as  N,  mg/1 

19 

0.71 

0.34 

1.59 

Tot.  NH3  as  N,  mg/1 

19 

0.11 

0.01 

0.29 

Dis.  NO3  as  N,  mg/1 

12 

0.17 

0.02 

0.33 

Tot.  NO2  +  NO3  as  N,  mg/1 

7 

0.24 

0.01 

0.41 

Tot.  phosphate,  as  P,  mg/1 

18 

0.09 

0.04 

0.19 

Dis.  o-phosphate,  as  P,  mg/1 

7 

0.04 

0.004 

0.12 

Tot.  hardness,  CaC03,  mg/1 

19 

174.19 

143.00 

200.00 

Chloride,  as  Cl,  mg/1 

19 

8.05 

6.00 

14.00 

Total  sulfate,  mg/1 

1 

18.00 

18.00 

18.00 

Fecal  coll  (M-FC  agar) , 

No. /100ml 

16 

21.88 

10.00 

70.00 

Table  B.16.  Seasonal  Water  Quality  Data  for  the  Lower  Fox  River 
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Table  B.17.  Water  Quality  of  the  Fox  River  at  Wrightstown, 
STORET  Station  Number  04085000 


No.  of  _ Range 


Parameter 

Samples 

Mean 

Min. 

Max. 

Water  temp.,  “C* 

8 

5.56 

0.50 

19.00 

Inst,  stream  flow,  cfs 

7 

3711.42 

1735.00 

7689.89 

Turbidity,  JTU 

6 

7.50 

3.00 

10.00 

Conductivity,  ZS^C,  praho* 

8 

401.63 

303.00 

469.99 

DO,  mg/1* 

4 

12.33 

7.70 

15.40 

pH,  SU* 

8 

7.47 

7.09 

7.79 

CO2,  mg/1 

6 

12.23 

5.50 

25.00 

Tot.  alk.  as  CaC03,  mg/1* 

7 

160.29 

130.00 

177.00 

HCO3  ion,  mg/1* 

7 

195.43 

158.00 

216.00 

CC'3  ion,  mg  A* 

4 

0.00 

0.00 

0.00 

Periphyton  biomass,  g/m^ 

1 

2.30 

2.30 

2.30 

Total  nitrogen,  mg/1 

5 

1.20 

1.00 

1.40 

Total  kjeldahl  N,  mg/1 

5 

0.95 

0.77 

1.30 

Total  NO2  +  NO3  as  N,  mg/1 

6 

0.26 

0.10 

0.31 

Total  phosphorus,  mg/1 

6 

0.08 

0.01 

0.11 

Total  org.  carbon,  mg/1 

2 

18.00 

14.00 

22.00 

Total  hardness  as  CaC03,  mg/1* 

7 

187.00 

149.00 

210.00 

NC  hardness  as  CaC03,  mg/1* 

7 

26.14 

20.00 

33.00 

Dls.  calcium,  mg/1* 

7 

41.86 

35.00 

46.00 

Dls.  magnesium,  mg/1* 

7 

19.86 

15.00 

23.00 

Dis.  sodium,  mg/1* 

7 

10.71 

4.40 

16.00 

Sodium  adsorption  ratio* 

7 

0.34 

0.20 

0.50 

Percent  sodltim* 

7 

10.71 

6.00 

15.00 

Dis.  potassium,  mg/1* 

7 

2.34 

2,00 

2.80 

Chloride,  mg/1* 

7 

13.57 

7. 00 

18.00 

Total  sulfate,  mg/1* 

7 

28.00 

22.00 

34.00 

Dls.  fluoride,  mg/1* 

7 

0.29 

0.10 

0.50 

Dis.  silica,  mg/1* 

7 

6.49 

1.30 

9.00 

Dls.  arsenic,  pg/1 

2 

0.50 

0.00 

1.00 

Susp.  arsenic,  pg/1 

1 

1.00 

1.00 

1.00 

Total  arsenic,  pg/1 

1 

2.00 

2.00 

2.00 

Dls.  cadmium,  pg/1 

2 

0.00 

0.00 

0.00 

Susp.  cadmium,  pg/1 

2 

1.50 

1.00 

2.00 

Total  cadmium,  pg/1 

2 

1.50 

1.00 

2.00 

Dls.  chromium,  pg/1 

2 

2.50 

2.00 

3.00 

Susp.  chromium,  pg/1 

2 

7.50 

7.00 

8.00 

Total  chromium,  pg/1 

10.00 

10.00 

10.00 

Dls.  cobalt,  pg/1 

2 

0.50 

0.00 

1.00 

Susp.  cobalt,  pg/1 

2 

0.50 

0.00 

1.00 

Total  cobalt,  pg/1 

2 

1.00 

1.00 

1.00 

Dls.  copper,  pg/1 

2 

1.50 

1.00 

2.00 

Susp.  copper,  pg/1 

2 

8.50 

7.00 

10.00 

Total  copper,  pg/1 

2 

10.00 

8.00 

12.00 

Total  Iron,  pg/1 

2 

255.00 

180.00 

330.00 

Dis.  Iron,  pg/1 

2 

90.00 

20.00 

160  00 

Dis.  lead,  pg/1 

2 

5.00 

2.00 

8.00 
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Table  B.17.  Continued 


Parameter 

No.  of 
Samples 

Mean 

Range 

Min.  Max. 

Susp.  lead,  pg/1 

2 

6.50 

3.00 

10.00 

Total  lead,  pg/1 

2 

11.50 

11.00 

12.00 

Susp.  manganese,  pg/1 

2 

11.50 

0.00 

23.00 

Manganese,  pg/1 

2 

30.00 

0.00 

60.00 

Dis.  manganese,  pg/1 

2 

23.50 

10.00 

37.00 

Dls.  zinc,  ug/1 

2 

7.00 

4.00 

10,00 

Susp.  zinc,  yg/1 

2 

35.00 

20.00 

50.00 

Total  zinc,  ug/1 

2 

40.00 

20.00 

60.00 

Dis.  selenium,  ug/1 

2 

0.00 

0.00 

0.00 

Susp.  selenium,  ug/1 

2 

0.00 

0.00 

0.00 

Tot.  selenium,  ug/1 

2 

0.00 

0.00 

0.00 

Fecal  coli.  MF  M-FC  Br.,  No./lOO  ml 

7 

198.14 

56.99 

320.00 

Fecal  strep.  MF  M-Ent.,  No./lOO  ml 

7 

83.43 

0.00 

170.00 

Chlor.  B,  periphtn,  mg/m^ 

1 

0.30 

0.30 

0.30 

Chlor.  A,  periphtn,  mg/m^ 

1 

2.00 

2.00 

2.00 

Total  algae.  No. /ml 

6 

3241.67 

750.00 

8000.00 

Dis.  residue  180'’C,  mg/1* 

7 

235.14 

180.00 

261.00 

Dls.  solids  SUM,  mg/1* 

7 

219.57 

165.00 

238.00 

Dis.  solids,  tons/day 

6 

2008.33 

1120.00 

2880.00 

Dis.  solids,  tons/acre-f t* 

7 

0.32 

0.24 

0.36 

Total  N  as  NO3,  mg/1 

5 

5.32 

4.60 

6.20 

Dis.  mercury,  ug/1 

2 

0.05 

0.00 

0.10 

Susp.  mercury,  ug/1 

2 

0.10 

0.00 

0.20 

Total  mercury,  ug/1 

2 

0.15 

0.10 

0.20 

*1960-1975  sampling  period  for  parameter. 

1974-1975  sampling  period  for  all  other  parameters. 
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Table  B.18.  Final  Permit  (1977)  Loadings  for 
Lower  Fox  River  Waste  Sources 


Source  Name 

BOD  5 

kg/day  (Ibs/day) 

Suspended  Solids 
kg/day  (Ibs/day) 

K.  C.  Neenah  &  Badger  Globe 

498.9 

(1100) 

464.8 

(1025) 

Bergstrom  Paper 

1077.1 

(2375) 

1645.3 

(3628) 

K.  C.  Lakevlew 

816.3 

(1800) 

498.9 

(1100) 

Neenah  Menasha  STP 

2043.5 

(4506) 

2043.5 

(4506) 

Wisconsin  Tissue 

536.9 

(1184) 

726.5 

(1602) 

Menasha  Sanlt.  Disc.  E.  &  W. 

359.6 

(793) 

359.6 

(793) 

Riverside  Paper 

394.5 

(870) 

376.4 

(830) 

FormosC  Dairy 

49.0 

(108) 

NA 

Consolidated  Appleton 

1133.8 

(2500) 

680.3 

(1500) 

Appleton  STP 

1859.4 

(4100) 

1859.4 

(4100) 

K.  C.  Kimberly 

907.0 

(2000) 

1360.5 

(3000) 

Appleton  Papers 

1655. 3 

(3650) 

1873.0 

(4130) 

Heart  of  the  Valley  STP 

601.8 

(1327) 

601.8 

(1327) 

Thllmany  Paper 

2675.7 

(5900) 

2675.7 

(5900) 

Wrlghtstovn  STP 

73.5 

(162) 

73.5 

(162) 

Nlcolet  Paper 

589.6 

(1300) 

440.8 

(972) 

De  Pere  STP 

1614.0 

(3559) 

1614.0 

(3559) 

Fort  Howard  Paper 

3945.5 

(8700) 

5850.0 

(12900) 

Charmln  Paper 

3460.2 

(7630) 

3854.8 

(8500) 

Green  Bay  Packaging 

725.6 

(1600) 

544.2 

(1200) 

American  Can 

839.0 

(1850) 

571.4 

(1260) 

Green  Bay  STP 

5940.9 

(13100) 

5940.9 

(13100) 

George  A.  Whiting  Paper  Co. 

272.1 

(600) 

725.6 

(1600) 

Total 

32,069.4 

(70715) 

34,807.7 

(76753) 

From  D.  J.  Patterson  et  al.,  "Water  Pollution  investigation:  Lower 
Green  Bay  and  Lower  Fox  River,"  Wisconsin  Division  of  Natural  Resources, 
June  1975. 
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I 

II 

III 

IV 

V 

VI 

VII  2 
VII  3 
VII  4 
VII  4* 
VU  5 

VIIx 


Table- B. 19.  Continued 
PRODUCTION  PROCESS  CODES 

Kraft  pulping  and  mfg.  of  coarse  paper,  liner  board, 
newsprint,  bleached  and  unbleached  grades 

Sulfite  pulping  and  mfg.  of  paper  and  dissolving  pulp 

Neutral  sulfite  semichemical  bleached  (chemi-groundwood) 

Bleached  and  unbleached  groundwood 

De-lnking  mill 

Paperboard  (no  de-lnklng) 

Mfg.  of  fine  paper  (from  purchased  pulp) 

Mfg.  of  book  paper  (from  purchased  pulp) 

Mfg.  of  tissue  paper  (from  purchased  pulp 

Mfg.  of  tissue  paper  from  waste  paper  and  purchased  pulp 

Mfg.  of  specialty  paper  (from  purchased  pulp) 

Mfg.  of  greaseproof  glasslne. 


TREATMENT  CODES 

C  “  centrifuge 
CL  •  clarifier 
DF  «  disk  sludge  filter 
I  ■  incinerator 
AL  -  aerated  lagoon 
SCL  »  secondary  clarifier 
SP  »  settling  pond 
M  -  to  municipal  plant 
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Lable  B.20.  Chemical  Analyses  of  Water  Samples 
from  Five  Selected  Lower  Fox  River  Sludge  Beds 
June  1970^ 


Total 

Kjeldahl 

Nitrogen, 

mg/1 

Free 
Aooonla, 
as  NH3, 
mg/1 

Nitrate, 
as  NO3, 
mg/1 

Nitrite, 
aa  NO2, 
mg/1 

Phosphate, 
as  PO4, 
mg/1 

Water  over  Top  of  Sludge 

Sample  BW  1 

0.11 

0.31 

0.39 

0.01 

0.18 

Sample  BW  6 

2.38 

0.17 

0.29 

0.01 

0.01 

Sample  BW  14 

0.41 

0.55 

0.58 

0.02 

0.05 

Sample  BW  22 

0.45 

0.68 

0.54 

0.01 

<0.01 

Sample  BW  24 

0.47 

1.42 

0.44 

0.01 

0.05 

Sludge  Interstitial  Water 

Sample  BIW  1 

0.64 

26.7 

4.6 

0.33 

0.07 

Sample  BIW  6 

0.70 

15.6 

0.30 

0.17 

0.09 

Sample  BIW  lA 

0.82 

0.95 

19.3 

61.0 

<0.01 

Sample  BIW  22 

1.44 

0.33 

71.3 

0.04 

0.30 

Sample  BIW  24 

0.26 

0.58 

WO** 

0.03 

0.08 

“F.-on  f>.  M.  Springer,  "Investigation  of  the  Envirormental  Factors  which  Affect  the 
Arioerocic  Decomposition  of  Fibrous  Sludge  Beds  on  Stream  Bottoms"  (Ph.D.  thesis), 
Inst,  of  Paper  Chemistry ,  Lawrence  University,  Appleton,  Wis.  1972. 

'^An  average  of  two  determinations . 
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Table  B.21.  Trace  Metal  Concentration  of  Three  Sludge  Samples 
from  a  Sludge  Bed  on  the  Lower  Fox  Rivera 


Sample 

Sill 

Sample 

SV 

Sample 

SIX 

All  values 

in  percent  to 

±  5%  of  values’ 

Total  ovendry  solids'^ 

17.2 

11.2 

18.5 

Ash  (at  550'’C)d 

10.6 

3.98 

3.84 

Magnesium*^ 

0.14 

0.043 

0.048 

Calcium^ 

0.18 

0.070 

0.080 

Irond 

0.22 

0.080 

0.066 

Aluminum‘s 

1.6 

0.55 

0.48 

Silicon'S 

2.2 

0.98 

0.96 

Lead'S 

0.0056 

0.0016 

0.0014 

Zinc'S 

0.36 

0.36 

0.36 

Sodiumd 

0.049 

0.018 

0.016 

Titanium'S 

0.12 

0.10 

0.094 

Copper'S 

0.0022 

0.00083 

0.0018 

Manganese'S 

0.034 

0.018 

0.013 

Potassium'S 

<0.5 

<0.18 

<0.17 

^From  A.  M.  Springer ,  "Investigation  of  the  Environmental  Factors 
which  Affect  the  Anaerobic  Decomposition  of  Fibrous  Sludge  Beds 
on  Stream  Bottoms"  (Ph.D.  thesis),  Inst,  of  Paper  Chemistry, 
Lawrence  University ,  Appleton,  Wis.  1972. 

^Standard  deviation. 

percent  of  total  wet  weight. 

percent  of  ovendry  solids. 


APPENDIX  C :  BACKGROUND  AND  HISTORY  CONCERNING 
REGULATION  OF  LAKE  WINNEBAGO 


Lake  Winnebago  is  part  of  the  Fox  River  Navigation  Project  and  regulation 
of  its  stage  is  necessary  in  the  interest  of  navigation  and  is  required 
in  accordance  with  Federal  laws  and  to  protect  the  private  rights  of 
water-power  and  riparian  interests.  The  lake  is  a  natural  retarding  and 
storage  reservoir  for  water  from  the  Upper  Fox  River  and  Wolf  River. 

The  lake  has  a  normal  low  water  area  of  206  square  miles  and  a  surrounding 
local  drainage  area  of  600  square  miles.  Including  200  square  miles  of 
the  Fond  du  Lac  River  basin  at  the  south  end  of  the  lake.  The  total 
drainage  area  above  the  lake  outlets  at  Neenah  and  Menasha  is  6030 
square  miles:  The  Lake  Winnebago  Pool,  which  includes  six  smaller  lakes 
at  substantially  the  same  low-water  level  within  the  lower  parts  of  the 
Upper  Fox  and  Wolf  River  drainage  areas,  has  a  total  low-water  area  of 
265  square  miles.  The  area  of  this  pool  at  the  highest  level  of  record, 
with  the  backwater  slopes  prevailing,  was  about  320  square  miles.  The 
limits  of  regulation  under  existing  laws,  orders  and  permits  are  from 
21-1/4  inches  above  the  crest  of  Menasha  dam  to  the  crest  level  during 
the  navigation  season,  plus  an  additional  drawdown  of  18  to  24  inches 
during  the  winter.  The  storage  available  in  this  pool  normally  is 
substantially  filled  during  the  months  of  high  inflow,  thus  reducing 
flood  flows  of  the  Lower  Fox  River;  and  provides  supplemental  flow  for 
navigation,  water  power,  water  supply  and  sanitation  during  the  dry 
months  of  the  year.  As  the  inflow  into  the  Lake  Winnebago  Pool  at  flood 
peaks  may  be  approximately  double  the  safe  discharge  capacity  of  the 
lower  river  channel,  and  as  during  extremely  dry  periods  the  evaporation 
and  seepage  from  the  lake  may  equal  or  exceed  the  inflow,  the  availability 
of  the  lake  storage  and  its  proper  utilization  by  regulation  of  the 
outflow  is  of  major  importance  to  navigation,  as  well  as  to  the  cities 
and  industries  along  the  Lower  Fox  River  utilizing  the  water  supply  of 
the  river.  In  the  interest  of  navigation  on  the  Lower  Fox  River,  to 
preserve  the  private  rights  to  the  use  of  water  not  needed  for  navigation 
for  power  development,  and  to  reduce  flood  damages,  the  water  level  of 
the  Lake  Winnebago  Pool  is  regulated  to  the  extent  possible  in  accordance 
with  Acts  of  Congress  and  related  directives. 

The  original  dam  at  Menasha  was  completed  in  1850  and  the  original  dam 
at  Neenah  was  completed  in  1854.  The  deed  of  transfer  of  the  Fox  River 
Improvements  from  the  Green  Bay  and  Mississippi  Canal  Company  to  the 
United  States  is  dated  September  18,  1872,  and  gives  the  United  States 
title  to  all  "locks,  dams,  canals,  and  franchises  savings  and  excepting 
therefrom  and  reserving"  to  the  Green  Bay  &  Mississippi  Canal  Company 
"water  power  created  by  the  dams  and  by  the  use  of  surplus  water  not 
required  for  the  purpose  of  navigation,  with  the  rights  of  protection 
and  preservation  appurtenant  thereto,  and  the  lots,  pieces,  or  parcels 
of  land  necessary  to  the  enjoyment  of  the  same,  and  those  acquired  with 
reference  to  the  same,  all  subject  to  the  right  to  use  the  water  for  all 
purposes  of  navigation."  Later  the  Congressional  Acts  of  2  August  1882 
and  5  July  1884  provided  that  the  waters  of  Lake  Winnebago  shall  be 
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reduced  to  and  maintained  at  their  natural  height.  The  laws  do  not 
prescribe  exact  limits  or  methods  for  regulation,  but  such  limits  are 
fixed  indirectly  by  the  words  "natural  and  established  heights  without 
interfering  with  private  rights."* 

The  initial  construction  of  dams  in  the  Neenah  and  Menasha  outlet  channels 
by  the  State  and  succeeding  private  corporations  affected  both  the  low 
water  level  and  average  high  water  level  of  Lake  Winnebago  and  flowage 
damages  were  caused  which  were  not  paid  by  the  agencies.  After  the 
United  States  took  possession  of  the  navigation  project  works  flowage 
damages  amounting  to  $592,375.09  were  paid  under  authorization  by  a 
Congressional  Act  of  3  March  1875  which  provided  that  payments  be  made 
for  any  lands  or  property  which  are  "now  or  shall  be  flowed  or  injured" 
by  any  of  the  works  of  improvement  on  the  Fox  River.  Funds  were  provided 
under  six  appropriation  acts  and  payments  were  made  during  the  1886  to 
1896  decade.  As  far  as  is  known  no  surveys  were  made  to  establish  the 
limits  to  which  payments  were  made,  but  statements  by  persons  directly 
connected  with  the  matter  indicate  that  the  settlements  covered  all 
lands  damaged  by  flowage  around  Lake  Winnebago,  up  the  Fox  River  to 
above  Omro  or  to  Eureka  Lock,  and  up  the  Wolf  River  through  the  marsh¬ 
lands  above  Lake  Poygan  and  Boom  Cut.  The  form  of  judgment  rendered  in 
all  cases  contained  the  clause  "which  damages  are  assessed  from  and 
after  the  18th  day  of  September,  1872,  and  for  all  time  thereafter  and 
allowing  the  United  States  to  perpetually  maintain  the  dam  (at  Menasha) 
mentioned  in  the  petition  filed  herein  at  its  present  height." 

The  Marshall  Order,  dated  9  October  1886,  was  issued  shortly  after  the 
appropriation  act  of  4  August  1886,  which  was  the  first  act  in  connection 
with  damages. 

The  following  paragraphs  are  quoted  from  H.  D.  No.  146-67th  Congress, 

2nd  session  entitled  "Fox  River,  Wisconsin."  In  order  to  define  more 
definitely  the  upper  limit  of  flowage  rights  acquired  by  the  United 
States,  Capt.  W.  L.  Marshall,  then  district  engineer  in  charge,  wrote  to 
C.  A.  Fuller,  assistant  engineer  in  local  charge  of  the  Fox  River  improve¬ 
ment  on  October  9,  1886,  as  follows: 

"The  sluiceways  in  the  Menasha  Dam  are  placed  by  the 
Government  to  prevent  damage  by  floods  on  Lake  Winnebago.  The 
term  "flood"  is  to  be  considered  to  refer  to  all  stages  of 
water  above  ordinary  high-water  stage.  The  ordinary  high-water 
stage  for  the  past  28  years  (1859-1886)  as  shown  by  the  readings 


*The  height  of  Menasha  Dam  is  the  san^  now  as  it  was  when  the  flowage 
damages  were  paid,  but  it  has  been  lengthened  and  sluices  have  been 
added  increasing  the  discharge  capacity  about  60  percent.  The  dam  at 
Menasha  was  partially  rebuilt  in  1937  to  comply  with  provisions  of  the 
River  and  Harbor  Act  of  2  August  1882  which  required  alterations  to  the 
Menasha  Dam  and  channel  "not  inconsistent  with  security  to  navigation, 
...to  reduce  and  to  maintain  the  water  of  Lake  Minnegage  ...at  their 
natural  height."  The  laws  do  not  prescribe  exact  limits  or  methods  for 
regulation,  but  such  limits  are  fixed  indirectly  by  the  words  "natural 
and  established  heights  without  interfering  with  private  rights." 
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of  Deuchman's  gauge  at  the  foot  of  lake  Winnebago,  rejecting 
1860  when  the  stage  was  abnormally  low,  and  1881,  when  the  water 
was  excessively  high.  This  mean  annual  high  water  for  28  years 
equals  A2  Inches  on  Deuchman's  gauge,  or  3  feet  6  inches.  You 
will  therefore  begin  to  open  the  sluiceways  in  the  Menasha  Dam 
when  the  water  approaches  within  2  inches  of  this  height,  or  at 
3  feet  4  inches  on  Deuchman’s  gauge,  and,  as  far  as  the  capacity 
of  the  Fox  River  below  Menasha  and  the  security  of  Government 
works  will  allow,  you  will  maintain  the  level  of  Lake  Winnebago 
at  or  below  the  ordinary  high-water  level  of  3  feet  6  inches 
on  the  Deuchman  gauge  by  opening  and  closing  the  sluiceways  in 
the  Menasha  Dam." 

This  long-standing  order  is  commonly  known  as  the  Marshall  Order.  The  3 
feet  6  inches  upper  limit  specified  is  21-1/4  inches  above  the  crest 
of  Menasha  Dam.  Adoption  of  average  high  water  for  the  years  1859-1886 
as  the  upper  limit  of  regulation  was  not  exceeding  the  flowage  rights 
acquired  by  the  United  States,  but,  on  the  contrary,  was  some  concession 
to  riparian  interests.  As  nearly  as  can  be  determined  by  computations 
based  on  available  data,  the  limit  specified  in  the  order  was  about  the 
natural  flood  height  before  dams  were  built  at  Menasha  and  Neenah  and 
before  these  natural  outlets  were  widened  and  deepened.  As  this  limit 
was  established  in  1886,  it  is  considered  as  the  established  height 
prescribed  by  the  act  of  1896,  as  well  as  the  natural  height  provided 
for  by  the  act  of  1882,  which  latter  act  was  passed  immediately  fol¬ 
lowing  the  severe  flood  in  the  late  fall  of  1881.  Observance  of  this 
upper  limit,  without  unnecessary  waste  of  water,  gives  water-power 
interests  on  the  lower  river  all  the  water  to  which  they  are  entitled 
under  the  laws  and  the  deed  of  transfer  to  the  United  States  without 
interfering  with  private  rights. 

Under  authority  of  River  and  Harbor  Act  of  1894  the  Secretary  of  War  on 
5  February  1895  issued  rules  and  regulations  for  navigation  on  Fox 
River,  which  includes  the  regulation  that  no  pool  shall  be  lowered  below 
the  crest  of  the  dam  which  retains  that  pool.  This  therefore  plainly 
defines  the  lower  dividing  line  between  the  rights  of  navigation  and 
those  of  water  power. 

The  River  and  Harbor  of  1896  directed  the  Secretary  of  War,  by  use  of 
flashboards  or  otherwise,  to  make  avail  of  all  the  natural  flow  of 
water,  and  present  waste  thereof,  to  the  height  to  which  the  right  of 
the  United  States  to  hold  the  same  has  been  established  and  without 
interfering  with  private  rights.  The  use  of  flashboards  8  Inches  high 
was  permitted  from  1899  to  1906,  but  the  permit  was  revoked  17  July  1906 
because  the  use  of  flashboards  was  considered  as  Interference  with 
private  rights  and  therefore  illegal. 

The  Marshall  Order  was  modified  in  1920  by  Colonel  Judson.  In  this 
connection  the  following  paragraphs  are  quoted  from  H.  D.  No.  146-67th 
Congress,  2nd  session. 

"On  account  of  repeated  objections  made  by  riparian 
Interests  to  the  19-inch  sluicing  point  specified  in  the  old 
order  of  October  9,  1886,  and  because  that  portion  of  the 
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order  has  been  practically  obsolete  for  many  years,  the 
following  modified  .order  was  Issued  October  15,  1920, 
by  Col.  W.  V.  Judson,  district  engineer,  to  Earl  M.  Nisen, 
assistant  engineer  in  charge  of  the  regulation  of  this  lake 
and  to  others  concerned; 

Existing  instructions  for  the  regulation  of  Lake 
Winnebago,  originally  adopted  by  the  district  engineer  on 
October  9,  1886,  as  modified  June  25,  1920  are  hereby 
further  modified  so  that  they  shall  read  as  follows: 

"(1)  The  sluiceways  in  the  Menasha  Dam  are  placed  by 
the  Government  to  prevent  damage  by  floods  in  Lake  Winnebago. 
The  term  'flood'  is  to  be  considered  to  refer  to  all  stages 
of  water  above  an  ordinary  high-water  stage.  The  ordinary 
high-water  stage  will  be  taken  as  the  mean  high-water  stage 
for  the  28-year  period  from  1859  to  1886,  as  shown  by  the 
readings  of  Deuchman's  gauge  at  the  foot  of  Lake  Winnebago, 
rejecting  1860  when  the  stage  of  water  was  abnormally  low 
and  1884  when  the  water  was  excessively  high.  This  mean 
annual  high  water  for  those  28  years  is  42  inches  on  Deuch¬ 
man's  gauge,  or  21-1/4  inches  above  the  crest  of  Menasha  Dam. 

"(2)  The  manipulation  of  the  sluices  shall,  as  far  as 
practicable,  be  such  that,  with  minimum  waste  of  water,  high 
water  shall  not  exceed  21-1/4  inches  above  the  crest  of 
Menasha  Dam. 

"(3)  A  continuous  hydrograph  shall  be  kept  which  will 
serve  to  indicate  at  all  times  what  success  is  being  had  in 
complying  with  paragraph  2  of  this  order  and  whether  modifi¬ 
cations  in  the  details  of  manipulation  are  necessary  in  or 
to  bring  about  a  more  perfect  compliance  with  it. 

"(4)  The  Federal  laws  relating  especially  to  the 
regulation  of  Lake  Winnebago  are  as  follows:  Acts  approved 
August  2,  1882;  July  5,  1884;  August  18,  1894;  and  June  3, 
1896." 


Accordingly  the  present  limits  of  regulation  for  Lake 
Winnebago  under  existing  laws,  orders,  rules,  and  permits 
are  from  21-1/4  inches  above  the  crest  of  Menasha  Dam  down 
to  the  crest  during  the  navigation  season,  plus  an  addi¬ 
tional  18  Inches  below  the  crest  during  the  winter." 

Later  under  authority  of  Section  7  of  the  River  and  Harbor  Act  of 
8  August  1912,  the  Secretary  of  the  Army  on  17  July  1968  approved 
navigation  regulations  for  the  Fox  River,  rule  13  of  which  provides  that 
water  shall  not  be  drawn  from  any  pool  to  such  extent  as  to  lower  the 
surface  of  the  pool  below  the  crest  of  the  dam  which  retains  that  pool. 
As  this  rule  applies  at  Mena.sha  Dam  it  limits  the  draft  of  water  from 
Lake  Winnebago  to  the  level  of  the  crest  of  the  dam  during  the  naviga¬ 
tion  season.  The  Secretary  of  the  Army  has  regularly  Issued  annual 
permits  to  the  Neenah  and  Menasha  Water  Power  Company  to  draw  the  lake 
down  not  to  exceed  18  to  24  Inches  below  the  crest  of  Menasha  Dam  during 
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the  closed  season  of  navigation,  with  the  proviso  tl;at  the  water  level 
shall  be  back  to  the  crest  of  the  dam  upon  the  opening  of  navigation 
each  spring.  These  permits  allow  the  water-power  Interests  to  use  all 
surplus  water  not  needed  for  navigation  to  which  they  are  entitled  under 
the  existing  project.  The  limits  within  which  the  lake  level  has  been 
regulated  since  1950  are  shown  in  Table  C.l. 

Records  of  the  lake  level  available  from  1859  to  date  show  that  since 
the  issuance  of  the  Marshall  Order  in  1886  the  level  of  the  lake  gen¬ 
erally  has  been  regulated  within  the  specified  limits,  the  upper  limit 
being  exceeded  in  only  15  cases  and  then  usually  by  only  a  few  inches 
for  a  short  period,  the  maximum  excess  being  about  10-1/2  Inches  in  1960 
after  a  period  of  unusually  large  Inflow.  Several  of  these  high  water 
stages  were  in  April  at  a  season  when  the  overflow  of  the  low  lands  does 
little  damage  by  flooding  pasture  and  cultivated  lands,  hay  marshes  or 
forested  lands.  Damage  to  lakeshore  resort  and  recreational  areas  also 
Is  relatively  small  since  most  summer  homes  or  cottages  are  built  in 
anticipation  of  occasional  high  water.  Ice  breakups  and  windblown  ice 
jams  may  cause  considerable  shoreline  damage  if  the  lake  stage  is  excep¬ 
tionally  high.  Conservation  Interests  have  observed  there  is  extensive 
damage  to  wildlife  in  the  form  of  nesting  ducks,  muskrats,  etc.,  when 
excessively  high  flood  levels  occur.  Fish  spawning  beds  may  be  left  dry 
when  flood  waters  recede.  Considerable  damage  also  occurs  by  the 
loosening  and  displacement  of  some  areas  of  floating  bog  and  deposition 
of  the  resulting  debris  in  the  lake  waters.  The  sluicing  capacity  at 
Menasha  and  Ncenah  Dams,  and  at  all  the  other  Lower  Fox  River  dams,  has 
been  substantially  Increased  since  the  limits  of  regulation  for  Lake 
Winnebago  were  established,  making  it  possible  to  prevent  more  frequent 
flooding  above  the  desired  limit. 

The  report  in  House  Document  No.  146,  67th  Congress,  2nd  session,  in¬ 
cluded  the  findings  of  a  detailed  study  of  the  backwater  effects  of  the 
Lake  Winnebago  stage.  It  is  shown  that  with  regulation  of  the  lake 
within  ordinary  limits  the  backwater  effect  above  the  mouth  of  the  Wolf 
River  due  to  the  higher  lake  level  is  only  about  0.5  foot  and  decreases 
upstream  with  no  backwater  effect  above  Fremont  due  to  the  Lake  Winnebago 
stage.  The  land  flooded  when  the  lake  level  is  at  the  upper  limit  for 
regulation  21-1/4  Inches  above  the  crest  of  Menasha  Dam  outside  of  the 
pool  area  with  lake  level  at  the  crest  of  the  dam  is  estimated  to  be 
about  13,760  acres.  The  flooded  area  probably  would  be  increased  about 
650  acres  at  the  peak  stage  of  26.2  inches  above  the  crest  reached 
during  the  extended  high  water  period  in  1960.  Most  of  the  flooded  area 
is  marshy  bottom  land. 

Major  factors  affecting  lake  regulation  and  flood  control  are  substantially 
the  same  now  as  they  were  in  1922  when  the  results  of  this  study  were 
published  with  the  following  principal  exceptions.  The  urban  and  industrial 
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Table  C.l.  Extreme  Annual  Levels  of  Lake  Winnebago,  1950-1975 


Minimum 

Level 

Maximum 

Level 

Year 

Date 

Oshkosh 

Gage, 

ft. 

In .  below 
Crest  Men 
asha  Dam 

Date 

Oshkosh  In.  above 
Gage,  Crest  Men- 

ft.  asha  Dam 

1950 

Mar.  5-6-9 

0.50 

14.2 

Apr.  30 

May  4 

3.31 

19.5 

1951 

Feb.  24 

0.46 

14.6 

Apr.  26 

3.48 

21.6 

1952 

Mar.  18 

0.69 

11.9 

Apr.  13 

Apr.  15 

3.42 

20,9 

1953 

Mar.  11-13 

0.82 

10.3 

May  5-7-8-10 

3.29 

19.3 

1954 

Mar.  12-13 

0.71 

11.6 

Oct.  4 

3.35 

20.0 

1955 

Feb.  19 

0.98 

8.4 

June  11 

3.25 

18.8 

1956 

Mar.  31 

0.78 

10.8 

May  10 

May  30 

3.30 

19,4 

1957 

Mar.  17 

0.79 

10.7 

June  5 

3.30 

19.4 

1958 

Feb.  28 

Mar.  3 

0.91 

9.2 

July  15 

2.54 

10.3 

1959 

Mar.  30 

0.78 

10.8 

May  29 

3.38 

20.4 

1960 

Mar.  28 

1.12 

6.7 

May  17 

4.32 

31.7® 

1961 

Feb.  17 

1.32 

4.3 

Oct.  29 

3.35 

20.0 

1962 

Mar.  20 

0.80 

10.6 

June  18 

3.20 

18.2 

1963 

Mar.  22 

1.03 

7.8 

May  29 

2.98 

15.6 

1964 

Mar.  6-8 

1.19 

5.9 

May  25 

3.18 

18.0 

1965 

Mar.  1 

1.23 

5.4 

Apr .  29 

3.23 

18.6 

1966 

Feb.  7 

1.49 

2.3 

May  27 

3.00 

15.8 

1967 

Mar .  17 

0.77 

10.9 

May  19 

3.22 

18.5 

1968 

Mar.  17-18 

1.28 

4.8 

Aug.  7 

3.42 

20.9 

1969 

Mar.  17 

0.97 

8.5 

June  29 

3.86 

26. 2^^ 

1970 

Mar.  19 

1.06 

7.5 

June  3 

3.22 

18.5 

1971 

Mar.  13-14 

1.01 

8.06 

June  13 

3.30 

19.37 

1972 

Mar.  19-20 

.94 

8.87 

June  3 

3.23 

8.62 

1973 

Mar.  5 

1.35 

4.00 

May  19 

3.68 

24.00 

1974 

Mar.  2-3 

0.84 

10.12 

June  18 

3.37 

20,25 

1975 

Mar.  19-20 

0.70 

11.75 

May  6 

3.30 

19.37 

^Total  of  32  days  above  3 
inches  above  crest. 

.45  feet  at 

Oshkosh  gage. 

or  more 

than  21-1/4 

Total 

of  21  days  above  3 

.45  feet  at 

Oshkosh  gage. 

or  more 

than  21-1/4 

inches  above  crest. 
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developments  along  the  Lower  Fox  River  and  the  shores  of  Lake  Winnebago 
have  been  greatly  expanded.  The  residential  developments  along  the 
shores  of  the  Lake  Winnebago  Pool  has  greatly  expanded,  so  that  many 
sections  subject  to  flooding  now  are  used  for  residential  purposes.  The 
sluicing  capacity  .it  all  d.ams  on  the  Lower  Fox  River  has  been  increased 
so  that  the  outflow  from  Lak"  Winnebago  can  be  increased  from  about 
15,000  cfs  to  20,000  cfs  without  serious  flood  damages  along  the  Lower 
Fox  River.  However,  the  large  excess  of  inflow  over  outflow  at  times 
still  makes  it  phvsicallv  Impossible  to  regulate  the  lake  level  below  the 
prescribed  flood  limit  and  still  avoid  excessive  waste  of  water  to  which 
water-power  interests  have  established  legal  rights.  Flowage  damages 
amounting  to  $592,375.09  were  paid  bv  the  I'nited  States  through  the 
courts  under  special  appropriation  acts  in  1886  to  1894.  The  dam  is  still 
at  the  same  height  as  when  tii--  flowage  damages  were  awarded  but  has  been 
lengthened  .and  sluices  have  been  .added.  Most  of  the  damages  resulting 
in  the  few  instances  when  the  level  of  the  pool  cannot  be  kept  below  the 
21-1/4  inch  limit  are  within  "he  are.j  f('r  which  these  flowage  damages 
were  paid,  to  properties  de/elopeil  with  insufficient  regard  for  the 
flood  hazard,  and  .  onseque;  t 1 v  the  Fderal  government  is  not  liable  to 
the  owners. 
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APPENDIX  D.  UPRIVER  LAKES 

HABITAT 

Table 

D.l. 

Wetland  Acreage — Fox  and  Wolf  Rivers — 

Lakes 

Area,  Waushara  County, 

Wisconsin 

Wetland 

Year 

Classification 

1937 

1957 

1971 

Pothole 

4 

— 

16 

Fresh  meadow 

7,822 

7,022 

5,681 

Shallow  marsh 

1,975 

2,356 

3,404 

Deep  marsh 

79 

111 

50 

Shrub  swamp 

241 

182 

149 

Timber  swamp 

4,591 

4,278 

4,184 

Total 

14,712 

13,949 

13,484 

Percentage  Wetland  Losses 

1937  -  1957  - 

763 

<5%) 

1937  -  1971  - 

1,228 

(8%) 

1957  -  1971  - 

465 

(3%) 

Table 

D.2.  Wetland 
Lakes  Area, 

Acreage — Fox 
Waupaca  County 

and  Wolf  Rivers — 

,  Wisconsin 

Wet  land 

Classl f icat Ion 

Year 

1937 

1957 

1971 

Pothole 

— 

— 

21 

Fresh  meadow 

1 ,669 

1,405 

972 

Shallow  marsh 

1,793 

1,547 

1,152 

Deep  marsh 

669 

775 

582 

Shrub  swamp 

33 

22 

279 

Timber  swamp 

1,140 

1,082 

1,047 

Total 

5,304 

4,831 

4,053 

Percentage  Wetland  Losses 

1937  -  1957  - 

473  (9Z) 

1937  -  1971  - 

1,251  (24Z) 

1957  -  1971  - 

778  (16Z) 

^  -<1^  -irf 


Table  D.3.  Wetland  Acreage — Fox  and  Wolf  Rivers — 
Lakes  Area,  Winnebago  County,  Wisconsin 


Wetland 

Classification 

Year 

1937 

1957 

1971 

Pothole 

8 

1 

70 

Fresh  meadow 

12,824 

6,114 

4,422 

Shallow  marsh 

10,768 

9,008 

7,334 

Deep  marsh 

3,488 

1,793 

1,575 

Shrub  swamp 

1,131 

1,090 

1,080 

Timber  swamp 

2,845 

2.182 

1.744 

Total 

31,064 

20,190 

16,225 

Percentaxe  Wetland  Losses 

1937  -  1957  - 

10,874 

(35%) 

1937  -  1971  - 

14,839 

(48%) 

1957  -  1971  - 

3,965 

(20%) 

Table  D.4.  Lake  Surface  Acreage  Summary,  Fox  and 
Wolf  Rlvers-Lakes  Area,  Wisconsin 


Lakes 

Year 

1937 

1957 

1971 

Partridge 

574 

553 

554 

Poygan 

13,178 

13,646 

14,198 

Winneconne 

5,214 

5,399 

5,616 

Buttes  des  Morts 

6.743 

7.151 

7.160 

Total 

25,709 

26,749 

27,528 
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retyped  for  this  report. 

STATE  OF  WISCONSIN 
CONSERVATION  DEPARTMENT 

Madison 

August  20,  1958 


Col.  J.  B.  W.  Corey,  Jr. 

U.S.  Army  Corps  of  Engineers 
Chicago  District 
A75  Merchandise  Mart 
Chicago  54,  Illinois 


Dear  Colonel  Corey: 

This  is  in  acknowledgment  of  your  letter  of  August  7  regarding  the 
levels  of  Lake  Winnebago  and  the  proposal  to  open  the  lake  to  navigation 
at  an  earlier  date  than  has  been  done  previously.  We  appreciate  your 
consideration  of  our  request  In  this  matter. 

We  do  feel  that  an  earlier  opening  date  could  accomplish  what  we 
wish  in  the  way  of  higher  water  levels  in  early  spring  which  we  feel  will 
be  beneficial  to  fish  life  and  also  to  early  commercial  fishing  navigation. 

We  appreciate  very  much  your  cooperation  with  us  in  this  as  well  as 
other  matters,  and  hope  that  we  can  reciprocate  In  the  same  manner  In  any 
problems  that  would  Involve  us. 


Very  truly  yours , 

/s/  L.  P.  Voigt 
L.  P.  Voigt 
Conservation  Director 
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RETYPED  FOR  THIS  REPORT 


7  Aug  1958 


Mr.  L.  P.  Voigt 
Conservation  Director 

State  of  Wisconsin  Conservation  Department 
State  Building 
Madison,  Wisconsin 

Dear  Mr.  Voigt: 

The  discussion  held  in  your  office  relative  to  the  regulation  of 
Lake  Winnebago,  Wisconsin  on  30  July  1958  among  representatives  of  your 
Department,  water  power  interests  and  my  office  has  been  brought  to  my 
attention. 

Your  desire  to  have  the  level  of  Lake  Winnebago  at  or  above  the 
crest  of  Menasha  Dam  earlier  in  the  spring  in  order  to  mininize  fish 
kill  and  aid  commercial  fishing  interests  in  the  bayous  of  the  Wolf 
River,  Partridge  Lake  and  the  bays  of  Lake  Butte  des  Morts  is  fully 
appreciated.  As  you  know  it  is  necessary  that  the  water  level  of  Lake 
Winnebago  be  at  or  above  the  crest  of  Menasha  Dam  on  the  opening  date  of 
navigation  and  not  fall  below  that  elevation  during  the  navigation 
season. 

It  has  been  determined  that  the  opening  of  navigation  will  continue 
to  be  Influenced  by  commercial  navigation  on  the  lower  Fox  River.  However, 
on  an  experimental  basis,  if  feasible  and  starting  in  1959,  the  level  of 
Lake  Winnebago  will  be  at  or  above  the  crest  of  Menasha  Dam  on  or  before 
5  April.  It  is  understood  that  no  objection  to  this  plan  of  operation  was 
voiced  by  the  water  power  interests  In  attendance  at  the  meeting  on 
30  July..  In  order  for  them  to  know  of  this  modification  in  the  regula¬ 
tions  copies  of  this  letter  are  furnished  those  interests. 

This  office  regulates  Lake  Winnebago  in  accordance  with  existing 
laws  and  attempt  to  satisfy  many  varied  Interests.  I  hope  that  the 
recent  proposed  modification  will  be  to  your  satisfaction.  If  you  have 
any  additional  suggestions  in  this  matter,  I  would  be  pleased  to  hear 
from  you. 


Sincerely  yours, 


Copy  to: 

Orblson  &  Orblson 
Neenah  and  Menasha 
Water  Power  Co. 


J.  B.  W.  CONEY,  JR. 

Colonel,  Corps  of  Engineers 
District  Engineer 
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RETYPED  FOR  THIS  REPORT 


2  August  1958 


MEMORANDUM  FOR:  FILES 

SUBJECT:  Regulation  of  Lake  Winnebago,  Wisconsin 


1.  A  conference  was  held  In  the  office  of  the  Wisconsin  Conservation 
Department,  State  Office  Bldg.,  Madison,  Wls.,  at  11  a.m.  on  30  July  1938 
relative  to  the  regulation  of  Lake  Winnebago,  Wls.  Those  in  attendance 
were  as  follows: 

L.  S.  Voigt,  Conservation  Director,  Wisconsin  Conservation  Dept. 

George  Sprecher,  Asst.  Conservation  Director,  Wisconsin  Conservation 
Dept. 

Cy  Kubat,  Research  Coordinator,  Wisconsin  Conservation  Dept. 

Jno.Ockerman,  Engineer,  Wisconsin  Conservation  Dept. 

Richard  Harris,  Wisconsin  Conservation  Dept. , Oshkosh 

George  P.  Stelnmetz,  Wisconsin  State  Engineer  and  Commissioner, 
Wisconsin  Public  Service  Commission 

Roy  C.  Tulane,  Attorney,  Attorney  General's  Office 

Thomas  Orblson,  Consulting  Engineer,  Appleton 

Harold  Jones,  Kimberly  Clark  Corp, ,  Neenah 

G.  B.  Wesler,  Corps  of  Engineers,  Chicago  District. 

2.  The  conference  was  held  in  response  to  request  in  letter  from 
Mr.  Voigt  dated  16  June  1958.  Mr.  Harris  reiterated  the  contents  of  that 
letter  stating  that  low  water  in  the  bayou  of  the  Wolf  River,  Partridge 
Lake  and  the  bays  of  Lake  Butte  des  Morts  in  the  late  winter  and  early 
spring  caused  fish  kill  and  navigational  difficulties  for  commercial 
fishermen.  He  believed  that  the  same  consideration  sould  be  given  those 
interests  in  selecting  the  date  for  opening  of  navigation  as  has  been 
given  to  the  commercial  navigation  interests  on  the  lower  Fox  River.  The 
representatives  of  the  Conservation  Dept,  would  appreciate  it  if  an 
earlier  date  for  opening  of  navigation  is  selected  so  that  the  level  of 
Lake  Winnebago  would  be  at  the  crest  of  Menasha  Dam  earlier  in  April. 

3.  The  Corps  of  Engineers'  representatives  outlined  the  basic  laws 
and  instructions  for  the  regulation  of  Lake  Winnebago.  He  presented  a 
table  showing  the  gage  elevations. at  Oshkosh  for  the  past  20  years  and 
also  hydrographs  of  the  lake  level  and  Berlin  and  New  London  gages.  He 
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RETYPED  FOR  THIS  REPORT 


NCWOW  2  August  1958 

SUBJECT:  Regulation  of  Lake  Winnebago,  Wisconsin 

stated  that  there  would  be  no  objection  from  the  Corps  of  Engineers 
If  the  level  of  Lake  Winnebago  was  at  the  crest  of  Menasha  dam  slightly 
ea’rller  In  the  spring  provided  water  conditions  warranted  It  and  there 
was  no  objection  from  the  power  Interests,  who  are  entitled  to  all 
water  surplus  to  the  needs  of  navigation. 

4.  The  water  power  Interests  stated  that  the  regulation  of  Lake 
Winnebago  In  recent  years  was  entirely  to  their  satisfaction  and  they 
would  voice  no  objection  to  the  state  proposal. 

5.  Accordingly  It  was  agreed  that  on  an  experimental  basis  the 
opening  date  of  navigation  would  continue  to  be  governed  by  navigation 
Interests  on  the  lower  Fox  River  but  the  level  of  Lake  Winnebago  would 
be  at  or  above  the  crest  of  Menasha  Dam  by  5  April,  If  feasible.  This 
meets  with  the  desires  of  the  state  representatives. 


G.  B.  WESLER 

Chief,  Planning  and  Reports  Branch 
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Oep.>  A 1  of  Natural  Reaoufoaa 
INTRA-DEPAR1MENT 
MEMORANDUM 

tom  ^ 

SuiiieB 

D»«» . .  IN  RiPLY  REFER  TO: 


10:  ncQrd  Stauts 

FROM:  S.  G.  DeBoer 

SOBJZCT:  water  Level  Control  Lake  Winnebago,  Winnebago  County 

Purauant  to  U.  C.  1462.4*,  the  Lake  Mlehgaln  District  requests  your  office 

contact  the  Amor  Corps  of  Engineers  and  suggest  Inpleaentatlon  of  a 

■odlfled  schedule  of  operation  of  the  Lake  Winnebago  pool  as  foUosa: 

1.  Reduce  water  levels  to  spillway  level  by  Decenber  31. 

Reason:  This  will  reduce  the  anount  of  Ice  forming  In  the  marshes. 

2.  Gradually  draw  down  In  February  to  a  low  In  llurch  to  make  room  for  spring 
run-off.  Gradual  reduction  In  February  would  have  a  ndnlaal  Ispaot 

on  Ice  fishing. 

3<  The  low  In  March  should  be  at  least  1.0  feet  below  the  crest  of  the 
Mnasha  dam  In  order  to  provide  sufficient  storage  for  spring  flows. 

Rsason:  Water  level  rises  In  April  due  to  spring  run-off  can 
then  be  tapered  off  to  allow  subnergent  vegetation  to 
start  growing  earlier  before  peak  water  levels  are 
attained.  This  Is  based  on  the  assumption  that  light 
Is  a  limiting  factOT  In  deep  water  which  prevents 
vegetation  growths  from  starting.  Once  the  vegetation 
has  started  growing  and  If  the  water  level  rise  Is 
gradual,  vegetation  growth  will  keep  pace  with  It. 

4.  Water  levels  should  be  \g>  to  spillway  level  by  April  30,  rather  than 
^rll  let.,  as  Is  the  present  case. 

Reason:  Water  levels  close  to  spillway  level  in  April  will 
reduce  the  dotrinental  effects  of  Ice  aotlcm  during 
the  break-up  period.  Lifting  action  of  large  masses 
of  Ice  in  the  bog  areas  would  therefore  not  be  a  factor 
during  the  break-up.  Ice  In  the  bog  would  be  minimal 
and  should  quickly  melt  out  since  the  black  bottom 
soils,  which  would  be  partially  exposed,  would  absorb 
heat  aitd  cause  faster  meltliig. 

9.  Allow  gradual  rises  In  water  level  during  May  to  peak  summer  level 

In  Juno. 

Reason:  This  will  allow  submergent  vegetation  growths  to  keep 
pace  with  water  level  Increases.  The  latter  part  of 
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TO:  nogrd  Stauti 


April,  Miy  and  tha  first  part  of  Juns  Is  probably  ths 
■oat  l^Kirtani  psrlod  for  plant  grorth.  Sufflolant 
light  la  aasantlal  If  plants  ars  to  bagln  growth.  Oeap 
turbid  watar  doaa  not  prorlda  oockdltlana  raqulrad  for 
growth.  If  wa  oan  hold  watar  low  during  tha  aarly  psrlod 
In  April  whan  plants  ara  vary  short  and  Juat  boginning  to 
grow  wa  may  obtain  a  raaponsa  which  will  vaault  In 
Inoraaaad  araas  of  aubawrgents.  Qy  tha  and  of  Uay  plants 
ara  aufflciantly  tall  ao  that  daap  watar  will  no  loogar 
ba  Inhibiting  factor. 

6.  Aftar  auanar  watar  lavala  paah  In  Juna  thara  should  ba  no  further 
riaa  tron  Juts  Into  August  If  daslrabla  submargants  ara  to  have 
■azlinaB  ftrult  production.  A  long  slew  daellna  in  watar  lavala  during 
this  period  would  ba  daslrabla. 

Raaaon:  Plants  seam  to  set  seeds  better  under  conditions  of 
declining  water  levels.  Wild  celery  does  not  flower 
until  tha  end  of  July.  If  the  water  should  suddenly 
rise  at  this  time  celery  plants  might  not  ba  fertlUaad. 
Since  flowers  rise  above  the  surface  for  pollination.  If 
they  ware  inundated  pollination  might  not  occur.  Wild 
rice  begins  to  erect  the  first  part  of  July  and  any 
sudden  rise  in  water  levels  during  this  period  could 
tear  the  plants  loose.  By  tha  end  of  Augxist  growth  is 
more  or  less  completed  for  all  forms  of  vegetation  and 
plants  are  going  into  senescence. 

7.  A  zdse  in  water  levels  in  September  and  October  brought  about  by  fall 
rains  would  provide  better  conditions  for  waterfowl  hunting  and 
boating. 

8.  Sudden  or  abrupt  rises  in  water  level  should  be  avoided  at  all  tlmss 
because  of  its  damaging  effect  on  vegetation.  Water  levels  should 
decline  from  the  fall  high  beginning  in  the  latter  part  of  October  or 
tha  first  part  of  November  and  be  at  spillway  level  by  Dsoeoher  Jl. 

'S.  G.  DeBoer 


eo:  Arlyn  Unde 
Walter  Naab 
Ross  Plslnse 
John  Weber 

NOnO: 
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SUGGESTED  WATER  LEVEL  REGIME  FOR 
WINNEBAGO  POOL 

WATER  level 
(OSHKOSH  GAGE) 


APPENDIX  E:  SOILS  AND  GEOLOGY 


Jhe  various  soil  types  in  the  project  study  area  are  described  below. 
Figure  E.l  provides  a  graphic  presentation  of  these  general  soil 
associations. 


Kewaunee  Series  -  The  Kewaunee  aeries  conaiata  of  deep,  nearly  level  to  very  steep,  well- 
drained  soils  on  uplands.  These  soils  developed  In  a  thin  silt  mantle  and  calcareous,  flne- 
(extured,  reddish-brown  glacial  till.  The  original  vegetation  was  hardwoods. 

In  a  representative  profile  the  surface  layer  is  very  dark  gray  silt  !«iam  about  three  Inches 
thick.  The  subsurface  layer  Is  grayish-brown  silt  loam  four  Inches  thuk.  The  subsoil  extends 
to  a  depth  of  about  28  Inches.  It  Is  reddish-brown  silty  clav  loam  in  th>'  upper  three  inches 
and  dark  reddish-brown  and  reddish-brown  clay  in  the  lower  p.irt.  The  lower  part  I't'  the  subsoil 
Is  neutral  to  mlldy  alkaline.  The  underlying  material  is  reJc^sh  brown  clay  to  <  depth  of  lb 
inches  and  silty  clay  below.  Spots  of  lime  occur  in  this  layer. 

Permeability  is  moderaic-Lv  slow  in  the  subsoil  and  slow  in  the  underlying  material.  The  .ivall 
able  water  capacity  is  high.  The  suh.soil  is  medium  acid  to  mildy  alkaline.  These  soils  are 
moderately  fertile.  The  organic-matter  content  of  the  surface  layer  Is  medium. 

Kewaunee  soils  are  important  to  tite  economy  of  the  countv.  With  related  soils,  t h>  v  ot cupv  a 
2-  to  h-ffllle-wide  strip  of  land  adjacent  to  hake  Winnebago.  Nearly  all  the  acreap.c  h.is  beeu 
cleared  and  i.s  ii.sed  for  crops.  Tliese  soils  are  easily  puddled  if  they  are  workcu)  er  gra/id 
when  loo  wet. 


Houghton  Series  -  The  Houghton  series  consists  of  organic  soils  that  formed  In  the  remains  of 
such  fibr  ''U8  plants  as  grasses,  sedges,  reeds,  and  other  mmwoody  plants.  These  soils  0(  <  upv 
small  depressions  a  few  acres  In  size  or  entire  valley  bottoms  that  cover  several  hundred  acres. 

In  a  representative  profile  the  surface  layer  is  black  muckv  peat  16  im  his  thick.  Below  this, 
to  A  depth  of  about  60  inches.  Is  dark  reddish-brown  and  dark-brown  d i st in tegrat ed  ind  finely 
divided  sedge  peat. 

The  Houghton  soils  are  neutral  to  mildly  alkaline.  The  available  water  capai iiy  Is  verv  high, 
and  the  water  tabic  ts  high.  Natural  fertility  is  moderately  low. 

Soils  of  the  Houghton  series,  the  most  extensive  of  the  organic  soils  in  this  region,  o*.tur 
ihroiigliouC  the  area.  They  are  primarily  under  a  cover  of  native  vegetation.  Some  areas  are 
used  for  permanent  pasture,  but  scattered  areas  have  been  drained  and  arc  used  for  crops.  Those 
soils  are  subject  to  ponding.  Wliere  they  h.ive  been  drained,  subsidence  and  st)il  blowing  are 
serious  hazards.  Many  areas  that  are  not  cropped  at  present  represent  an  important  farm  potential. 


Oshkosh  Series  -  The  Oshkush  series  consists  of  deep,  nearly  level  and  gently  sloping,  moderately 
well-drained  and  well-drained  soils.  These  soils  formed  In  a  very  shallow  silt  manllu  and 
calcareous,  flne-textured,  lake-laid  sediments  that-  are  reddish  brown  In  color.  The  original 
vegetation  was  hardwood  forest. 

In  a  representative  profile  the  surface  layer  Is  very  dark  grayish-brown  silt  loam  seven  inches 
chick.  Tlie  subsurface  layer  is  grayish-brown  silt  loam  five  inches  thick.  The  subsoil  is 
dark-brown,  dark  reddish-brown,  and  reddish-brown  silty  clay  anu  clay  about  11  inches  thick. 

The  underlying  material  is  moderately  alkaline,  reddish-brown  clay. 

Oshkosh  soils  have  high  available  water  capacity  and  arc  moderately  fertile.  Permeability  is 
moderately  alow  in  the  aiibsoil  and  slow  in  the  substratum.  These  soils  are  neutral  to  moder¬ 
ately  alkaline. 


Manawa  Series  -  The  Hanawa  aeries  consists  of  daap,  nearly  level  and  gently  sloping,  somewhat 
poorly  drained  soile  on  uplands.  Thasa  aolla  daveloped  in  a  thin  silt  mantle  and  calcareous, 
fine-textured,  reddlah-brown  glacial  till  or  lacustrine  sediments.  They  are  adjacent  to  wet¬ 
lands,  shallow  dralnageways,  and  small  depressions.  The  original  vegetation  was  hardwood  forest. 
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In  a  representative  profile  the  surface  layer  Is  black  silt  loam  five  Inches  thick.  The  sub¬ 
surface  layer  Is  dark-gray  slit  loam  four  Inches  thick.  The  subsoil  is  mottled,  reddish-brown 
silty  clay  that  extends  to  a  depth  of  28  inches.  The  underlying  material  is  reddish-brown 
silty  clay  that  contains  segregated  lime  between  the  cleavage  planes. 

Nanawa  soils  have  nigh  available  water  capacity.  They  are  moderately  slowly  permeable  in  the 
subsoil  and  slowly  permeable  In  the  substratum.  The  surface  layer  is  neutral,  the  subsoil  is 
slighly  acid  to  neutral,  and  the  substratum  Is  alkaline.  These  soils  are  moderately  fertile, 
and  the  surface  layer  la  medium  In  organic-matter  content. 

Hanawa  soils  are  important,  especially  in  the  Lake  Winnebago  Valley.  They  occur  in  a  2-  to  6- 
mlle-wlde  strip  adjacent  to  the  lake.  Most  areas  have  been  cleared  and  are  used  for  crops,  hut 
a  few  areas  are  In  woodlots  or  wooded  pasture.  Wetness  Is  the  main  limitation  to  farming. 

These  soils  are  easily  puddled  If  worked  or  grazed  when  wet. 


Mtinaoii  silty  clay  lottm,  0  to  2  percent  slopes  -  This  soil  occupies  shallow  drainageways,  small 
depressions,  and  areas  adjacent  to  wetlands.  The  surface  layer  generally  is  less  than  nine 
Inches  thick,  and  the  combined  surface  layer  and  subsoil  is  less  than  24  inches  thick.  The 
surface  layer  has  a  higher  percentage  of  clay  than  that  of  the  representative  profile.  Thi.s  is 
a  result  of  mixing  some  of  the  clayey  subsoil  material  with  the  surface  layer  throng!)  tillage. 

This  soil  occupies  a  position  on  the  landscape  between  the  gently  sloping  Kewaunee  soils  and 
the  poorly  drained  Polygan  soils.  Small  areas  of  associated  Kewaunee  and  Oshkosh  soils  were 
Included  In  mapping. 

The  Infiltration  rate  la  slow,  and  water  Is  held  In  the  upper  part  of  the  soil  in  spring  and 
during  extremely  wet  periods. 

SktnaiM  silty  ^lnu  'oati,  2  tc  6  t  er ’ent  siopes  -  This  soil  occupies  drainageways  that  dissect 
Kewaunee  soils  as  well  as  broad  areas  adjacent  to  the  poorly  drained  Poygan  soils.  The  surface 
layer  generally  is  less  chan  nine  Inches  thick  and  the  combined  surface  layer  and  subsoil  is 
less  than  24  inches  thick.  The  texture  of  the  surface  layer  is  a  result  of  mixing  the  original 
surface  layer  with  some  of  the  subsoil  through  tillage.  Small  areas  of  eroded  Hanawa  soils 
were  included  in  aiapplng. 


'■'m.iiM  ^i!f  loiV'.t  •"  itrvn:  .i..',  .’s  -  This  soil  occupies  shallow  drainageways  and  small 
depressions  adjacent  to  wetlands.  It  has  the  profile  described  as  representative  to  the  series. 
This  soil  Is  generally  between  the  gentlv  sloping  Kewaunee  soils  and  the  poorly  drained  Poygan 
soils.  Areas  of  associated  Oshkosh  and  Kewaunee  soils  were  included  with  this  soil. 

The  main  limitation  to  use  of  this  soil  is  excessive  wetness.  The  infiltration  rate  is  slow, 
and  in  spring  or  during  rainy  seasons,  water  Is  held  in  the  upper  part  uf  the  soil. 


‘ijn.'OJ:  Slit  l()<.vn,  2  to  o'  perctnt  ...s  -  This  soil  occupies  drainageways  that  dlssei  t  the 

well-drained  Kewaunee  soils  and  slopes  adjacent  to  wide  areas  of  poorlv  drained  Povgan  soils. 
The  surface  layer  Is  7  to  10  inches  thick,  and  the  underlying  glacial  till  is  generally  at  .< 
depth  of  less  than  24  Inches.  The  mottling  in  the  upper  part  of  the  subsoil  is  somewhat  less 
conspicuous  than  that  in  the  representative  profile.  Small  areas  of  eroded  Hanawa  silt  loam 
were  Included  In  mapping. 

Excessive  wetness  is  the  main  limitation  to  use  of  this  soli.  The  rate  of  infiltration  is 
slow,  and  water  is  held  in  the  upper  part  of  the  soil  in  spring  and  after  heavy  rains.  Runoff 
from  adjoining  slopes  adds  to  the  wetness. 


j  *  Poygan  Series  -  The  Poygan  series  consists  of  deep,  nearly  level  to  gently  sloping,  poorly 

drained  soils  on  uplands.  Thaae  soils  developed  in  very  shallow  silt  over  calcareous,  fine- 
textured,  reddish-brown  gleclal  till  or  lecustrlne  sediments.  The  soils  that  formed  in  sedi- 
'  ments  occupy  wide  areas  of  lacustrine  material;  those  that  formed  in  glacial  till  occupy  broad 

'  depressions  and  a  few  drainageways  and  seepage  spots.  The  original  vegetation  was  water- 

tolerant  tress,  shrubs,  and  grass. 

In  a  reprcsentac iva  profits  the  surface  layer  is  black  silty  clay  loam  seven  inches  thick.  The 
subsoil  extends  to  a  depth  of  27  Inches.  It  is  gray  and  very  dark  gray  silty  clay  and  clay  in 
I  the  upper  part  and  reddiah-brown  clay  in  the  lower  part.  The  underlying  material  is  reddish- 

brown  silty  clay. 

I 


I 


E-4 


Poygan  90118  have  high  available  water  capacity.  They  are  slowly  pemeable  and  mildly  alkaline 
in  tha  surface  layer  and  subsoil.  Natural  fertility  is  high,  and  the  organlc'-matter  content  of 
the  surface  layer  la  high. 

These  soils  occur  extensively  in  the  red  clay  area  of  the  Lake  Winnebago  Valley.  They  are  used 
mostly  for  crops.  Drained  areas  are  suited  to  all  crops  commonly  gro%m  on  dairy  farms;  In 
undralned  areas  alfalfa  winterkills  and  other  crops  often  drown  out  after  heavy  rains.  Wetness 
is  the  main  limitation  to  use  of  these  soils,  but  it  Is  also  difficult  to  maintain  good  tilth. 
These  soils  puddle  if  worked  or  grazed  when  wet. 


Po'jgan  ailty  alau  loam.  0  to  2  percent  slopes  -  This  soil  occupies  wide  depressions  and.  In 

some  places,  nearly  level  wet  drainageways.  It  has  the  profile  described  as  representative  of 

the  series.  In  most  areas  this  soil  has  been  plowed,  and  the  original  surface  layer  has  been 
mixed  with  some  of  the  silty  clay  subsoil. 

This  soil  is  associated  with  the  well'drained  Kewaunee  soils,  the  moderately  vell-drained  to 
well-drained  Oshkosh  poils,  the  moderately  well-drained  Peebles  soils,  and  the  somewhat  poorly 
drained  Kanawa  soils.  Small  areas  of  Kanawa  silt  loam  and  silty  clay  loam  were  included  in 
mapping.  Also  Included  were  small  areas  of  Poygan  soil  where  the  surface  layer  is  silt  loam. 

Except  for  alfalfa,  this  soil  is  suited  to  all  crops  generally  grown  in  a  dairy  farming  area. 
Excessive  wetness  Is  the  main  limitation  to  use  of  this  soil.  Water  moves  through  the  soil 

rather  slowly  and  results  In  the  formation  of  a  perched  water  table,  especially  in  spring  and 

after  heavy  rains.  The  surface  layer  tends  to  puddle  after  rains  and  then  dries  into  hard 
clods  that  make  the  preparation  of  a  good  seedbed  difficult. 


Harsh  -  Marsh  consists  of  wet,  periodically  flooded  areas  covered  mainly  by  sedges,  cattails, 
rushes,  and  water-tolerant  trees.  Harsh  areas  chat  He  adjacent  to  lakes  or  ponds  are  ma.'nly 
organic  or  a  mixture  of  organic  and  mineral  material.  Other  areas  of  Karsh  occur  along  streams. 
They  consist  of  alluvial  material  that  is  covered  by  water  most  of  the  year. 

Where  Marsh  consists  of  organic  material,  it  has  a  black  to  very  dark  brown  surface  layer. 

Scams  or  layers  of  marl  are  coimnon.  This  material  has  very  high  available  water  capacity  and 
is  low  in  natural  fertility.  It  ranges  from  neutral  to  moderately  alkaline.  Where  alluvial 
marshes  consist  of  mineral  soil,  they  have  a  black  to  very  dark  brown  surface  layer  and  a  dark- 
gray  subsurface  layer.  This  kind  of  marsh  is  moderately  fertile  and  has  high  available  water 
capacity.  It  is  neutr.ll  to  moderately  alkaline. 

The  largest  acreage  of  Marsh  Is  adjacent  to  Lake  Winnebago.  This  land  type  la  suited  to  wild¬ 
life  habitat.  It  is  not  suited  to  cultivation  and  provides  very  poor  pasture.  Drainage 
generally  is  not  feasible. 


Rimer  Series  -  The  Rimer  series  consists  of  deep,  somewhat  poorly  drained  soils  In  shallow 
drainageways  and  small  depressions.  These  soils  formed  In  sandy  lacustrine  sediments  underlain 
by  calcareous,  fine-textured,  reddish  glacial  till.  The  original  vegetation  was  hardwood 
forest . 

In  a  representative  profile  the  surface  layer  Is  very  dark  gray  loam  10  Inches  thick.  The 
subsurface  layer  Is  yol lowlsh-brovn  fine  sandy  loam  and  graylsh-brovn  fine  sand  12  Inches 
thick.  The  subsoil  Is  reddish-brown  silty  clay  about  eight  Inches  thick,  and  the  underlying 
material  Is  reddish-brown  silty  clay. 

Rimer  soils  have  high  available  water  capocity  In  the  rooting  zone  to  a  depth  of  60  Inches. 
Permeability  Is  moderate  to  rapid  In  the  surface  layer  and  moderately  slow  in  the  subsoil  and 
substratum.  Thcae  soils  are  neutral  to  moderately  alkaline.  The  surface  layer  is  medium  in 
organic-matter  content. 

Rimer  soils  are  generally  within  two  miles  of  Lake  Winnebago.  They  are  used  mainly  for  crops. 
Wetness  and  the  moderately  slow  permeability  of  the  lover  part  of  the  subsoil  are  the  principal 
limitations  to  use. 


Allendale  Series  -  The  Allendale  scries  consists  of  deep,  somewhat  poorly  drained  soils  on 
lacustrine  plains.  These  soils  formed  in  sand  and  In  the  underlying  clayey  lacustrine  sediment 
or  glacial  till.  Slopes  range  from  0  to  3  percent. 
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In  a  representative  profile  the  surface  layer  is  dark  grayish-brown  loamy  fine  snn<i  about  «  i^ht 
inches  thick.  The  subsurface  layer,  about  seven  inches  thick,  is  reddish-yellow  and  strong- 
brown  fine  sand  mottled  with  yellowish  red  and  light  brownish  gray.  The  subsoil  is  about  L’S 
inches  thick.  It  is  dark-brown  to  brown  fine  sand  mottled  with  reddlsh-vellow  in  the  upp<  r 
part,  brown  loamy  fine  sand  mottled  with  reddish-yellow  and  gray  in  the  middle  part,  and 
reddish-brown  silty  clay  mottled  with  strong  brown  and  reddish-yellow  in  the  lower  part.  Tht- 
substratum  is  reddish-brown  silty  clay  that  extends  to  a  depth  of  60  inches. 

Allendale  soils  have  medium  available  water  capacity.  The  sandy  part  of  the  profile  Is  rapidl. 
permeable,  and  the  clayey  lower  part  and  the  substratum  is  slowly  permeable.  In  wet  seasons 
water  remains  above  the  slowly  permeable  substratum.  Reaction  Is  neutral  to  moder.it elv  alkalnu 


Pella  Series  -  The  Pella  series  consists  of  deep,  nearly  level,  poorly  drained  soils  t!iat 
developed  In  silt.  In  most  places  these  soils  are  underlain  by  calcareous  loam  glacial  t  11, 
and  they  occupy  depressions  and  valleys  In  the  uplands.  In  .some  places  Pella  soils  are  unu.  r- 
lain  by  flne-t  extured  •  lacustrine  sediments  and  occupy  broad  plains  .ind  v.illev  bottoms.  The 
original  vegetation  was  water-tulerant  trees,  shrubs,  and  grasse.s. 

In  a  reprosontac Ive  profile  the  surface  layer  Is  black  silt  loam  12  inches  thick.  The  subsoil 
is  about  30  inches  tliick.  it  is  olive-gray  and  yellowish-brown  light  siltv  clay  loin  .ind  silt 
loam  mottled  with  brownish-yellow.  The  underlying  material  l.s  brown  siltv  clay  lo.in. 

Poll.i  soils  occur  in  nearly  all  townships  in  Fond  du  I.ac  County  and  arc  important  for  tarmii)^:. 
Utuirained  arv.is  of  these  soils  arc  mainly  in  permanent  pasture  or  woodland;  drained  areas  .iri’ 
suited  Co  most  of  tlu'  common  crops.  Wetness  is  the  irwiin  limlt.ition  to  f.'^rming  these  soils. 
Kxcess  water  is  at  or  near  the  oirfaee  during  most  of  the  year. 


Brookston  Series  -  The  Brookston  series  con.sists  of  deep,  ne.nriy  level  aiiJ  genclv 

p.iorlv  drained  soils  that  developed  in  moderately  Jeep  silt  and  calc.ireous  loam  glai  ial  till. 

Tliese  soils  o«  eiipv  depresslonal  areas  and  drainageways  in  the  uplands. 

In  a  representative  profile  the  surface  l.iyer  is  mildly  alkaline,  black  silt  lo.-im  nboui  12 
incite.s  thick.  rile  siibsiirface  layer  is  dark  gray ish-hrown  clay  loam  about  two  inches  thick.  It 
Is  OK^Ctled  with  yollowlsh-brown.  The  subsoil,  which  extends  to  a  depth  of  .iboul  30  loLhes,  is 
mildly  alkaline,  dark  gravish-brown  and  grayish-brown  clay  loam  mottled  with  vellowish-brown . 
The  underlying  material  Is  olive-gray  gravelly  loam  im^ttleJ  with  yel lowi s't-brown  to  a  depth  'f 
about  60  i  !t  Is  moderately  .ilkallne. 

nrtM>kston  sull.s  are  moderately  slow  in  pernHsih i  1  ity ,  and  they  have  higl)  av.iil.ible  water 
<  ity.  Wetness  is  the  main  limitation  to  farming.  Water  m.iy  be  at  or  near  the  surf.**  e  itt 
spring  or  after  heavy  r.iins. 


Tust  in  Scries  -  The  excessive  to  wi- 1  l-dra  Ined,  nearly  level  to  sloping  skills  oi  the  lust  in 
series  have  developed  in  wat*‘r  laid  sandy  material  over  calcareous  redd  I  sl»-brown  clavey  sub¬ 
stratum.  Tlioy  occupy  old  glacial  lake  basins. 

The  following  pr«ifile  description  of  ^W-h-l,  Tustin  s.audy  lo.im,  2  to  6  per  ci-nt  slopes,  is 
representative  of  the  scries. 

Surface  soil  -  0  to  10  inches,  dark  vellowlsh-brown,  loose  when  dry,  single  grain  sandy  loam; 
(0  to  20  inches,  dark  brown  co  brown,  lu<>.*ic  when  drv,  single  grain  loamy  fine  sand. 

Subsoil  -  J(i  to  23  inches,  reddish-brown,  hard  when  dry,  subnngular  blocky  s.tndv  <  l.iy  loam;  .'3 
to  34  Inciu'S,  «hirk  reddish-brown  to  redd inli-brown,  firm,  subangular  hlocky  silty  (lay. 

Substratum  -  I'l  to  46  inches,  reddish-brown,  firm,  massive,  lacustrine  silty  clav. 


Surface  textures  are  sandy  loam  and  loamy  .sand.  Depth  to  the  cl.tyey  substratum  r.inges  from  20 
to  40  Inches. 


Table  E.l.  Generalized  Stratigraphic  Column  of  the  Wolf-Fox  Drainage  Basin 
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APPENDIX  F:  STREAM  DATA 


4-0735.  For  Rivor  at  Rarlln»  tfia. 

^2£All9Q*"Lat  43^57*15'\  long  iS^57'lO'\  in  NE  1/4  sac.  16,  T.  17  N.,  R.  13  B.«  on  left  bank,  0.4  sllc  downicrcen  froci  govenuDcnt 
4«B,  1  alia  leucli  of  Mkiron  Street  bridge  in  berlin,  2  1/2  ailaa  uRatraea  froa  Barnee  Creek,  and  at  a(tc  89.0. 

teainaaa  araa.--l.430  aq  ■!.  approRlaataly. 

Caae. --Racordlna  gage.  Datua  of  gaga  ta  744.52  ft  above  ncan  tide  at  New  York  City  (by  Corpa  of  Cnglnerra).  Prior  to  Oct.  J/, 
1954,  nonrerordlng  gaga  at  aita  0.3  alia  upatraaa  at  aaoa  datt*. 

Staee-diecharae  relation. --Oof load  by  current-aatar  aeaeuraianta  bal«#  5,1(K)  cfa. 

Htatorlcaf.--7hc-  flood  of  Her.  17-18,  1946,  waa  the  higheat  aince  1888  according  to  the  Berlin  Journal -Courant .  The  Corps  ot 
Bnginaera  llata  the  •axl»i»  ataga  aa  16.2  ft  in  1881. 

Raoarka . --Only  annual  laaRinun  daily  diaehargaa  are  ahown  prior  to  1942;  daily  atagea  and  dischargea  1942-49,  1931-55,  and 
noaentary  peaka  1950,  1954-68.  Recorda  eoBRuced  by  Corps  of  Englneera  and  reviewed  by  Geological  Survey  1898  to  1939. 


Peak  aragea  and  diaehargaa 


Waear 

yaar 

Data- 

Caga 

haight 

(faat) 

lea 

affacc 

(feat) 

Oiaeharge 

(cfa) 

Uatar 

year 

Date 

Gage 

height 

(feet) 

lee 

effect 

(faat) 

Dischartcf 

(efi) 

1881 

16.2 

1933 

Har . 

21.22,  19)5 

,  J-0 

1898 

Mar.  16,  1898 

-'.7  JO 

1936 

Har  . 

27.  19)9 

4  .  340 

:899 

Apr.  9,11,  1899 

2.800 

1937 

Har . 

20,  1937 

3.260 

1900 

Apr.  2,  1900 

J .  830 

1938 

Sept. 21-23.  1938 

6.  ;90 

19)9 

Har . 

26.  1939 

4.910 

1901 

Har.  29,  1901 

4,800 

1940 

June 

28,  1940 

;.7  20 

1902 

Hay  25.  1902 

2,450 

1903 

Har.  24,25.  1903 

2.6  70 

Apr. 

3-6,  194) 

3.340 

1904 

Har.  27.  1904 

5.400 

Har. 

20.21,  1942 

11.8 

2  ,  740 

1905 

June  10,11,  1905 

5,920 

1943 

J4.  7 

5 , 080 

Apr. 

28.29,  1944 

11.1 

1904 

Har.  30,  1904 

4,450 

1943 

Har. 18. 19.  1945 

12,8 

3,-60 

1907 

Har. 28-31.  1907 

2,520 

1908 

Her. 14,15.  1908 

4.020 

1946 

Mar. 17. 18.  1946 

U.6 

6.  VOO 

1909 

Hay  )-6.  1909 

2.910 

1947 

Apr  . 

12.  1947 

12.2 

3.160 

1910 

Har.  17.  1910 

3,080 

1948 

Mar . 

22.  1948 

13  7 

-.340 

1949 

Apr. 

4.  1949 

11.6 

2,600 

1911 

Feb. 26. 27.  1911 

2,600 

1950 

Har . 

28,  1930 

13.85 

-.780 

1912 

Mar. >1, Apr.  1,  IfW 

4,100 

1913 

Har.  31.  1913 

4.340 

1951 

Apr. 10, 11. 13-16, 1931 

13.1 

4  .(»20 

.9!4 

Junen.12,  1914 

2.750 

1952 

Apr. 

4-6.  1932 

14.1 

4  90r 

i9l5 

Har.  18.  1915 

3,000 

1953 

Mar . 

20.  195) 

13.4 

4  .  i 

1954 

Ha\ 

)-7.  1934 

0,4 

1.870 

ivi6 

Har. 26, 30.  1916 

t»,400 

1955 

Oct. 10-12,  1954 

12.20 

3,020 

19)7 

Har.  27,  1917 

5.630 

1918 

Mar. 21-23.  1916 

6.030 

1956 

Apr 

4.  1936 

13.47 

4  .00( 

1919 

Har. 20-2}.  1919 

2.670 

1957 

Junel8.t9,  1957 

10.24 

1.690 

1920 

Har.  29.  1920 

5,130 

1958 

Mar  . 

16.  1938 

9  68 

0.6 

Apr. 

10.  1956 

9)1 

1  .  380 

192! 

Hay  1.2.  1921 

2,450 

1959 

Apr 

12.  1959 

13  06 

3.670 

:9.'2 

Har.  14.  1922 

5.920 

1960 

MayK 

.Up  1960 

1)  60 

4.10c 

1923 

Apr.  12,  1923 

6.050 

Ifii 

Apr. 9. 10.  1924 

4.020 

1961 

Mar . 

6p  1961 

11  .  70 

0  8 

. 

1925 

Har. 23. 25.  1925 

2,520 

Apr 

1.  1961 

11.19 

2,210 

1962 

Har . 

30.  1962 

14.21 

5.160 

1926 

Apr. 1.2.  1924 

3.  >•40 

1963 

Har  - 

28.  1963 

12  88 

3.480 

1927 

Har.  12.  1927 

i,  170 

1964 

Hay 

9.  1964 

9.63 

1  .43v. 

•  921 

Har. 23. 24,  1928 

5,920 

1945 

Mar  ■ 

14.  1965 

12  03 

0.8 

1929 

Har.2i.2i.  1929 

6.420 

Sept 

30.  1965 

1)  95 

2.760 

1930 

Har.  5,  1930 

3.000 

1944 

Feb. 

13.  1966 

13.37 

1.8 

- 

1931 

Apr. 5. 8.  1931 

1,140 

Mar  . 

6.  1966 

12  47 

3,140 

1932 

Jan.  23.  1932 

1,910 

1967 

Hgr 

28.  1967 

12.27 

: .  997. 

1933 

Apr.  11.  1933 

2,400 

1968 

July 

4,  I46g 

10.74 

1 .970 

1934 

Apr. 4-8.  1934 

1.910 
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4>0790.  Wolf  Itiver  oc  New  London.  Wis. 

Location  --Lat  44O21'30".  long  08'’4A'25'\  In  St  1/4  tec.  12,  T.  22  N.  ,  R.  14  E..  on  right  bank  100  ft  downatrean  fron  Pearl 

Street  Bridge  in  New  London,  0.2  olle  downacrem  frooi  bnbarraaa  River,  and  at  nile  56.3. 

Drainaae  area. --2. 240  aq  ai,  approx laate ly . 

Gage  ■  -  -  Recording  gage.  Datua  of  gage  la  749.0  ft  above  aean  aea  level  (levele  by  Corps  of  Engineers).  Pr  or  to  Oct.  ■* .  »SS1. 
nonrecording  gage  at  sane  site  and  dat«jn. 

St  aRe-*discharae  re  Lat  ion  .  -  -  Def  ined  by  current -meter  measuraaenta  bvlow  11,600  cts. 

Historical  data. --The  flood  of  April  U,  1922,  was  the  highest  since  April  16,  1888.  according  to  the  Mew  London  Newspaper.  The 

Corps  of  Engineers  reported  the  gage  height  of  the  April  16,  1888,  flood  as  11.6  ft. 

Recarks  .--Dally  maxinnsBS  are  listed  prior  to  Oct.  4.  1951,  with  moaentary  maximuBs  chereatfer  Records  for  1896  to  .rii  .wipoied 
by  Corps  of  Engineers. 


Psak  ataga*  dlachargaa 


Water 

year 

Date 

Olacharga 

(cfs) 

tfatar 

yaar 

Data 

Gaga 

balght 

(«aat) 

Dlaeharga 

(cfs) 

Apr.  16.  1888 

U.6 

1931 

3una23.26 

1931 

4.3 

2,160 

1932 

Apr. 

13. 

1932 

7 .4 

4,260 

1696 

May  7-9,  1896 

3,420 

1933 

Apr. 

5.6 

1933 

7.9 

5,320 

189/' 

Nar.  27,  1897 

4,390 

1934 

Apr. 

8.9 

1934 

6.4 

6,000 

1898 

Apr. 1-9,  26-28.  1898 

2.665 

1933 

Mar  23.26 

19)3 

... 

9,570 

1899 

May  5.6,  1899 

3.4)0 

I90r 

July26.27.  1900 

2.750 

1936 

Mar . 

28. 

1936 

6.6 

7,430 

1937 

HM 

1‘3» 

19)7 

6.) 

6.360 

1901 

Apr.  I.  1901 

«,2)0 

19)6 

Har.2)'25 

1938 

9.8 

11,500 

1902 

May  13.26,  1902 

).050 

19)9 

Mar. 29.30 

19)9 

9.6 

11,100 

1903 

Mar. 26. 27,  1903 

5. 100 

July 

ly2. 

1940 

7.2 

4,680 

1904 

June  1*4,  1906 

3,160 

HHI^I 

.905 

Apr,  1,  1905 

6.470 

Apr. 

6>8 

1941 

6.6 

7. 140 

>sna 

3,7 

1942 

9.0 

7,940 

.  ?06 

Apr.  1-6,  1906 

7.250 

Apr. 

2.3 

1943 

9.9 

11,700 

i9o; 

Mar. 30. 31.  1907 

5.100 

1944 

Jwnt 

22. 

1944 

6.3 

6.080 

;  »';8 

Mar. 18, 19,  1908 

4.)50 

1943 

Nar . 

23, 

1945 

6.4 

7,600 

.9t)9 

May  16,17,22-24,  1909 

3.420 

.  9 i. 

May  1-4,  1910 

3.500 

1946 

Har . 

18. 

1946 

9.6 

10,300 

1947 

Apr. 

12,13,  1947 

6.1 

3,970 

.91 ; 

Hsy  25.26,  1911 

3.120 

1946 

Nar. 

23,24,  1948 

5,460 

July29.30,  1912 

9.160 

1949 

Mar. 31, Apr. 1.7, 9. 1949 

4,020 

:9iJ 

Mar.  19.  1913 

8.170 

1930 

Har . 

31, 

1930 

a  7,000 

,9U 

June  9.  '.0.  1914 

9  9 

8,490 

',915 

Mar.  27,  1915 

7,6 

4.260 

1951 

Apr. 

14, 

1931 

9.62 

10.500 

1932 

Apr. 

3, 

1932 

U.D 

13,200 

.916 

Apr  ^ , June  12 , 1 3 . 19 16 

9  7 

8,960 

1933 

Mar. 26. 27 

1933 

9.80 

10,400 

ivl? 

Apr.  1,  1917 

9.45 

6,060 

1934 

Nay 

1934 

6.61 

3,980 

1918 

May  30.31,  1916 

9.5 

7,270 

1933 

Apr. 

9, 

1933 

8.21 

3,630 

1919 

Apr.  U.  15.  1919 

6.7 

6.350 

1920 

Mar. 26, 29,  1920 

10.3 

10,600 

1956 

Apr. 

9, 

1936 

8.66 

7,470 

1937 

Apr. 

28, 

1957 

6.11 

3.320 

1921 

Nay  3,  1921 

6.8 

6.560 

1956 

Apr. 

14. 

1938 

3.76 

3,210 

1922 

Apr.  13,  1922 

11.4 

15,300 

1939 

Apr. 

8, 

1939 

9.00 

7,840 

1923 

Apr  24.  1923 

10.2 

10,100 

1960 

Hay 

12. 

1960 

10.32 

13,300 

1924 

May  16-16,  1924 

9.3 

7,260 

1925 

Juncl9.20,  1925 

7.4 

4.270 

1961 

Apr. 

1. 

1961 

6.92 

7.430 

1962 

Apr. 

2. 

1962 

9.26 

8,490 

1926 

May  1-3,  1926 

7  6 

4.470 

196) 

Nar . 

30. 

IM) 

9.02 

7,700 

1927 

Mar. 16-19,  1927 

8  9 

6,340 

1964 

May 

16. 

1964 

6.44 

3,450 

1928 

Mar. 26, 27.  1926 

9  5 

7,610 

1963 

Apr. 

16. 

1963 

9.68 

9,990 

1929 

Mar. 21. 22.  1929 

U.O 

11.300 

1930 

Mar  18-21,  1930 

5  6 

2,900 

1966 

Mar . 

26. 

1966 

6.06 

5.190 

1967 

Apr. 

4, 

1967 

9.94 

10,200 

1966 

July 

5, 

1966 

8.31 

6.170 

a  at  ft  c  ted  . 
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A>(MOO.  UttU  l#»lf  tiv«r  AC  AoyAlcon.  Wl». 

Locit  ion  ■  -  -Lac  44^24'45",  long  88^5l'SS''i  la  W  1/4  aac.  I,  T.  22  t.  13  8.,  on  ri^C  bank  50  fe  jpicrtm  fron  highway  brldgt 
In  Royalcon  and  6  allea  upacrtaa  fcM  aouCti. 

Drainage  AraA.*"5l4  sg  at. 

Ca^. -'Recording  gaga.  OaCua  of  gaga  la  774.00  fc  abowa  agan  aaa  laval,  dati«  of  1929.  ^tor  co  Aug  20,  1915,  nonrecording  gage 
at  deem  0.75  fc  loaar.  Aug.  20,  1915,  to  Apr.  23,  1934,  nonracordlng  gaga  at  aaaa  datua . 

Staga-diacharaa  relation. --Daftnad  by  curranc-aatar  aaaauraaanca  balow  4,400  cfa. 


>  dtacbargaa 


Caga  lea 

height  affaci 
ffaat)  (faac) 


Dtacharga 

(cfa) 


Caga  Ice 

height  affect 
(feet)  (feet) 


Diecherge 

fcfB) 


Tunc 

7, 

1914 

Apr. 

8. 

1915 

Mar . 

30. 

1916 

Mar . 

26. 

1917 

May 

19. 

1918 

Mar . 

16, 

1919 

Mar . 

26, 

1920 

Apr. 

28. 

1921 

Apr 

u. 

1922 

Apr. 

15. 

192) 

Aug 

22. 

1924 

June 

15. 

1925 

Apr . 1 1 ,Scpc . 

.25.1926 

Mar . 

u. 

1927 

Mar . 

24. 

1928 

Mar . 

18. 

1929 

r«b. 

23. 

1930 

June 

22. 

1931 

Apr. 

9. 

1932 

Apr. 

2. 

1933 

Apr. 

4. 

1934 

Mar  . 

22. 

1935 

Mar  . 

25. 

1936 

Mar . 

7, 

19)7 

Mar  . 

19, 

1938 

Sept 

.11. 

1938 

Mar . 

25. 

1939 

Mar . 

25. 

1939 

June 

26. 

1940 

Apr. 

2, 

1941 

Apr. 

3, 

1941 

June  i.  1942 
Her.  30,  1943 
June  20,  1944 
Mar.  17,  1945 

Mar.  15.  1946 
Mar.  15,  1946 
Apr.  7.  1947 
Mar.  21,  1948 
Her.  22,  1949 
Her.  28,  1950 

Apr.  9,  1951 
Apr.  2,  1952 
Her.  23,  1953 
Mar.  15.  1954 
Oct.  3.  1954 

Apr.  4.  1956 
Apr.  5,  1956 
Dec.  9.  1956 
Apr.  21.  1957 
Sept.  6,  1958 
Apr.  5.  1959 
Mar.  31.  1960 
May  8.  1960 

Mar.  28.  1961 
Mar.  29,  1962 
Mar.  26.  196) 
Sept. 11.  1964 
Apr.  13.  1965 

Feb.  10,  1966 
Mar.  28.  196? 
Apr.  1.  1967 
June  29,  1968 
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4*0010.  W«up«c«  River  near  Waupaca.  Wit 
(^bllahad  aa  ‘Vvaar  Weyauwa^a'*  June  i8,  1916  C9  Oce.  10,  1917) 

location.* -Lac  44019‘50",  long  00®59'45“,  naar  north  Una  ot  aac  1,  T  Jl  N.,  R  12  t.,  on  right  bank  iO  ft  downatrav  from 
highway  bridge,  4  nUca  uparraM  froa  WayatMega  Lake  dM,  4  1/2  ailaa  aouCheaat  ot  Waupaca,  and  about  5  atlea  downatrear  front 
Cryacal  River. 

Drainaaa  araa.»-272  aq  at. 

ga^a. -‘Seasonal  recording  gage.  Altitude  oi  gage  is  Jf-o  !•  iir«»  survey  lece'.  line  along  railroad)  Prior  to  Oct  19.  .9l'. 

nonrecording  gage  at  alte  I  oile  downjcrcaa  at  difitnent  Oct  1917.  to  Nov.  23  .  1938.  nonrecord;ng  gage  at  present 

sice  and  dettai.  Nov.  24,  1930,  to  Oac .  2,  1963,  re<  ordlng  gage  at  present  atta  and  daii0. 

Stage-diecbaraa  relation. --Defined  by  currenc-aetcr  •eaauraMnte  oelow  2.000  cfa. 


Peak  atagaa  ADd  dlaebArgaa 


Vatar 

y««r 

Data 

G... 

halgfet 

(Uac) 

tea 

alfact 

«aac) 

Dlacharga 

<c<.) 

Wacar 

yaar 

Data 

.Gaga 

haighc 

(faat) 

tea 

affact 

(Uac) 

Dlacharga 

(cfa) 

1017 

Mar.  23.  1917 

5.6  . 

i.ooo 

1966 

Mar  7.  1946 

5.70 

2.0 

1910 

Mar.  19.  1910 

6.2 

1.400 

Har.  14.  1946 

4.40 

1.360 

1919 

Mar.  17.  1919 

5.7 

1,900 

1947 

Dac.  4,  1946 

3  76 

1  5 

- 

1920 

Mar.  26.  1920 

3.7 

1,080 

Apr.  6.  1947 

)  45 

055 

1940 

Mar.  20,  1948 

6  90 

2.520 

1921 

Apr.  27.  1921 

3.3 

900 

1949 

Dae.  9.  1948 

3.50 

1 .5 

• 

1922 

Apr.  11,  1922 

4.7 

1.440 

Mar.  15.  1949 

3.90 

652 

1923 

Apr.  13.  1923 

5.5 

1,000 

1950 

Har.  28.  1950 

8.06 

2.5 

1924 

Aug.  22.  1924 

4.7 

1.440 

Mar.  20.  1930 

7.92 

1.9 

2,100 

192$ 

Ally  9.  192$ 

3.2 

784 

1951 

Mar.  19,  1951 

3.23 

1.0 

- 

t42« 

Har.  24.  1926 

$.1 

1.3 

l.lOO 

Apr.  8,  1951 

2.96 

740 

1927 

Hay  10,  1927 

2,7 

521 

1952 

Apr.  2,  1652 

4.67 

,440 

1920 

Mar.  23.  1920 

5.0 

1.490 

>953 

Her.  23.  1953 

5.19 

1,660 

1929 

Har.  16.  1929 

6.1 

a  1,590 

1954 

Har.  14.  1954 

3.08 

\  .0 

1930 

Ptb.  2$.  1930 

076 

Jkna  1.  1954 

2.25 

455 

MH 

1955 

Oct.  4.  1954 

3  52 

950 

1931 

Oct.  8.  1930 

322 

Mar. 12. 22.  1955 

4,45 

1.5 

1932 

Hay  7.  1932 

400 

1933 

Apr.  2,  1933 

1.490 

■  1 

Apr.  5,  1956 

5.10 

1.650 

1934 

Apr.  4,  1934 

2,040 

■  ill 

Apr.  21 p  1957 

1.96 

353 

193S 

June  19.  193$ 

3.1 

710 

Apr.  6,  1958 

2.02 

375 

1959 

Apr.  1.  1959 

4.92 

0.7 

1,250 

1936 

Mar.  29,  1936 

3.9 

900 

I960 

Dac.  28.  1959 

4.04 

1,100 

1937 

Mar.  23.  1937 

3.3 

750 

1930 

SapC.lO,  1930 

4.7 

1,440 

1961 

Mar.  27.  1961 

3.70 

1,070 

1939 

Har.  23,  1939 

5.52 

1.660 

1962 

Apr.  6.  1962 

2.65 

620 

1940 

Juna  24,  1940 

5.69 

1.900 

1963 

Mar.  26.  1963 

5.00 

1 ,520 

1964 

Dec.  12.  1963 

b  3  30 

. 

1941 

Jan.  6.  1941 

3.72 

Sape.  4.  1964 

I.SI 

328 

Apr.  3.  1941 

2.92 

665 

1965 

Mar.  8.  1965 

b  6.2 

1942 

Jan.  3,  1942 

4.17 

Apr.  12.  196$ 

4.51 

1.360 

JWna  7 .  1942 

3.49 

960 

1943 

Nu.  16,  1961 

5.00 

1,570 

1966 

Feb.  11,  1966 

6.15 

ms 

1,220 

1944 

Mar.  12.  1944 

3.90 

1,160 

1967 

Mar.  30.  1967 

3.74 

1,060 

194$ 

Mar.  14.  1943 

3.76 

1.2 

1968 

June  27,  1968 

2.44 

535 

Mar.  16,  194S 

3.60 

t  ,000 

a  tee  affacCad  dally, 
b  tee  affactad. 
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4-0830.  U««t  8r«nch  Pond  du  L«c  lllvor  «c  Pond  du  Lac,  Uli. 

Location. --Lnt  43^43*43",  long  88^29'00".  on  lino  bacwAAn  aaca.  17  And  20,  T.  IS  N.,  8.  17  C.,  on  left  bank  23  ft  upatrean  frnp' 
highway  brldga,  0.7  nlla  waat  of  Pond  du  Lac  and  2.3  ailaa  upatraM  fron  confluancA  with  Eaat  Branch. 

Dralnaaa  araa.--84.3  aq  ml. 

Caaa. -• Record ina  gaga.  Daciai  of  gaga  la  786.78  tc  above  naan  aaa  level  (Corpa  of  Engineera  benctoark) 

Staae-diacharaa  ralat ton ■ • -Oaf Inad  by  curranc-BACar  •AAAuraBanCA  below  870  cfa. 


Peak  atagaa  and  dlachargaa 


Uatar 

Cage 

lea 

Dlacharga 

Water 

Cage 

Ice 

year 

Data 

hatght 

affect 

(cf») 

year 

Data 

halght 

ef fee  t 

(cf.) 

((••c) 

(feet) 

(feat) 

1939 

Mar.  23.  1939 

3.79 

602 

1948 

Mar 

15, 

1948 

2  0 

1940 

Juna  22.  1940 

3.28 

1,000 

Mar 

21 . 

1948 

i** ' 

1949 

Har 

14. 

1949 

3  0 

1941 

Mar.  27.  1941 

3.29 

1,000 

Mar 

27, 

1949 

1942 

Nay  31.  1942 

6.16 

1.320 

1950 

Mar 

25. 

1950 

5.41 

2.5 

1943 

Mar.  27.  1943 

a  1.390 

Har 

27. 

1950 

4.51 

^4; 

1944 

Mar.  23,  1944 

2.70 

1.5 

. 

Juna  23,  1944 

2.02 

202 

1951 

Hay 

3, 

1951 

4  28 

1943 

Juna  1.  1943 

4.31 

686 

1952 

Mar 

21. 

1952 

5.60 

1.5 

1946 

Mar 

24. 

1952 

4  58 

Mar.  14.  1946 

3.78 

1,210 

1953 

Mar 

17. 

1953 

5 .  10 

1 ,04C 

1947 

Juna  13.  1947 

4.42 

770 

1954 

Apr 

24. 

1954 

1 .  12 

S6 

a  lea  affected,  daily  dlacharga. 


4-0833.  Eaat  Branch  fond  du  Lac  ilvar  at  Pond  du  Lac,  wia. 

1.2£ll!J2!l--'Lat  43«45'15",  long  86«27'10".  in  aac .  22.  T.  IS  H.,  R.  17  E..  on  left  bank  at  highway  bridge,  0  l  oiLa  watt  of 
U.  S.  Highway  41,  0.5  «lta  aouth  of  Pond  du  Lac.  and  2.3  •llaa  upatraao  froo  confluence  with  Wear  Branch. 

Drainaaa  araa.--77.q  aq  ni. 

•  ••Hacordlng  gaga.  0ac\M  of  gaga  la  762.82  ft  above  oaan  aaa  level  (Corpa  of  Englnaara  banclvark). 
ralat  ton .  -  -  Daf  ined  by  curranc-oatar  •aaauraoanta  below  1.800  cfa. 


Peak  atagaa  and  dlachargaa 


Wacar 

year 


1939 

1940 


1941 

1942 

1943 

1944 
1943 

1946 

1947 


Data 

Cage 

height 

(f«*0 

Ica 

affect 

(faat) 

Dlacharga 

(cf») 

Water 

year 

Data 

Cage 

height 

(faat) 

lea 

affect 

(faat) 

Mar.  17, 

1939 

4.93 

3.0 

142 

1940 

Mar . 

15» 

1948 

3.23 

■XHI 

Mar.  23. 

1939 

2.83 

397 

1949 

Har . 

6, 

1949 

3.83 

Juna  23, 

1940 

3.87 

2.140 

Mar . 

27, 

1949 

2.67 

1950 

Har . 

26, 

1950 

6.40 

1.9 

Har.  23. 

1941 

4.96 

1,090 

Mar.  26. 

1941 

6.13 

2.3 

- 

1951 

Mar . 

6. 

1931 

5.46 

Hay  31. 

1942 

4.12 

920 

Apr 

26. 

1931 

3.97 

Har.  16. 

1943 

10.74 

5.7 

1.300 

1952 

Har . 

19, 

1932 

5.85 

r.b.  23, 

1944 

- 

a  170 

Har . 

21. 

1952 

4.21 

Har.  14, 

1943 

8.21 

3.0 

1.600 

1953 

Pab 

20, 

1933 

5.25 

Har . 

15. 

1933 

3  70 

Mar.  13. 

1946 

4.72 

1,460 

1934 

Pab. 

16. 

1934 

2.30 

Juna  13, 

1947 

4.63 

1.220 

July 

7, 

1934 

1  93 

mm 

Ica  affacead,  dally  dlacharga. 


Dlacharga 

(cfa) 


1 . 100 

403 
1  , 100 

899 

964 

745 

110 
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4*0d45.  Fox  River  «t  Repine  Troche  Dea,  neer  Wrlghtecovn,  Uie. 

Locet  Ion  ■  •  -Let  44^19'00",  long  SS^^Il'SO",  In  SC  1/4  eec .  4,  T  21  N.,  R.  19  E.,  et  Replda  Croche  Dea,  2  nllce  upecreM  (r<s 
Wrlghtacovn,  and  10  teilca  upitraaa  fr»  aouch. 

Drainage  araa.--6.150  aq  al.  approxUaataly. 

Cage . -♦Racordlnt  haadwacer  and  lailwatar  gagaa,  and  alnca  192S.  alaccrlc  ganaraclon  data  cakan  each  half  hour  are  uaed  co  coapuca 
diacharga  racorda. 

Raaerka . •’Flow  regulated  by  atoraga  In  Lake  Winnebago  pool,  area  263  aq  b1  at  elevation  of  Hanaaha  Daa  Great.  Flgurea  of  dally 
diacharga  furniahad  by  Corps  of  Bnginaara. 


Maxiotn  dally  dlachargea 


Water 

year 

Date 

Cage 

height 

(teet) 

Diacharga 

(cfa) 

Water 

yeer 

Dete 

Gaga 

height 

(feet) 

Dlacharge 

(cfe) 

1918 

Hay 

25. 

1918 

16.300 

1944 

June 

23. 

1944 

10,800 

1919 

.*pr 

18. 

1919 

13,100 

1945 

June 

6.7  , 

194  5 

15.800 

i9:o 

Apr 

10. 

1920 

16.600 

1946 

Her  . 

27. 

1946 

21.300 

1921 

Apr. 

28, 

1921 

U .  200 

1947 

June 

16. 

1947 

11.000 

1922 

Apr  . 

23. 

1922 

20.100 

1948 

Apr 

3, 

1948 

10.3C0 

1923 

May 

-3. 

1923 

13.700 

1949 

Apr 

26, 

1949 

6,  )6r; 

1924 

May 

13. 

1924 

15.500 

1950 

Apr 

18. 

1950 

10,900 

1925 

July 

9, 

1925 

0.340 

1951 

Apr. 

26. 

1951 

20.400 

1926 

June 

n . 

192b 

9,060 

1952 

Apr 

18. 

1952 

24.000 

1927 

Mar  . 

30, 

1927 

13,300 

1953 

Apr 

22. 

1953 

12,000 

1920 

Apr 

n. 

1928 

15.100 

1954 

June 

28, 

1954 

5,530 

1929 

Apr  . 

4, 

1929 

20.600 

1955 

Oct 

8. 

1954 

12.800 

1930 

Mar  . 

0, 

1930 

6,600 

1956 

May 

14. 

1956 

10.900 

1931 

Dec  . 

2. 

1930 

3.100 

1957 

Hay 

29. 

1957 

5,030 

1932 

Mar  . 

4. 

1932 

9,900 

1958 

Jan 

3. 

1958 

4,220 

1933 

H,y 

19. 

1933 

8,900 

1959 

May 

1, 

1959 

11.600 

193^ 

Apr  . 

3. 

1934 

6,650 

I960 

M.y  ! 

1.20. 

1960 

23,600 

1935 

Apr  .  6 

.  6 

1935 

U.IOO 

1961 

Apr 

20. 

*961 

9.950 

1936 

Apr. 

4, 

1936 

6,290 

1962 

Apr 

17, 

.962 

15.400 

1937 

N.y 

4, 

1937 

13,500 

1963 

Apr. 

10. 

.^63 

9.470 

1930 

Mar  . 

30, 

1938 

a  11,500 

1964 

M.y 

26. 

1964 

4.070 

1939 

Oct . 

1 . 

1938 

10.200 

1965 

Apr. 

30, 

1965 

12.400 

1940 

June 

26. 

1940 

17,500 

1966 

Her. 2901, 

1966 

14,200 

1941 

Apr  . 

20. 

1941 

16,600 

1967 

Apr 

17. 

1967 

15.400 

1942 

June 

2. 

1942 

19,000 

1960 

.h>ne 

27. 

1968 

12,500 

1943 

June 

6. 

1943 

21,300 

a  Discharge  of  10,000  cfa  Sept.  22,  1930,  occurred  aa  part  of  flood  event  which  did  not  peak  until  Oct.  1.  1930. 


4«O03O.3  Apple  Creak  near  Kaukaune,  Wla 

Location. --Lat  44°19'15'’.  long  as°I7'33"  on  waet  boundary  of  aec .  2,  T  21  N  .  R.  10  C  ,  at  bridge  on  State  Highwas  S5.  3  ^ 

■lias  norchaaat  of  Kaukaune. 

DtelBaae  area.-- 14.6  aq  al. 

Caga.«-Craat»acaaa  gaga. 

^^d**-^^*chagga  geletioo.«-Paflnad  by  currant-aatar  aeaaureaanta  end  a  contracted  opening  Baasurament  at  1,200  cfa. 


Feek  etagae  and  dlachargea 


tfeter 

yeer 

Dete 

Cege 

height 

(feet) 

Oiecherge 

(cfe) 

W,c«r 

yeer 

Dete 

Cege 

height 

(feet) 

Oiacherge 

(cfa) 

I960 

Sept. 19,  I960 

■JjBU 

1,040 

1965 

Apr.  11.  1965 

3«n 

1961 

Aug.  9,  1961 

1.200 

1966 

Her.  22,  1966 

in. 

1962 

Her.  29,  1962 

1,150 

1967 

June  '.5.  196  7 

'20 

1963 

Her.  24.  1963 

1,040 

1968 

June  26,  1968 

940 

1964 

Hey  9,  1964 

340 

_ 

-;:;:srAGi  Ut;v  -: 
F.Y..V,  , 


Ia;  I  ^  y 


V.  i  i  HilS 


STREAMS  TRItUTARY  TO  UIE  MICHIGAN 


0407SSO0  Fos  Rivr  «t  Berlin.  Wis. 

LOCATION. —Ut  43*57*14",  long  41*57*05**,  in  N£(i  »ec.l6,  T.17  N,,  R.13  E..  Green  Lake  County,  on  left  bank, 
0.4  si  (0.6  ka)  downstreen  froa  governaent  dea,  1.0  ai  (1.6  kn)  south  of  Huron  Street  bridge  in  Berlin, 
2.5  ai  (4.0  ka)  upstreea  froa  Bernes  Creek,  end  et  ai  $9.0  (a  143). 

DRAINAGE  AREA. -•1,430  ai’  (3,700  ka’),  epproxiaetely. 

PERIOD  OF  RECORD. -•Jenuery  i$9$  to  current  /eer. 

GAGE. * -Neter-stege  recorder.  Detua  of  gege  is  744. S2  ft  (216.930  a)  above  meen  tide  st  New  York  Citv  rby 
Corps  of  Engineers).  Prior  to  Oct.  27,  1954.  nonrecording  gege  et  site  0.3  ai  (O.S  kn)  upstream  .it  >aae 
detua. 

AVENGE  DISCHARGE. --75  ycers.  I.Ug9  ftV>  (30.8  a*/s).  lu.S4  in/yr  ;2o3  am/yr). 

EXTREMES. --Current  yeer:  Maxiaua  ditefterge.  6.010  ft’/s  (170  a’/s)  Mar.  IS.  gege  height,  IS. 59  ft  (4.'  :  n 
ainiaua,  644  ft’/s  (18.2  n’/s)  Sept.  20,  21.  gege  height,  8.21  ft  (2.502  a) ■ 

Period  of  record:  Nexinua  discherge,  6,900  ft’/s  (195  a*/e)  Her.  17.  18,  194o.  gage  height.  IS.S  ft 
(4.724  a);  ainiaua  observed.  248  ft’/s  (7.02  a’/s)  Sept.  16.  1948,  gege  height,  6.1  ft  (1.8S'.>  a). 

REMARKS .* -Records  good  except  those  for  October  to  Kerch,  which  ere  teir.  Usueily  less  than  aiout  ^ 

(0.14  n’/s)  wes  diverted  into  the  besin  froa  the  Nisconsin  River  et  Portege  Canal  throughout  the  tc.it 

REVISIONS.- -MSP  1337:  1910. 


Reting  tebles  (gege  height,  in  feet,  end  discherge.  in  cubic  feet  per  second). 
(Stege-discherge  relstion  effected  by  ice  Nov.  30  to  Her.  14.) 


8.S 

770 

12.0 

2.800 

9.0 

1.020 

14.0 

4  ,  140 

10.0 

1,560 

16.0 

6.460 

019CMAM9C*  IN  CUMIC  SECT 

MEM  91C0N0*  VATCA 

TEAR  OCTOMEA  197? 

TO  9CPTCMBEA  1973 

oat 

OCT 

NOV 

OfC 

dAN 

FL0 

NAM 

APR 

WAT 

dUN 

dUL 

AUG 

1 

2«o$$ 

2*200 

1*300 

1*300 

1*900 

1*000 

3*090 

3*900 

3.O00 

1*760 

660 

610 

t 

2»o$$ 

2*BOO 

1*200 

1*900 

1*900 

1*00# 

3*090 

3*170 

3*010 

1*700 

690 

760 

3 

2«OA0 

2*BO0 

1*200 

1*900 

1*909 

1*990 

3*000 

3*910 

3*390 

1*600 

70? 

7SA 

a 

2«OA$ 

2*900 

1*200 

1*200 

1*900 

1*909 

3*370 

3*970 

3*200 

1*610 

71? 

766 

9 

2«92$ 

2*900 

1*100 

1*100 

1*900 

3*360 

3*960 

3*200 

1*610 

70? 

766 

6 

2«994 

2*900 

1*100 

1*100 

t«9C 

2*000 

9*320 

3*900 

3*090 

1*600 

669 

743 

7 

2«99Q 

2*900 

1*100 

UlOO 

1*900 

2*900 

3*270 

0*090 

3*000 

1*010 

699 

7?6 

$ 

2.99$ 

2*900 

1*100 

1*10* 

1*000 

3*900 

3*230 

a.  300 

2*900 

1*090 

71? 

736 

9 

2tOA$ 

2«B00 

1*100 

1*100 

1*000 

9*200 

3*100 

0*060 

2*000 

1*010 

7b? 

740 

10 

2fO$9 

2*200 

1*100 

ItlOO 

1*900 

9*000 

3*120 

0*930 

?»700 

970 

799 

726 

11 

2fB09 

2*200 

1*100 

1*100 

1*900 

9*009 

3*090 

0*910 

2*610 

979 

010 

7?8 

IB 

2f208 

2*200 

1*100 

1*100 

1*900 

9*000 

3*090 

0*060 

7*960 

919 

009 

693 

IB 

2<2$9 

2*220 

1*100 

1*100 

1*909 

9*900 

3*100 

o*3T0 

7»oO0 

919 

OIS 

6V4 

10 

2«2i9 

2*220 

1*100 

1*100 

1*000 

9*900 

3*100 

0*290 

7*390 

079 

799 

6  70 

19 

2t229 

2*190 

1*100 

1*100 

1*000 

9*970 

3*190 

0*109 

7*320 

009 

770 

bO  ^ 

U 

2flA9 

2*190 

1«100 

1*100 

1*900 

9«9J# 

3*390 

0*090 

7*310 

070 

700 

664 

17 

2fl$9 

2*100 

1*100 

1*100 

1*200 

9*970 

3*970 

3*920 

7*310 

019 

779 

bse 

1$ 

2f  too 

2*100 

1*100 

1*200 

1*209 

9*?M0 

3*900 

3  *700 

7.?90 

799 

779 

660 

19 

2<I00 

2*090 

ItlOO 

1*300 

1*200 

9*990 

3*930 

3*970 

7*760 

766 

010 

677 

H 

1p900 

2*990 

1*200 

IveOO 

1*200 

9*9»0 

3*710 

3*990 

7*720 

770 

029 

669 

l\ 

ItOOO 

1*900 

1*200 

1*900 

1*300 

9*990 

9*970 

3»o90 

7*iro 

720 

799 

692 

12 

1*900 

1*900 

1*200 

1*900 

1*900 

9*290 

4*12# 

3*390 

7.1J0 

712 

600 

71? 

2) 

1*900 

1*900 

1*200 

1*700 

1*900 

9*090 

4*100 

3*310 

7*100 

707 

639 

7?4 

20 

2*lff 

1*900 

1*200 

1*900 

1*300 

o»AOO 

4*000 

3*210 

2*090 

716 

669 

700 

29 

2*100 

1*900 

1*200 

1*900 

l»O00 

4*099 

9*910 

3*210 

2*090 

699 

079 

744 

2* 

2*190 

1*900 

1*200 

1«900 

1*900 

4*079 

3*049 

3*100 

2*000 

660 

690 

7  74 

27 

2*220 

1*920 

1*200 

1*900 

l*M0 

4*209 

9*799 

3*100 

|«9?0 

680 

699 

813 

2$ 

2*220 

1*090 

1*200 

1*700 

1*000 

o«iOO 

9*990 

3*900 

l«OdO 

702 

090 

776 

29 

2*220 

1*000 

1*200 

1*900 

3*099 

3*990 

3*060 

1  *900 

976 

679 

770 

Jf 

2*220 

IfOOO 

1*900 

1*900 

9*790 

3*070 

3*920 

1*020 

729 

090 

797 

•  *  ««« 

wv 

TOTAt 

70*170 

99*990 

19*000 

91*900 

39*900 

132*400 

109*030 

iir.ooo 

79.090 

30*060 

20*90? 

?U797 

MCAM 

2*290 

2*IBI 

1*191 

1*992 

1*411 

0*277 

9*901 

3*901 

?*90i 

993 

760 

7?9 

MAI 

2*999 

2*990 

1*900 

1*900 

1*900 

9*970 

0*120 

0*930 

3*000 

1*769 

099 

813 

MIN 

1*999 

1*900 

1*100 

1*100 

1*200 

1*000 

3*090 

3*100 

1*920 

990 

900 

69? 

ersM 

1*99 

1«99 

•  AI 

•  90 

•  99 

2«99 

2*09 

2*96 

1 . 19 

•  99 

.99 

.91 

tM. 

USB 

1*99 

•  99 

I.Oi 

1*93 

9.09 

2.T3 

3*0T 

1  .99 

.79 

•  60 

.97 

CAL  TM 

1972  total  099*929 

MEAN 

1*927  1 

MAR  3*020 

MlN  90o 

ersa 

aVj  IN 

17.63 

MTM  TM 

1979  total  790*BB9 

NT  AN 

2*070  1 

NA«  9*970 

NiN  99? 

C79N 

1.09  IN 

19.73 

NOn.'-Onc  daily  Jt.ff  ,.,a  raadin,.  uiad  Oct.  1  to  Jan.  i». 
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STREAMS  TUMirAlV  TO  UAEE  MIOIIGAN 
04079000  Ifolf  RAT*r  at  LabRm.  Vis. 

LOCATION.- -La t  44*iSM2",  loaf  fS*44'2S**,  la  MEli  SE%  ••c.12.  T.22  M.»  1.14  E. ,  Vaupaca  Couaty,  oo  rifbt  baak 
100  ft  (50  a)  d'twasiraaa  froa  Pea  rl  Street  bridfe  ia  Hev  Loadoa.  0.2  ai  (O.S  ks)  Oowastreaa  froa  bbarrass 
River,  aad  at  atle  SO. 5  (90.6  ka). 

ORAINACL  AREA.-  2.240  mi*  (S.OOO  ka*).  approaiaately . 

RERIOD  OF  RECORD. - -Narck  lt96  to  curreat  year.  Prior  to  October  I91S  aaatLiy  OascLarges  oaly,  pablisheO  in 
VSP  1507. 

CAGE. - -Water-stage  recorder.  Datoa  of  gage  is  749.0  ft  (220. 29S  a)  above  aeaa  sea  level  (levels  by  Corps  uf 
Eogtaeers).  Prior  to  October  4,  I9SI,  aoarecordiag  gage. 

AVERAGE  DISQUROE.-  77  years.  I, 729  ft*/s  (40.9^  a*/s).  10. «•  ia/yr  (2bb  imjfr). 

LITRENES. --Current  year  Maaiaua  discharge.  14,100  ft*/s  (599  B*/s)Mar.  16.  gage  height.  11.22  ft  (5.420  a). 
aiaiauB.  1.000  ftVs  (20.5  a*/s)  Sept.  21.  gage  height.  2.10  ft  (0.640  a). 

Period  of  record:  Maaiaua  daily  discharge.  IS. SOD  ft*/s  (459  a*/s)  Apr.  15.  1922.  gage  height,  11.4  ft 
(5.47  a);  aiaiaua  daily.  ISO  ft*/s  (4.2S  a*/s)  Iter.  1.  1900. 

Naaiaia  stage  known.  11.6  ft  (5.S4  a)  Apr.  16,  100$.  free  laforaatioa  by  Corps  of  Eagineers. 

REMARtS.  -Records  good  except  those  for  winter  periods,  which  are  fair. 


Rating  table  (gage  hei  ght.  in  feet,  aad  discharge,  la  cubic  feet  per  second). 
(Shi  f  C  mg- coot  rol  aethod  used  Oi  t .  1-9.  July  I  to  Sept.  50;  stage -discharge 
relation  affected  by  ice  Mov.  26-20,  Dec.  1  to  Nar.  11.) 


Oct.  1  to 

Mar.  U 

Mar. 

1 2  to  Sept .  50 

C  1. 

,onu 

4.0  4. 

,y90 

1 

.3  1, 

020  8 

.0  4 

.890 

4 

.U  1  , 

910 

9-0  7, 

.S40 

4 

.0  1. 

610  10 

.0  9 

.090 

6 

.0  2. 

9S0  1 

0.0  11. 

000 

6 

.0  2. 

6S0  11 

.S  IS 

.500 

OlSCNAVOCt  19  cubic  FCCI 

Pfcff  SECOND*  WAffV 

TtAN  OCT06CR  1972 

fO  SCPIt 

W  1473 

OAV 

0C1 

NOV 

OCC 

JAN 

FC6 

NAN 

APV 

NAT 

jum 

JU. 

AU6 

SfT 

1 

3«710 

2*920 

1*600 

1*700 

2*360 

1*260 

4*090 

4*716 

0*660 

2*230 

1*520 

1.150 

2 

J*tS0 

2*690 

1*600 

1*700 

2*200 

1*200 

4*000 

4*946 

0*760 

2*I40 

1*310 

1*150 

3 

3«960 

2*920 

1*600 

1*000 

2*100 

1*360 

3*970 

6*276 

0*640 

2*040 

1*260 

1*120 

6 

6«039 

2*660 

1*600 

1*000 

2*000 

1*400 

3*960 

6*699 

0*010 

1*940 

1*260 

1*170 

s 

6«9S9 

3*030 

1*609 

1*909 

2*00# 

1*600 

3*930 

6*076 

7*400 

1*040 

1*226 

1  *  uo 

6 

6«000 

3*969 

1*700 

1*009 

1*906 

1*600 

3*966 

6*760 

6*779 

1*740 

1*170 

1*400 

T 

6«039 

1*669 

1*700 

1*099 

1*969 

2*260 

4*110 

7*390 

4*169 

1*460 

1*130 

1  .620 

0 

J«939 

3*979 

1*709 

1*009 

1*66# 

2*660 

4»260 

0*916 

6*946 

1*660 

1*120 

1  .610 

9 

s*7r« 

3*969 

1*790 

1*790 

1*766 

6*000 

4*426 

6*616 

6*149 

1*4  30 

1*160 

1*610 

10 

JfSOO 

3*969 

1*709 

1*900 

1*766 

0*006 

4*499 

9*639 

4*769 

1*360 

1*270 

1*600 

II 

3*609 

1*669 

1*799 

1*900 

1*666 

11*669 

4*460 

9*310 

4»360 

1*360 

1*330 

1.460 

1? 

3*260 

2*999 

1*790 

1*S99 

1*666 

12*666 

4*420 

9*399 

4*229 

1*360 

1.310 

1.540 

11 

3*136 

2*669 

1*700 

1*699 

1*666 

13*466 

4*390 

9*179 

4.0I9 

1*340 

1*290 

1  *266 

16 

1*060 

2*660 

1*600 

1*409 

1*666 

13*766 

4*370 

6*710 

3*620 

1,366 

1*269 

1*210 

IS 

2*060 

2*000 

1*690 

1*490 

1*666 

14*660 

4*360 

6*060 

3*676 

1*466 

1*229 

1*190 

16 

2*7S0 

2*120 

1*600 

1*409 

1*466 

14*100 

4*690 

7*390 

3*666 

1*446 

1*210 

1*166 

17 

2*690 

2*660 

1*600 

1*499 

1*466 

14*000 

4*966 

6*640 

3*436 

1*446 

1*210 

1*146 

10 

2*660 

2*660 

1*600 

1*499 

1*306 

13*700 

6*336 

6*290 

3*329 

1*466 

1*290 

1*136 

19 

2*260 

2*660 

1*600 

1*909 

1*369 

13*260 

6*679 

6*770 

3*230 

1*36# 

1*210 

1*996 

20 

2*060 

2*610 

1*600 

1*999 

1*306 

12*600 

6*240 

6*249 

3*130 

1*296 

1*270 

1*640 

21 

1*970 

2*260 

1*600 

2*299 

1*996 

11*300 

7*660 

4,766 

3*030 

1*266 

1*  520 

1*020 

22 

1*910 

2*166 

1*606 

2*699 

1*296 

10*196 

7*376 

4*396 

2*936 

1*179 

1*360 

1*110 

21 

2*160 

2*060 

1*600 

2*700 

1*206 

6*676 

7*440 

4*140 

2*616 

1*170 

1*420 

1*160 

26 

2*620 

1*920 

1*600 

2*000 

1*266 

7*666 

7*260 

3*940 

2*760 

1*190 

1*400 

1*200 

2S 

2*760 

1*079 

1*600 

2*000 

1*200 

7*160 

6*960 

3*660 

2*640 

1*240 

1*360 

1*360 

26 

2*900 

1*000 

1*600 

2*700 

1*200 

6*460 

6*616 

3*660 

2*666 

1*290 

1*320 

1*340 

27 

2*660 

1*700 

1*600 

2*700 

1*200 

6*920 

6*130 

3*666 

2*610 

1*370 

1*290 

1*360 

20 

3*0S0 

1*700 

1*600 

2*600 

1*200 

6*110 

6*066 

4*410 

2*460 

1*429 

1*270 

1*370 

29 

3*060 

1*690 

1*600 

2*600 

4*630 

6*216 

6*330 

2*360 

1*430 

1*270 

1*400 

30 

31 

3*620 

1*600 

1*600 

2*609 

4*390 

4*600 

6*610 

2*310 

1*460 

1*220 

1*360 

TOfAL 

66*070 

76*290 

91*999 

43*600 

234*669 

164*499 

196*370 

132*620 

1  *349 

46*660 

34*160 

16*1  70 

WKAN 

3*066 

2*663 

1*626 

1*960 

1*664 

7*666 

6*147 

6*302 

4*421 

1*460 

1*263 

1*272 

6*066 

2*070 

1*700 

2*000 

2*366 

14*160 

7*440 

9*390 

0*760 

2*230 

1*426 

1  *626 

HIM 

1*610 

1*600 

1*600 

1*400 

1*269 

1*260 

3*930 

3*660 

2*310 

1*170 

1*126 

1  *020 

1*30 

■  •16 

.73 

•60 

•  76 

3^30 

2*36 

2^61 

1.90 

•66 

•  66 

.67 

IN* 

1*60 

1.27 

•  04 

1*01 

•  73 

3^90 

2*66 

3.24 

2.21 

•  76 

•  4S 

,63 

COk  TV 

l«TJ  t0T*(.  Tr*.«4«  MiM  2.123 

NAA  I9*< 

200  MIN 

000 

ersM  .96 

IN  I2.90 

WTV  TV 

1673  forok  1*167* 

900  m 

AN  3*200 

MAR  14* 

100  HIM 

1*020 

CFSN  1.43 

IN  19.49 

THIS  FAG£  13  :^EiI  aJALITTi 
ITROM  COFi  f 


F-9 


I 

I 


STU«M  nimm  to  un  micniom 

040(2t00  Lak*  naMbat*  •*  Oabkaah,  Via. 

U>C*TION.--Ut  44*00'41<',  laag  ll*S2'01~,  U  SM  aac.24.  T.U  M.,  t.U  VlaMkage  Caoatr.  la  aauU  of  tha 
Uppar  Pea  tivar  at  Cklcaaa  aaf  Hartk  Vaatan  kallM)'  krMga,  0,1  •!  (a.S  ta)  aeaaatraaB  trom  Mata  Itraat 
krUga  la  Oakkaak  aa4  1(  al  (It  ka)  aaotk  at  Maaaaka  Saa  aat  aatlat. 

BkAIiUGl  AkU.--t,0St  Bl*  (li.ttt  kB>).  appraslBBtaly,  at  laka  oiitlat  at  Htaaaka  Dm. 

tlklOO  Of  M00U.**0ctokar  Itjt  to  curraat  yaar  la  raporta  of  Caologlcal  Sitnoy.  kacerfa  froa  ltl7  to  Itlt  la 
flloa  of' Carpa  of  Baglaoara.  A  raport  oa  fox  klvor  ky  Corpa  of  BiglBaora,  pukllakaf  aa  Hoaaa  Daciaaaat  Mo. 
144,  t7tk  Coagroaa,  lad  aaaaloa,  coatalaa  aaai-aoathly  rocorda  of  latloa  of  Lako  Wlaaakago  far  tko  parlod 
Itt4-in7. 

CAee.'-NoaracorglBg  gaga  raad  oaco  dally.  Oatoa  of  gaga  la  741.01  ft  (227.001  a)  abovo  aoaa  tldo  at  Moa  Tara 
City  (lovola  ky  Corpa  of  taglaaora).  friar  to  lgg2,  laka  lovala  aara  rafarrad  to  DaackaKa  gaga  at  Laka 
outlat  of  NoBaaka  Oaa.  Batua  of  Oaitckaaa  laga,  ahlck  la  atlll  la  oxlatoaco.  la  741.00  ft  (227.074  a1  akoaa 
aoaa  tldo  at  Naa  York  City. 

EXTUMBS.- -Curraat  yaar:  Maxlai*  gaga  balgkt  okaaraad,  1.02  ft  (1.10  a)  Mar.  21;  alalaMB  okaarrad,  1.14  ft 
(0.41  a)  Mar.  2,  S.  1. 

Parlod  of  racord;  HarlM  gaga  kalgkt  okaaraad,  1.11  ft  (1.42  a)  (Bourkaaa  gaga)  Nor.  0,  lOtl,  alalaaa 
okaaraad,  -2.00  ft  (-0.41  a)  (Daoekaaa  gaga)  Maa.  Ig,  Ittl. 

I1A»M.--Uta  oloaatlaaa  eoatrollou  ky  daaa  at  Maaatka  aad  Naaaak,  uklch  ara  oparatad  la  tka  lataraat  of 
aaalgatlaa.  Craata  af  both  daaa  ara  at  alaaatlaa  744.7]  ft  (227.401  a),  fraaaat  llalta  of  ragulatloa  ara 
froa  21k  la.  (140  a)  abaaa  tka  craat  al  Maaaaka  Baa  to  Croat  durlag  aarlgatloa  aaaaoa,  plua  aultloaal  It 
la.  (417  aa)  kalou  craat  durlag  vlatar.  Oakkoak  ataff  gaga  glvaa  tnio  lorol  of  lako,  akllo  Oaiickaaa  gaga 
raadlaga  ara  affactad  ky  laaa  of  koad  la  tka  ckaaaal  katuaaa  lako  aad  daa. 

CQ0fBkATX0M.--gaeorda  furalakad  ky  Corpa  of  Baglaoara. 
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OAoe  KtoMT 

«  IN  FCCT 

.  aATCO 

TCAO  9CTO0C9  tor? 

70  sr^rtMftcif  1073 

OAV 

OCT 

laOV 

occ 

jAN 

rta 

MAW 

AOM 

MAT 

JUN 

JUL 

AUG 

S£P 

1 

2.00 

2.HH 

2.«3 

2.44 

2.0a 

1.40 

3.66 

3.39 

3.33 

3.29 

2.aft 

2.02 

i 

2.'»l 

2.06 

2.46 

2.43 

2.oa 

1.  16 

3.60 

3.40 

3.32 

3.16 

2.ft2 

2.96 

3 

2aSlA 

2. 00 

2«A4 

2.44 

2.10 

1.  *6 

3.60 

3.40 

3.24 

3.2« 

2.90 

2.96 

?o90 

f.oo 

2.42 

2.43 

2.0? 

1.37 

3.97 

3.90 

3.26 

3.22 

2.90 

2.00 

5 

2aAA 

2.0Q 

2.44 

2.30 

2.04 

*•36 

3.91 

3.90 

3.20 

3.10 

2.79 

2.93 

6 

2.01 

2.fl^ 

2.40 

2.3f 

2.04 

1.40 

3.47 

1.46 

3.20 

3.10 

2.67 

2.00 

2aOA 

2.79 

2.40 

2.3c 

2.04 

1 

3.47 

3.44 

3.16 

3.12 

2.77 

2.96 

• 

^•96 

2.9a 

2.4> 

2«}1 

2.02 

1.63 

.1.42 

1.49 

3.  16 

3.10 

2.04 

2.92 

9 

2.90 

2«AA 

2.40 

2.29 

1.09 

1.7? 

3.90 

3.94 

3.24 

3.07 

2.06 

2.76 

10 

2.00 

2. "2 

2.43 

2.29 

1.06 

1.62 

3.19 

3.44 

3.14 

3.14 

2.69 

2.79 

u 

3.01 

2.70 

2.A2 

2.22 

1.V4 

2.00 

3.19 

3.96 

3.12 

3.06 

2.96 

2.79 

1? 

3.00 

2.76 

2.46 

2.20 

1.02 

2.2A 

3.1ft 

3.96 

3.26 

3,02 

2.99 

2.94 

2aV« 

2.97 

2.90 

2.16 

1.67 

2.42 

3.16 

3.69 

i.20 

2.00 

2.94 

2.91 

lA 

2.A2 

2.71 

2.47 
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?.ft4 
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2.92 
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2.46 
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3.16 
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3.19 

2.00 

2.63 

2.76 

u 

2.02 

2.6A 

2.47 

2.00 

l.AO 

3.01) 

3.20 

3.62 

3.16 

2.94 

2.60 

2.71 

2.9rt 

2.44 

2.07 

1.7a 

3.16 

3.22 

3.69 

2.66 

?.ft0 

2.90 

2.90 

2.00 

2.96 

2.4b 

2.09 

1.79 

3.29 

3.29 
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2.74 

2.79 

2.79 
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2.9* 

2.44 

2.22 
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3.27 

1.63 

3.23 

2.B3 

2.69 

2.73 
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2oT0 

2.9^ 

2.44 

2.24 

1.60 

3.96 

3.31 

9.96 

3.20 

2.04 

2.06 

2.79 
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2.T6 

2.S0 

2.43 

2.22 

1.64 

3.69 

3.36 

3.92 

J.  14 

2.02 

2.07 

2.77 

22 

2.00 

2.A7 

2.39 

2.26 

1.60 

3,74 

3.36 

3.92 

3.17 

2.93 

2.04 

2.64 
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2.A2 

2. A* 

2.36 
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1.96 

1.79 

3.40 

3.46 

2.93 

2.96 

2.66 
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2.A9 

2.34 
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1.92 

3.64 

3,94 

1.44 

3.1U 

2.70 

2.61 

2.67 
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2. A* 

2.3A 
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1.94 
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3.91 
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2.A2 

2.60 

2.92 
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2.T2 
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1.90 
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2.94 
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3.2a 

2.76 
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2.91 

2.04 
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3.01 
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2.66 

2.74 

2.47 
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StUANB  TRlfttfrAftY  TO  UUCB  nCNtOM 

04014500  r«x  ftiv«r  ««  IUpi4«  crock*  0«a>  cocr  VrlphtatMia, 

LOCATlON.-'Lat  44*19*03",  long  10*11*50",  to  SBk  ooc.4,  T.21  N.,  R.19  B.,  OutoiMi*  C'UAty,  at  Rapid*  Crock* 
Daa.  2.0  mi  (3.2  ka)  upatre  .■  fro*  VrlfhtttMA,  «*d  It  *1  (20  te)  upatr*aa  fro*  aouth. 

ORAZNACE  AR£A.-'6,1S0  ■!>  (15.030  k**),  opproxisatoly . 

RECORDS  AVAILABLE. ‘‘March  1B96  to  S*pt*ab«r  1017  (aoatlily  dlachargo  only).  October  l$i7  to  curruit  year. 

GACB.-'Rocording  headwater  and  tallwator  lag**  and  oloctrlc  goneratloa  aro  road  thr**  tlsoa  a  day  and  ua*d  to 
.co^ute  th*  discharge  records. 

AVBRAGB  DISCHARGE. -‘77  years.  4,154  ftVa  (lll.S  nVa). 

EXTREMES. “Current  year:  Maxinun  daily  dlacharg*  during  year.  17.000  ft*/a  (451  n*/a)  Mar.  20;  niaiaua  daily. 
1.760  ftVs  (49.4  aVs)  July  22. 

Roriod  of  record:  Haxiaua  daily  discharg*.  24.000  ft*/s  (6g0  a*/s)  Apr.  II.  1052;  aiaiaiM  dally.  130 
ftVs  (3.91  aVs)  Aug.  2.  1936. 

REMARKS.  “Records  good.  Flow  regulated  by  atotage  in  Lake  Hiaaebago  (s*e  p.  60).  Dally  discharge  deteralnod 
froa  acords  of  flow  through  turbines,  head,  gate  openiags.  and  lockages  through  navigation  canal.  Usually 
less  than  about  5  ft*/s  (0.14  a’/s)  diverted  into  basin  Iron  Elaconsin  River  at  Rortage  Canal  throughout  the 
year. 

COORERATtON. ••Figures  of  daily  discharge  furnished  by  Corps  of  Eagineers.  Records  reviewed  by  Geological 
Survey. 
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GLOSSARY  OF  TECHNICAL  TERMS 


adsorption  -  to  hold  (liquid  or  gas)  on  the  surface  of  a  solid. 

aerobic  -  living,  active,  or  occurring  only  in  the  presence  of  oxygen  or 
air . 

alluvial  deposit  -  sediment  and  other  suspended  solids  deposited  at  the 
mouth  of  a  tributary. 

ammonia  nitrogen  -  is  one  of  the  early  products  of  microbiologic  activity 
in  the  nitrogen  cycle;  it  is  considered  to  be  chemical  evidence  of 
recent  sewage  contamination. 

anaerobic  -  able  to  live  and  grow  where  there  is  no  air  or  free  oxygen, 
aquatic  habitat  -  a  habitat  located  in  water. 

aquatic  vegetation  -  plants  that  grow  in  or  v<‘ry  near  water;  for  this 
report  aquatic  vegetation  was  categorized  as  follows: 

submergent  -  plants  commonly  found  growing  beneath  the  surface 
(pondweeds,  coontail,  algae,  etc.). 

floating  -  plants,  at  least  portions  of  which  float  on  the  water's 
surface  (lily,  water  shield,  duckweed). 

emergent  -  plant  species  growing  in  marshes  in  which  there  is  high 
organic  matter,  nutrients,  and  dense  algal  growth. 

aquifier  -  a  water-bearing  stratum  of  permeable  rock,  sand,  or  gravel. 

artesian  -  referring  to  a  well  in  an  area  having  sufficient  pressure  to 
continually  force  water  upward. 

backwater  -  the  resulting  high  water  surface  in  a  given  stream  due  to  a 
downstream  obstruction  or  high  stages  in  an  intersecting  stream. 

benthic  -  refers  to  the  bottom  of  any  body  of  water. 

benthos  -  those  organisms  that  live  on  the  bottom  of  a  body  of  water. 

biochemical  oxygen  demand  -  the  amount  of  oxygen  required  to  decompose 
(oxidize)  a  given  amount  of  organic  compounds  to  simple,  stable 
substances. 

biota  -  all  the  species  of  plants  and  animals  occurring  within  a  certain 
area  or  region. 
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bulkhead  -  a  structure  separating  land  and  water  areas,  primarily  designed 
to  resist  earth  pressure. 

chemical  oxygen  demand  -  the  COD  test  is  used  to  measure  the  organic- 
matter  content  of  wastewater  and  natural  waters;  a  test  used  to 
measure  the  organic  matter  in  industrial  and  municipal  wastes  that 
contain  compounds  that  are  toxic  to  biological  life. 

cold  water  fishery  -  a  fish  population  composed  of  species  generally 
requiring  water  temperatures  of  75“F  or  less  to  survive  for  more 
than  a  few  days  (trout-cisco). 

crest  -  top  of  a  dam;  also  refers  to  maximum  water  level  during  a  flood. 

dissolved  oxygen  -  the  amount  of  oxygen  dissolved  in  water;  a  key  test 
in  water  pollution  and  control  activities  and  waste  treatment 
process  control. 

discharge  -  the  quantity  of  flow  in  a  stream  at  any  given  time,  usually 
measured  in  cubic  feet  per  second  (cfs). 

draft  -  the  depth  of  water  that  a  ship  or  boat  draws  or  displaces  when 
loaded. 

dredging  -  the  removal  of  bottom  sediments  from  a  stream  or  river  to 
deepen  a  channel  needed  for  navigational  purposes. 

effluent  -  any  wastewater  discharged,  directly  or  indirectly,  into 

waters  and  the  runoff  from  land  used  for  the  disposition  of  waste- 
water  or  sludges,  but  not  otherwise  including  land  runoff. 

electrofishing  -  a  process  of  collecting  fish  through  the  use  of  the 
narcotic  effects  of  electric  shock  generated  by  either  AC  or  DC 
equipment. 

endangered  species  -  species  that  are  in  danger  of  becoming  extinct. 

eutrophic  -  a  condition  of  a  water  body  in  which  there  Is  high  organic 
matter,  nutrients  and  dense  algal  growth. 

fecal  conform  -  the  fecal  coliform  test  measures  bacteria  which  are 
commonly  found  in  the  intestines  and  fecal  discharges  of  warm¬ 
blooded  animals. 

flashboards  -  a  board  or  boards  placed  at  the  top  of  the  spillway  of  the 
dam  to  Increase  the  water  depth  in  the  pool  upstream  of  the  dam. 

flatscow  -  a  large  flat-bottomed  boat  with  broad  square  ends  that  is 
used  chiefly  for  transporting  sand,  gravel,  or  refuse. 


head  -  height  difference  in  water  surface  elevation. 
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head  gates  -  gates  which  control  water  surface  elevations  at  dams. 

head  race  -  the  upstream  water  channel  leading  to  the  entrance  of  a 
hydropowered  device. 

impoundment  -  a  body  of  water,  usually  artificially  made;  water  tliat  has 

•  been  collected  and  confined  as  a  reservoir. 

interface  -  a  surface  forming  a  common  boundary  between  adjacent  regions 

leaching  -  the  removal  of  various  soluble  materials  from  surface  soil 
layers  by  the  passage  of  water  through  (around)  the  layers. 

marsh  -  a  tract  of  low-lying,  soft,  wet  land,  commonly  covered  (some¬ 
times  seasonally)  entirely  or  partially  witli  water;  a  swamp  domi¬ 
nated  by  grasses  or  grass-like  vegetation. 

microbial  -  referring  to  microscopic  life  such  as  bacteria  and  viruses. 

navigational  traffic  -  commercial  and  recreational  traffic  on  a  waterway 

outfall  -  (1)  the  vent  of  a  river,  drain,  etc.  (2)  structure  extending 
into  a  body  of  water  for  the  purpose  of  discharging  sewage,  storm 
runoff,  or  cooling  water. 

pH  -  the  pH  scale  ranges  from  0  to  14  and  is  a  measure  of  whether  a 
liquid  is  acid,  neutral  or  alkaline.  7.0  is  neutral. 

phytoplankton  -  minute  free  floating  plant-like  species  inhabiting  most 
water  bodies. 

pollutant  -  a  residue  (usually  of  human  activity)  which  has  an  unde¬ 
sirable  effect  upon  the  environment;  particularly  of  concern  when 
in  excess  of  the  natural  capacity  of  the  environment  to  render  it 
Innocuous . 

pool  -  the  water  contained  behind  a  dam. 

primary  productivity  -  mg  carbon/unit  area/unit  time;  refers  to  the  net 
production  of  bioma.ss  from  organisms  carrying  on  photosynthesis. 

primary  waste  treatment  -  a  primary  waste  treatment  facility  provides 
for  sedimentation  of  incoming  sewage  prior  to  discharge. 

recruitment  -  the  process  of  adding  new  individuals  to  an  existing 
population. 

revetment  -  a  facing  of  stone,  concrete,  etc.,  built  to  protect  a  scarp, 
embankment,  or  shore  structure  against  erosion  by  wave  action  or 
currents. 


riparian  -  refers  to  vegetative  community  types  or  land  along  a  stream 
or  river. 

riprap  -  a  layer,  facing,  or  protective  mount  of  stones  randomly  placed 
to  prevent  erosion,  scour  or  sloughing  of  a  structure  or  embankment; 
also  the  stone  so  used. 

secondary  waste  treatment  -  a  secondary  waste  treatment  process  involves 
some  method  for  biological  oxidation  of  organic  material  in  the 
wasteflow;  a  secondary  waste  treatment  facility  provides  this 
biological  treatment  in  addition  to  primary  treatment  (common 
methods  of  secondary  treatment  are  activated  sludge,  trickling 
filters,  and  lagoons). 

shoal  -  a  shallow  place  in  a  river,  a  sand  bar  or  piece  of  rising  ground 
forming  a  shallow  place  that  is  dangerous  to  navigation. 

sluice  gates  -  devices  to  regulate  flow  through  a  dam. 

snagging  -  the  act  of  removing  large  branches,  logs,  stumps  or  other 
organic  debris  from  a  stream. 

spawning  -  egg  laying. 

succession  -  the  replacement  of  one  generalized  vegetation  type  by 
another  through  time. 

tail  race  -  the  discharge  from  mill  or  hydroelectric  plant  to  a  stilling 
pool. 

terrestrial  -  of  land,  the  continents,  and/or  dry  ground;  contrasted  to 
aquatic. 

thalweg  -  deepest  point  in  a  transverse  section  of  a  river;  fluctuates 
based  on  the  amount  of  silt  in  the  river. 

total  volatile  solids  -  measures  the  material  which  is  vaporized  at  a 
rather  high  temperature;  analysis  applied  to  sewage  sludge  to 
measure  biological  stability  (the  solids  content  of  a  strong  sewage 
is  275  mg/1,  medium  -  150  rag/1,  and  weak  -  70  mg/1). 

turbidity  -  turbidity  is  a  measure  of  the  suspended  and  colloidal  matter 
in  water. 

warm  water  fishery  -  a  fish  population  composed  of  species  able  to 
tolerate  extended  periods  when  water  temperatures  exceed  75°F. 

wetlands  -  any  area  where  the  ground  is  too  wet  to  raise  an  agricultural 
crop  without  major  drainage;  wetlands  in  this  report  are  classified 
as  follows: 


deep  marsh  -  water  from  six  inches  to  three  feet  deep  during  growing 
seasons;  cattails,  reeds,  bulrushes,  spike  rushes,  and  pond- 
weeds  are  common. 

shallow  marsh  -  water  present  during  the  growing  season;  cattails, 
river  rush,  spike  rush,  and  bulrush  are  typical  vegetative 
types. 

fresh  meadow  -  soggy  ground,  often  seasonally  flooded;  vegetation 
of  smartweed,  grass,  sedge,  bur  reed. 

shrub  swamp  -  water  logged  soil  with  occasional  standing  water; 

tamarack,  black  spruce,  black  ash,  and  elm  are  common  trees. 

winterkill  -  death  of  fish  resulting  from  Inadequate  dissolved  oxygen 
conditions  under  ice. 

xeric  -  a  dry  condition  often  used  to  describe  the  moisture  condition  of 
a  vegetative  community  type. 

zooplankton  -  minute,  free  floating  animal  species  inhabiting  most  water 
bodies. 


